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As industrial enterprises have grown in magnitude, as processes have 
become more refined and competition more keen, the problems of organi¬ 
zation have steadily grown in importance Just as the tools and processes 
of our forefathers became inadequate as enterprises grew in magnitude, so 
the simple administrative methods formerly in use have long since been 
outgrown by modern plants Aside, however, from these reasons there 
are other factors affecting organization, which, while of little importance 
in former times, promise to be of great importance in the organizations 
of the future 

The ideals that man has held before him in his toilsome journey from 
savagery to civilization have varied with changing time and place 
Among many of the older nations war was the central thought, the 
country was an armed camp, and predatory methods were an approved 
means of national support In other cases some form of religion was the 
predominating influence, and the social and industrial organization was 
modeled accordingly In a few of the older civilizations industry was 
held in high esteem, but for the most part labor was considered menial, 
and industry was adjudged by standards that now seem strange indeed 

But as the humanistic side of civilization has made progress we have 
attained higher ideals regarding industry Never before in the history 
of mankind has it been so universally acknowledged that physical, mental, 
and moral well-being rest upon, and are solely supported by, labof 
Industry is the business of the civilized world, and the greater part of our 
problems—national, state, and home—center around the great industrial 
questions Furthermore, industry is being looked upon more and more, 
not as an incidental matter, or merely as a means of securing personal 
profits, but as the great basic feature of our civilization 

And with this new evaluation of industry have come new and higher 
ideals regarding service to humanity No longer is it considered neces¬ 
sary merely to tell people how to improve themselves mentally, morally, 
and materially, but there is a cry for a remodeling of our industrial 
structure that will put the material basis, on which these improvements 
rest, mto the hands of all 

It is for these reasons that the ideas embodied m so-called scientific 
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management are coming in for such close scrutiny Changes of a similar 
character and as far-reaching in their effects have been made in our 
industrial methods in times past with little or no comment from any 
quarter But today changes of this character cannot be made, as form¬ 
erly, on the basis or plea of increased production alone The specter of 
distribution of profit , the bugbear of our industrial system, stands con¬ 
stantly in the background, and the question that it ever raises—What 
will be the effect of these changes on humanity ? —can no longer be 
ignored 

An intelligent appreciation of even the simpler problems of factory 
orgamzation and operation cannot be attained without some knowledge 
of the origin and trend of these modifying factors Already the effects 
of many of them are rapidly passing from the transitory stage ot public 
sentiment into the more permanent form of state or national legislation 
This is the writer’s excuse, if any is needed, for the first four chapters of 
the book It is not the purpose of the book to exploit any form of indus¬ 
trial management or any specific remedy for industrial evils, but it is an 
endeavor to set before young men entering the industrial field the salient 
facts regarding the most important movement with which they are sure 
to be brought into contact, and to explain the origin and growth of the 
important features of industrial orgamzation 

To the engineer whose ever-widening circle of usefulness brings him 
more and more in contact with economic problems these are matters of 
peculiar importance, and it is for the needs of young engineers primarily 
that the book has been written, being based on a course of lectures given 
by the writer for a number of years past to the senior class m Sibley 
College of Mechanical Engineering, Cornell University It is hoped, 
however, that the practicing engineer or manager who wishes to know 
something of the fundamental principles of orgamzation, without regard 
to some specific system of management, may also find it of interest 

It has been the writer’s endeavor to deal as far as possible with 
general principles only, and no effort has been made to illustrate the 
many kinds of cards and forms used in industrial management, only such 
cards and forpis having been shown as were necessary to illustrate the 
principles discussed These documents are so varied m character that 
they possess little educational value except as they illustrate principles, 
though instruction m this subject is greatly aided by collections of the 
cards and forms used in representative systems of management Such 
documents, also, grow naturally out of the needs of the business con¬ 
cerned, and the form or blank that is best for one industry may be 
entirely unsuited for the same purpose in another If the need is clearly 
defined there is usually no trouble m making a card or form that will be 
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exactly suited to the work, though the practical man can, of course, 
obtam help and suggestions from collections of such documents 

The writer has availed himself freely of the works of other writers, 
and has endeavored to give full credit for this assistance where such help 
has been used The subject matter is necessarily much condensed, but 
ample references have been included to provide collateral reading In 
fact any book that would do full justice to this great subject would be 
many times too large for the purpose for which this work is intended 
The writer is greatly indebted to Mr John H Barr, Consulting Engi¬ 
neer for the Remington Typewriter Co , Mr F P Halsey, Editor Emeri¬ 
tus of the American Machinist , Mr L P Alford, Editor of the American 
Machinist , Mr E E Barney, Superintendent of the Remington Type¬ 
writer Works, Mr F R Whittlesey of the General Electric Co, and 
Professors A E Wells, C D Albert, and John Bauer of Cornell Univer¬ 
sity for assistance in reading the manuscript and for helpful criticisms 
The author will be grateful for suggestions or criticisms that will make the 
book more useful, or for corrections that will make it more accurate 


Ithaca, N Y , 
September, 1913 


Dexter S Kimball 
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CHAPTER I 


THE BACKGROUND OF INDUSTRY 

1 The Sources of Wealth —As we peer backward into, the remote 
past as far as the dim light of history illuminates our vision, we see great 
civilizations like that of ancient Egypt comparable in many ways to 
present-day existence These ancient organizations supported a highly 
cultured ruling class, a numerous and very powerful priesthood, and large 
and well-equipped armies and navies and in their periods of respite from 
wars built monuments and temples whose size and grandeur are still a 
source of wonder and amazement J [And this amazement is augmented 
when it is considered that the tools of production which these ancient 
Egyptians possessed were of the most primitive type and, consequently, 
the personal efficiency must have been very low^ The rich Nile Valley 
furmshed an abundance of food with comparatively small effort and 
provided sustenance not only for those who worked the soil but also for 
the army of laborers who built the monuments and temples, as well as 
for the ruling classes and the armed forces Probably hunger was not 
common in normal times But the output of farmer and artisan was so 
small that when the great national needs were satisfied, there was little 
remaining for the producer The comforts and refinements of life w r erc 
for the ruling classes and not for him, and his status if not that of actual 
slavery was little better 

The pattern of this great and interesting Egyptian civilization has 
been repeated many times in other places, and the glories of all of these 
ancient nations stand out against a backgiound of countless thousands 
of handicraft workers whose economic status was little better than that of 
the beasts of the field and w r hose only hope for ease and comfort lay in 
another world It may be considered axiomatic that in any civilized 
community the state of the actual worker approaches that of slavery as 
his tools are more and more primitive, even though the upper or non¬ 
producing classes may enjoy a high state of mental development and 
physical comfort And all economic history indicates the truth of the 
following statements 

[ The total wealth that any people can create is governed primarily by 
two factors (1) the natural resources of the country that they inhabit 
and (2) the tools and methods of production, mental and physical, that 
they possess for developing these resources J 

1 
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Thus savages living in a rich and fertile territory do not rise above 
the level permitted by their tools of production, while nations such as 
Switzerland and Germany, with comparatively limited resources, may 
easily occupy a foremobt position among civilized peoples [The progress 
of civilization, in fact, is measured by the character of the tools that 
man has de\ eloped, and, in general, this is recognized when the Stone 
Age, the Bronze Ago, the Age of Iron, and the Age of Steel are mentioned [] 
It is not unbelievable that another metallic basis may be developed that 
will servo as an index for a still higher plane of civilization 

The distribution of wealth, that is, the degree to which all people 
share the proceeds of industry and the consequent individual physical 
comfort and mental development that any nation can enjoy, is gov¬ 
erned, for given nitural resources and given productive powers, by the 
industrial system under which production is carried on And the indus¬ 
trial system in all cases is closely interwoven with the ideals of the ruling 
classes and the organization of society The oldei nations were, of 
necessity, supported by vast numbers of low-paid producers whose eco¬ 
nomic state bordered upon or actually was that of slavery, but civiliza¬ 
tion possessing the highest type of tools and operating them by slave 
labor can be readily conceived Highly diveloped tools of production make 
possible a high average slate of mental divelopment and physical comfort , 
but the realization of this average depends upon national ideals and the social 
and industrial organization by which the wealth is distributed Civilization, 
therefore, piesmts two great problems (1) that of producing sufficient 
wealth to ensure proper living conditions and (2) that of distributing this 
wealth in an equitable manner Consideiable progress has been made in 
solving the first problem, but the second still presents many difficulties 
This book deals primarily with the problems of production 

2 National Ideals —It is of the greatest importance to understand 
and apprec late the influence that man’s economic needs have always 
exerted upon his ideas and ideals of existence Every people as it has 
emerged from savagery has brought with it many and curious regulations 
governing religion, industry, family life, etc These regulations are the 
result of long experiments and are very powerful in their effects Fur- 
thermoie, they differ widely with conditions and geographical location 
Piactices and customs that are good form in one place are unthinkable in. 
another Thus, in India the caste system for countless years prohibited 
all forms of factones, and all production was by simple handicraft, definite 
kinds of work being assigned to paiticular classes of people under the 
Roman system, the armoiers, or fabneae, were a class of artisans set apart 
for this sole purpose They were branded with a “stigma” and could 
not change their calling, nor could their children do so It was a form 
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of state-supported and regulated slavery History abounds m similar 
instances of the effect of public opinion or national necessity upon the 
method by which the nation provided itself with the necessities of life 
National ideals whether of civilized or uncivilized peoples are always 
more or less ideals of necessity The cannibal could make an excellent 
argument for eating his enemy Both Plato and Aristotle believed that 
slavery was a good institution, and the gieat statesman Pitt condoned 
the exploitation of little children in the early lactones of England in a 
time of great national stress 

Fortunately, as economic stress becomes less pressing, higher ethical 
standards and more human practices seem to develop naturally The 
last half century has seen a tremendous change in our ideas and practices 
concerning the conditions under which men and women earn their living, 
and there has been a steady growth in the sensitiveness of the public 
conscience toward industrial abuses Much credit, of course, must be 
given to the many uplifting moral forces of the present day But it 
should be remembered that these have been rendered much more effective 
through the vast increase in our productive efficiency Modern indus¬ 
trial methods have made possible a higher civilization mentally and 
morally by removing many of the old limitations that so greatly hampered 
former civilizations As we have abolished slavery, so we may, if w r e will, 
abolish compulsory poverty 

And because of these higher ideals, business and industry have become 
more dignified callings m the public esteem In ancient times and m the 
foolish, yet much admired, age of chivalry, these matters were considered 
to be menial and were left to those “who were unfitted by birth or spirit 
for the princely vocations of warfare and pillage ” There are no doubt 
many who still hold a semblance of this view But modern business 
and industry demand the best brains of the nation, and this has neces¬ 
sarily brought about a w ider vision and a more humane viewpoint on the 
part of those who manage industry In this more enlightened viewpoint 
lies the hope of the future Undoubtedly industry w as made for man and 
not man for industry While, therefore, the essential features of our 
modern industrial system will probably continue for a long time, it need 
not be a matter of surprise or alarm that many changes and regulations 
have been made and will be made in deference to public opinion or 
national necessity 

The truth of these statements will be made more obvious by a con¬ 
sideration of the status of agriculture and industry under the dictator¬ 
ships in Italy and Germany, the experiment in communism in Soviet 
Russia, and the corresponding status of these activities in the democracies 
of Great Britain, France, and the United States In the last, in recent 
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years, there has been a marked growth of governmental regulation of 
both agriculture and industry and an extension of governmental owner¬ 
ship somewhat at variance with its historical development These rela¬ 
tions will be referred to again m a later section (see Chap VII) 

^ 3 The Basic Industrial Discoveries —The basic industrial dis¬ 
coveries that man has uncovered in his long march from savagery to 
civilization are remarkably few in number considering the vast amount 
of speculation and investigation that has occupied his mind The most 
important are as follows 

1 The use of tools 

2 The economic gains that result from specialization in the use of 
tools 

3 The control and use of fire particularly in the making of metallic 
tools 

4 The use of power other than that supplied by bodily stlength 

5 The use of scientific methods as contrasted with magic and 
inherited methods Although scientific methods are not applicable only 
to industrial matters, they have been most important in industrial 
development f 

The use and development of tools will be quite fully discussed in 
succeeding sections ! Specialization is defined as the concentration of 
effort upon a limited field of endeavor Thus, carpenters, masons, 
farmers, physicians, etc , are specialists as opposed to workers who may 
try to practice several of these callings All experience shows that when 
a man specializes, he becomes more expert in his chosen field than one who 
practices m several callings J This principle wall also be fully discussed in 
succeeding sections The control and use of fire need no discussion, as 
its importance is axiomatic The development of power is manifestly a 
large subject by itself and will be discussed here only as it has affected 
industrial development Similarly, it will be assumed that scientific 
methods are understood, and in the following sections reference will be 
made to such methods only as they are related to the problems of pro¬ 
duction and management 

l Of course, the effects of these principles have been closely interrelated 
Thus, when a man specializes in the use of some particular tool, he may 
and frequently does try to improve it He may, m fact, develop the 
“science” of the particular tool or operation under consideration 3 That 
is, he may analyze and set in order all basic facts per taming to it so that 
these become matters of permanent record for future use , Again, spe¬ 
cialization of workers into the several trades and callings, such as car¬ 
penters, masons, sailors, etc , made necessary some form of commercial 
organization and also a medium of exchange ^ Hence came the use of 
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money, which must also be accounted a great discovery or rather a great 
development, since its use came gradually [The development of new 
tools and processes in turn creates new callings and new types of spe¬ 
cialists It has been said that science and organization are the most 
important factors in modern industry They have, at least, profoundly 
affected industry and have greatly modified our ideas as to methods of 
production 7 

Handicraft Production —It is obvious that, in general, for a given 
result the skill of the worker must be increasingly great as his tools 
become decreasmgly primitive and inefficient C It is customary to speak 
of production with primitive tools and high manual skill as handicraft 7 
Highly developed manual skill has been practically universal with 
primitive people in all times l The Indian women of the Pacific North¬ 
west, for instance, wove baskets that for skill and artistry rank with the 
best work of the ancient Egyptians has been assumed also that the 
manual skill of these primitive peoples is vastly superior to anything 
existing in modern industry J Nothing could be further from the truth 
The skill of hand required in modern toolmaking is utterly beyond that 
possessed by the primitive handworker mainly because it is different in 
character \ The ancient worker who could make a beautiful canoe or 
carve a beautiful column would be useless in operating a modern high- 
precision lathe until he had acquired sufficient practice \ Usually the 
term “handicraft” is interpreted as synonymous with hand tools , but even 
in very ancient times machines such as looms were in use, though their 
operation required skill of hand ^ In general, however, even such 
machines as were in use were within financial reach of all, and industry 
under the handicraft system is essentially individual and not dependent 
upon congregated effort 7 The true relation of skill of hand and machine 
production is more fully discussed in -a succeeding section 
\/6 Factory System -^The term manufacturing is generally used to 
refer to the production of goods by means of congregated labor and the 
use of machinery These characteristics are not, however, distinctive 
of modern methods as both can be and were used by handicraftsmen 
before the modern era of production began ~?'jThe Egyptians and Homans 
were well aw^are of the advantage of congregated labor, and machinery 
was in use in England and on the Continent before the birth of modern 
methods^ Nor does the principle of division of labor explain the differ¬ 
ence between old and new methods, though some modem writers have 
fallen into the error of this assumption Division of labor is as old as 
humanity, it is an essential feature of civilization and was used in some 
detail by the old handicraftsman^ The new methods have enabled man¬ 
kind to utilize more fully the advantages of congregated labor and division 
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of labor, but; these are not the essential features of the change ]( Handi¬ 
craft does, however, carry with it the idea of a limited output because 
of the primitive nature of the tools employed, whereas manufacturing 
is essentially synonymous with production in quantity*] Handicraft, 
moreover, carries with it the idea of a permanent state of tools and pro¬ 
duction and a consequent permanent social structure Manufacturing, 
on the other hand, is synonymous with rapid change in productive 
methods and consequent change m the social and economical conditions ] 
f^The term “factory system ” refers particularly to the modern method 
by v'hich men organize labor and tools for the production of commodities 1 
There have been other forms of industrial organization, however, which 
have vaned greatly with changing time and place Previous to about 
200 years ago, all productive organizations of which there is any record 
were based on handiciaft In most instances the organization was 
extremely simple, because handiciaft is essentially individual The 
Egyptians, however, had factories such as that at Canopus where pottery 
was manufactured, and the Romans had a well-organized system of 
factories for the making of armor 1 Factories of considerable size also 
existed in England and on the Continent during the Middle Ages 1 
These factories, while possessing the charactenstics of congregated labor 
and perhaps in many instances including machines, were, after all, 
simple collections of handicraft processes with some division of labor 
tThey were not comparable to modern factories so far as the systematic 
organization of labor or of processes is concerned J 

6 Industrial Systems Preceding Present Methods —As has been 
noted, the methods by which industry is conducted have varied widely 
with time and place It should be noted that until the modern era all 
industrial systems were based upon handicraft Our present industrial 
methods, as has been noted, originated in England during the latter 
part of the eighteenth century, and it is important to understand the 
industrial methods m use there just preceding the change to modern 
methods Under the Feudal System of the Middle Ages either men 
were bound to the landed proprietors of the soil, or, if independent 
craftsmen, they were held together by the strong bonds of trade guilds 
(the ancient trades unions) These influences, although hampering the 
personal freedom of the workman, protected him in a measure against 
the oppression of influences external to his calling or surroundings 
With the decline of the Feudal System, and the growth of personal liberty, 
these restraining and protective influences gradually disappeared A 
most potent influence toward this end was the principle of commutation 
of service, by which those bound to the soil were permitted to pay rent in 
1 Taylor, R W Cookf, "The History of the Factory System ” 
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money instead of labor and even eventually to buy their complete 
freedom from the domination of their feudal chiefs There was, there¬ 
fore, an ever-inci easing tendency to pay dues and reward labor, not by 
labor or by the direct product of labor, but in money, and long before the 
nse of the modern system of production this had resulted in a considerable 
wage-earning class It is to be specialty noted that this wage-earning 
class, although free to sell their labor as they pleased, were totally unpro¬ 
tected either by law or by mutual organizations of any kind such as had 
formerly existed or have since come into existence 

Immediately prior to the modern era, industry had not as yet assumed 
a definite form but was passing through a transitional stage in which 
there existed three clearly defined methods of production Fust, there 
was the ancient method of isolated handicraft winch had existed from 
earliest times This form of labor had just been rendered unorganized 
and free from restraint or protection by the downfall of feudal influences 
In this method the producing unit was (and still is, for the system still 
survives m a feeble way) the workman himself, and he and his family 
were dependent solely on lus efforts 

Second, there was what has been called the Domestic System, which, 
as can readily be seen, grew dnectly out of the decay of the Feudal 
System In this form of industry the householder was primarily an 
agucultunst, and he and his family tilled their small farm At such 
times, however, as he 01 any member of his family was not so engaged, 
they practiced some handicialt calling, as Aeavmg or spinning, imple¬ 
ments for which were installed in some part of his house and were his 
own property He might even hire assistance for either or both of his 
activities, and the product of his spinning wheels or looms, in excess of 
what was needed at home, was disposed of to dealers This system was 
a very natural outgrow r th of the changed conditions and was the most 
important method of production just picvious to the great change 

The third form of industnal organization then existing was the fore¬ 
runner of our modern factory system In this method the production 
was carried on by a controlling owner, or principal, who hired employees 
to operate machines or furnish hand labor in exchange for wages The 
fact that the industry was usually carried on in the employees house 
does not alter the fact that these establishments were factories in the 
full sense There are well-authenticated records of some of the« old 
factories, as for instance, that of “Jack of Newbury/ 7 whose works 
employed over one thousand persons This form of industry grew up 
by the side of the Domestic System and perhaps grew out of a natural 
extension of that system It is not to be confused, however, with its 
successor, the modern factory system True, it had many of the defects 
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of the modem system, and ample record can be found of legislation aimed 
at the oppressive methods of master cloth makers before the present 
era It is possible that m time this system would have supplanted the 
Domestic System entirely in all forms of manufacturing industry with 
consequent increased discontent of the masses and capitalistic troubles 
similar to those now existing 

The condition of the common people just previous to the great change 
to be discussed should also be carefully noted Economic conditions 
were such that men found a ready market for their output, the demand 
exceeding the supply, and hence they were relatively prosperous They 
enjoyed a large measure of personal freedom and independence, since 
they were free wage earners and the tools of production were more easily 
obtainable by the individual than at present These apparently satis¬ 
factory conditions have been much exaggerated m making comparisons 
with present-day conditions Many wnters and poets 1 have written 
and sung of this so-called 4 ‘Golden Age” as one of pastoral delight and 
content As a matter of fact and history, the condition of the common 
working people, viewed from a present-day standpoint, was wretched 
indeed 2 Housed in unsanitary hovels, uneducated and loose in morals, 
a prey to epidemics and plagues, these laboreis would be envied by 
few workmen today 8 Whatever evils the modern factory system has 
brought in its train, it must be credited with making possible a vast 
improvement m the workers 7 environment It cannot be said, however, 
that it has always improved the workers 7 bodily vigor, but this has not 
been the fault of the system so much as it has been due to the ignorance 
and greed of those controlling it 

It is not likely that improvement in the economic status of these 
workers could ever have been brought about to a degree comparable 
to modern conditions, since these old factories were based on handicraft , 
the limitations of which have already been discussed Nevertheless, 
enough experience was had with handicraft factories to show that certain 
social changes, for which the modern factory system is wholly blamed, 
were even then under way and that they are an integral part of the 
change from the state where agnculture was the principal occupation 
with manufacturing industry a subsidiary matter to one where these 
two great branches are entirely divorced and manufacturing is earned 
on aer a separate venture with congregated labor, a wage-earning class, 
and capitalistic support and control 

1 Goldsmith, Oliver, “The Deserted Village ” 

* Wright, Carroll D , “The Factory System of the United States," Report on 
Manufactures of the United States at the tenth census 

* Jessupp, Augustus, “Village Life in Norfolk Six Hundred Years Ago," m “The 
Coming of the Friars," p 53 
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CHAPTER II 


THE INDUSTRIAL REVOLUTION 

7 Characteristics of Tools of Production—An inventory of the 
tools, processes, and methods of modern industry will show that progress 
has developed along three pnncipal lines or channels, namely, labor- 
saving machinery, time saving machinery, and machinery for commu¬ 
nicating intelligence These fields necessarily overlap and interlock, 
but it will be helpful to keep this classification m mind and to consider 
the progress that had been made in these fields up to the beginning of the 
modern era in the eighteenth century 

From earliest times man had appreciated his own bodily weakness 
and had used domesticated animals to aid him in his work He had also 
tried to increase his productive effort by calling natural forces to his aid 
He had discovered how to use the wind for pumping water and gnnding 
corn, and he had succeeded m harnessing water power for industrial 
purposes in a primitive manner But the total amount of such aid was 
extremely small, and the burden of doing the world's woik fell upon men 
and beasts with frightful weight Laborsaving machinery in a large 
sense, as illustrated by the steam engine and the inteinal-combustion 
engine and their applications, was still unknown 

A distinction should be made between laborsaving machinery and 
timesavmg machinery Timesaving machinery 1 enables the worker to 
increase his output per unit of time Thus the person who operates a 
sewing machine can do more sewing per unit of time than he can with 
the hand needle, though the work of operating the machine for a given 
time may be as great as or greater than in hand sewing If the machine 
is power driven, it will also be a laborsaving machine A faimer might 
work as hard using a modem steel spade as he would wnth an ancient 
wooden spade, but the amount of spading accomplished per hour would 
be greatly increased Brief reflection will reveal that all handicraft tools 
are essentially timesaving devices 

The problem of transmitting information quickly and accurately is 
one that has occupied men's mind from earliest antiquity Our North 
American Indians used puffs of smoke quite successfully for this purpose, 
and the Greeks and Romans employed heliographs and semaphores for 

1 The man-hours expended in producing a modern automobile are between 200 and 
300, depending upon circumstances 
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such work It has remained for recent generations to solve this problem 
in a most successful and impressive manner The telegraph, the tele¬ 
phone, and the radio, in conjunction with the printing press, constitute 
the most remarkable means of disseminating information that the world 
has ever witnessed Basically, these developments are classified as time¬ 
saving devices They have accelerated the entire industnal field to a 
much greater degree than is usually realized, and their influence in 
increasing production has been profound Because of its great and 
growing importance the transmission of intelligence is entitled to be con¬ 
sidered as one of the major branches of industry 

8. The Great Inventions —The industnal conditions descnbed in the 
preceding chapter prevailed in England, and for that matter in many 
parts of continental Europe, up to about the middle of the eighteenth 
century It is a somewhat remarkable fact that mankind had dwelt on 
the earth m a civilized state so long and yet had made such a very small 
advance m industnal methods The great callings were agriculture and 
the textile industnes, and in both of these the implements were exceed¬ 
ingly pnmitive, most of them having changed but little in countless 
thousands of years, though in use (and still in use, for that matter) by all 
civilized and by many semi civilized nations About this time (1750), 
however, there began a simultaneous movement in England and on the 
Continent looking toward the improvement of the implements of spinning 
and weaving It is difficult to fix exact dates or even to give proper 
credit for the early conceptions of these improvements Undoubtedly, 
many men had independently stumbled upon or thought out these new 
methods but had been unable to develop them into practical operating 
machines In England, a great incentive was given to invention by the 
government’s offer of prizes of £50 and £25, respectively, for the first 
and next best improved method of spinning The government’s interest 
lay in the fact that the policy of foreign expansion, then under way, 
made it very desirable to secure more textiles for export, and the weak 
part of the industry was the spinning, which was then done on the 
pnmitive wheel The many unsuccessful efforts to improve spinning and 
weaving culminated m the latter part of the century in what are usually 
known as the “four great inventions ” In 1770 James Hargreaves, a 
weaver, patented the “spinning jenny,” which consisted of a frame with 
a number of spindles side by side so that many threads could be spun 
at once In 1771 Richard Arkwright, originally a barber, operated a 
spinning mill m which he successfully used his “water frame,” so called 
because it was driven by water power, and the term “water twist” as 
the name of the product still survives In 1779 both these inventions 
were superseded by the invention of the “mule” by Samuel Crompton, 
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Plate III —The Hargreaves Spinning Jenny now preserved in the Kensington Museum* 

London 



Puatb IV An early Arkwright spinning machine now preserved in the Kensington 

Museum, London, 
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Plate V —The original Crompton Mule-Jenny now in the Kensington Museum London 
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a spinner, whose machine combined all the good features of its prede¬ 
cessors and was so called a3 being a hybrid offspring of these former 
inventions Finally, the invention of the power loom, in 1785, by 
Dr Edmund Cartwright, a Kentish parson, gave to the weaving industry 
what these other inventions had given to the spinning industry 

These inventions of themselves would in time have revolutionized the 
textile industry, but the process was greatly hastened by the development 
of the steam engine by James Watt, m 1769 This new motor gave 
unlimited power and permitted the choice of location that allowed these 
new methods to spread with great rapidity, and the overthrow of the old 
methods of textile production was thereby greatly accelerated In many 
places this overthrow was violent and complete, though handicraft pro¬ 
duction continued elsewhere on a large scale for some time after the 
introduction of the new methods In fact, handicraft production is as 
yet not entirely extinct though almost negligible as a competitive factor 
This very significant change in manufacturing is known as the Industrial 
Revolution, and the principles involved, although first applied extensively 
to the textile industry only, spread with amazing rapidity to all kinds of 
industry, changing and stimulating them to a very remarkable degree 

9 The Character of These Inventions —Viewed from the standpoint 
of modern machine construction, these new machines were neither com¬ 
plex nor efficient, and their great importance lies in the application of the 
principles they involved These principles are, as a rule, not well under¬ 
stood and are often confused with other phenomena incident to the 
change For instance, this change is often spoken of as a change to 
machine industry Now, as has been seen, machines were in use m the 
textile industry preceding the great inventions, and factories and factory 
systems of manufacture had already appeared Nor is the extension of 
the principle of division of labor the fundamental change but rather a 
corollary of the new methods The real change in manufacturing 
methods can perhaps be best studied by taking a simple fundamental 
case as follows 

Suppose it be desired to drill four holes h, h } h , A, m a number of plates 
like A (Fig 1) so that they bear a certain fixed relation to the edges of 
the plate, and suppose the operator to be equipped with the ordinary 
drilling machine which guides the drill so that it pierces the plate squarely 
To drill these holes in one plate, with any degree of accuracy, requires a 
high degree of skill on the part of the operator, and to drill any number 
of such plates so that the spacing of the holes in them will correspond 
closely with those m the first plate requires a very high degree of manual 
skill and considerable time per plate and is a costly operation 

Suppose, however, a skilled workman makes a so-called “drilling jig” 
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(By Fig 1) in which the plate A can be securely clamped by set screws S 
and in which all the plates can in turn be clamped in exactly the same 
position The plate B contains four holes A', A', A', A', which have been 
very carefully located to correspond with the required location of the 
holes in A , and when A is held in B , these holes A', A', A', A', are directly 
above the required location of holes A, A, A, A The holes in B are sur¬ 




rounded by hardened steel rings or so-called “bushings” to prevent the 
drill D from wearing them unduly, and D fits the holes in these bushings 
accurately and closely 

Now, it is evident that almost any unskilled person can drill the 
plate Ay when held in B> as accurately as the most skilled workman can 
without it Furthermore, he cannot drill the plate inaccurately if B is 
accurately made True, he must have a slight amount of training in 
handling the drilling machine, but this is small and soon acquired The 
accuracy of the work no longer depends on the skill of the operator but on 
the accuracy of his tools 

The principle illustrated above had been aptly called the transfer 
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of skill, 1 and it is to be especially noted that this principle has nothing 
to do with division of labor, though, as can be seen, it allows an extension 
of the same Nor is the principle inherently applicable to machines alone, 
it can be and is applied to hand methods True, most machines are con¬ 
structed with this end in view, the drilling machine mentioned above, for 
instance, having this characteristic in so far as guiding the drill vertically 
is concerned Transfer of skill is, in fact, the basic idea in all tool con¬ 
struction It was embodied in the first stone axe, and all succeeding 
improvements in tools of production were, essentially, advances in 
transfer of skill Thus it was common practice in the early days of mass 
production in this country to apply the principle to handwork as follows 
In making flat irregular-shaped pieces, such as are found in the locks of 
rifles, it was the practice first to make one such piece with great accuracy 
out of carbon steel This piece was then hardened so that it could not be 
cut with the ordinary file, forming what is known as a “templet ” If, 
now, this templet were held firmly against a piece of unhardened steel of 
somewhat greater outline dimensions, it formed a guide for filing this 
larger piece down to the exact outline of the templet Since the file 
could not cut the templet, the workman could with speed and ease reduce 
the larger piece to the exact outline of the templet He could not make 
it smaller than the templet in the plane where it adjoined the templet, 
though, of course, if the piece were very thick, the surface that did not 
adjoin the templet might not be true to form because of inaccurate filing 

It is evident that for a given operation the more skill that is transferred 
to the machine the less is required in the operator When nearly all the 
skill has been so transferred but the machine still requires an attendant, 
it is called a semiautomatic machine Turret lathes are excellent 
examples of this class of machinery 

In drilling the plate A without the jig the skilled mechanic must 
expend thought as well as skill in properly locating the holes The 
unskilled operator using the jig need expend no thought regarding the 
location of the holes That part of the mental labor has been done once 
for all by the toolmaker It appears, therefore, that a transfer of thought 
or intelligence can also be made from a person to a machine If the quan¬ 
tity of parts to be made is sufficiently large to justify the expenditure, 
it is possible to make machines to which all the required skill and thought 
have been transferred and the machine does not require even an attend¬ 
ant, except to make adjustments Such machines are known as full 

1 Strictly speaking, the term “skill" refers to either mental or manual ability 
It has seemed expedient here to use it in the more commonly accepted sense of skill 
of hand 
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automatic machines Automatic screw machines are excellent examples 
of a complete transfer of skill and thought 

Strictly speaking, there is no such thing as an automatic machine 
All machines require constant attention of some kind, all require repairs 
at some time or another, and all require more or less adjustment Many 
machines, however, will function properly, if once adjusted to their work, 
over considerable periods of time without human aid But the fear held 
by some that self-perpetuating automatons mav be created is without 
foundation scientifically or mechanically The modern player piano is 
an excellent example of transfer of skill and thought The thought of 
the composer is transferred quite accurately, but the transfer of playing 
skill is somewhat imperfect The phonograph, however, makes a very 
accurate transfer of the thought of the composer and the skill of the 
performer 

Care should be taken to distinguish clearly between transmission 
of intelligence, as illustrated m drawings, specifications, and v ntten or 
spoken communication, in general, among men and the transfer of 
intelligence or thought from a skilled man to a machine These prin¬ 
ciples, transfer of skill and transfer of thought, lie at the bottom of modern 
industrial methods Under former and simpler methods of manufacture 
the machine was an aid to the worker's skill, the amount of skill that had 
been transferred being very small In the new machines the transfer of 
skill and thought may be so great that little or none of these are required 
of the attendant worker The true significance of the Industrial Revolu¬ 
tion , therefore , is that prior to that time the tool was always an adjunct to 
the skill of the worker The great inventions carried transfer of skill to the 
point where the skill of the worker became an adjunct to the tool or machine 

10 Extension of These Principles —As before noted, it is difficult 
to ascribe exact credit for these improvements They assumed great 
importance first in the textile industries, since these were the most 
important manufacturing interests m England at that time But similar 
changes took place either simultaneously or shortly after m all lines of 
work, especially in the metalworking industries In a senes of articles 
in the Engineering Magazine , for 1899, Henry Roland gives a very 
interesting and instructive account of the rise of these pnnciples in 
machine tools, in which he credits Samuel Bentham with first completely 
comprehending the full significance of the toolmaker's art about 1791 
The application of these pnnciples to the design of machine tools, so 
called, is of greatest importance, since the production of all machinery 
is dependent upon these master tools of industry No doubt the mechan¬ 
ical problems involved in building the steam engine did much to facilitate 
the development of these new tools, and the progress made in the tool- 
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makers’ art since the invention of the steam engine of itself distinguishes 
this era from all others that have preceded it These machine tools 
are the lathe and its derivatives (the boring mill and the drilling machine), 
the planing machine, the milling machine, and the modern precision 
grinding machine winch has made refined measurements possible The 
development of the lathe is the most striking example of this progress 
and will serve best to illustrate the application of transfer of skill in 
these implements 

Figure A (Plate VI) shows the original oriental lathe in which the 
piece of work to be “turned” into a circular shape is rotated alternately 
from and toward the operator by means of a bow the stnng of which is 
passed once around the piece The cutting is performed only during 
rotation toward the operator, the tool being held by the hand and 
steadied upon a “rest ” Figure B shows the occidental adaptation of 
this machine which probably reached Europe through the Moors The 
reciprocating rotary motion is obtained through a treadle and the over¬ 
head spring pole, both hands being thus free for holding the turning tool 
Lathes of this kind were quite common in New England 80 years ago 
The next great improvement, which is not illustrated, was the introduc¬ 
tion of continuous rotation through the use of the crank, the connecting 
rod, and the belt as seen in the ordinary sewing machines By these 
means the reciprocating motion of the treadle is transformed into con¬ 
tinuous rotation of the flywheel from which the spindle upon which the 
work is mounted can be driven by a belt as in all modern foot-power 
lathes 

Even with this improvement, considerable skill of hand was still 
required to hold and direct the cutting tool The first great step 1 in 
transfer of skill in this machine is found in the small lathe built by Henry 
Maudslay about 1800, illustrated m Fig C (Plate VI) and carefully 
preserved in the Kensington Museum in London The machine is 
made entirely of iron The cutting tool, as can be seen, is clamped 
firmly to a carnage or saddle which, in turn, is guided longitudinally 
along the bed so that it can move only in a direction parallel to the 
axis of the piece to be machined The cutting tool is adjustable at 
nght angles to this axis The saddle is moved longitudinally along 
the bed by a “lead” screw so that if the tool is once set and the lead 
screw put into operation, a true cylinder is formed automatically, whereas 

1 Mr Frederick S Blackall, Jr, states that the Maudslay lathe was antedated in 
this country by the invention of a similar machine in 1791 by Sylvanus Brown of 
Pawtucket, Rhode Island, and also by David Wilkinson of Pawtucket who was 
granted a patent for a lathe m 1798 which he used in commercial work See Mechan¬ 
ical Engineering , April, 1946, p 296 
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It required a high degree of skill to produce the same cylinder with the 
hand tool This little lathe, in fact, embodies all of the fundamental 
principles of modern standard lathes of whatever size The next great 
step in transfer of skill was the turret of Henry Stone, of New Hampshire, 
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Plate VII —A turret-type drilling and bonng machine performing a total of 38 drilling 
core-drilling, countersinking, rough and finish boring, rough and finish reaming, counter- 
boring spot facing, and miMing operations upon 120 single-bore cylinder blocks per hour 
The machine has 5 vertical and 3 horizontal drilling heads and one milling unit Seventy- 
six operations, 38 on each of two blocks are performed with every cycle of the machine 
{Courtesy of National Automatic Tool Company ) 

illustrated in Fig D (Plate YI) In this machine a series of tools is 
securely fastened equidistantly upon a revolving turret so that any tool 
can be brought into operation upon the work which is fed through the 
hollow spindle while the required series of operations is performed upon it 
The skill necessary to set and adjust the tools is performed once for all by a 
skilled mechanic , and thereafter almost anyone can do the required work 
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This was the first semiautomatic lathe and corresponds in point of 
development to the Hargreaves spinning jenny The next and last 
great step m this development was the application by Christopher 
Miner Spencer, of Connecticut, of an adjustable cam wheel or brain 
wheel, as it is sometimes called, to the automatic operation of the turret, 
thus obviating the need of an attendant and making the machine fully 
automatic through transfer of intelligent One of Spencer's first auto¬ 
matics is shown m Fig E (Plate VI) where the bram wheel is easily 
recognizable A modern automatic lathe is shown in Fig F (Plate VI) 
Though more highly developed than that shown in Fig E , basically 
it is identical and depends for its principal functions upon Maudslay's 
slide rest, Stone's turret, and Spencer's cam wheel 

These were the great epoch-making inventions in machine construc¬ 
tion Perhaps invention is not the correct term to use in this connection, 
as no doubt all of these elements had been thought of long before by 
other people, but to these three men, at least, belongs the credit of 
making them working possibilities These three elements, namely, the 
slide rest, the turret, and Spencer's bram wheel for operating the com¬ 
bination of the first two, are, perhaps, more used in complex automatic 
and semiautomatic machinery than any other machine elements Plate 
VII shows a modern application of these principles In this machine the 
work is mounted on the several stations of the turret The drilling heads, 
each of which carries several drills, are mounted upon the sliding mem¬ 
bers, some of which in this machine are placed in a vertical position and 
some m a horizontal position The brain wheel, which is enclosed in the 
framework, controls the vertical and horizontal movements of the drilling 
heads and rotates the turret at the proper time The attendant is 
required simply to take the finished work from the turret at the end of 
the cycle of operations and to fasten two unfinished cylinders m place 
Of course, it will not pay to operate such a machine unless the number of 
holes to be drilled is very great 

As has been noted, such machinery is often spoken of as “labor- 
saving" machinery, but this term is not quite correct It may be more 
laborious work to operate a semiautomatic lathe than it would be to do 
the same operations upon a standard lathe The output of the semi¬ 
automatic machine is, however, much greater, hence, speaking accurately, 
it is a timesaving machine It is laborsaving only because it is driven by 
a power-producing prime mover The full automatic machine is both a 
timesaving and a laborsaving machine, that is to say, the parallel develop¬ 
ment of transfer of skill and of sources of power as noted m Art 7 should 
be kept clearly in mind As will be shown later, just as there may be 
timesaving machines so there may also be timesaving methods 
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11. The Inventions of the Nineteenth and Twentieth Centuries 1 The 
* 4 great inventions'' and that of the steam engine were followed by a 
senes of inventions and applications of scientific discoveries unparalleled 
in rapidity in the history of mankind Between the construction of the 
Morse telegraph in 1844 and the development of wireless telephony in 
1914 there appeared the sewing machine, the knitting machine, the tele¬ 
phone, the electric generator, the electric motor, the electric transformer, 
the electric light, the gas engine, the Diesel engine, the steam turbine, the 
automobile, the submarine, the airplane, the Bessemer converter, the 
harvester, wireless telegraphy, the phonograph, the linotype, rayon, and 
so on, through an almost endless list of new devices and scientific 
applications 

Many of these inventions are interdependent and cumulative Thus 
the automobile consists of a number of important inventions such as the 
gas engine, the pneumatic tire, electric ignition, etc And one invention 
may render obsolete others in the same field Thus Watts's reciprocating 
steam engine, on the development of which an infinite amount of time and 
energy was expended, reached its maximum size and efficiency about 
1900 and has been pushed into the background, except for small sizes 
and special conditions, by the gas engine, the Diesel engine, and the 
steam turbine And these in turn are now threatened by the gas turbine 
The sewing machine, on the other hand, has changed but little in its 
basic principles in many years 

Although it is not likely that this rate of inventive progress will con¬ 
tinue, predictions are unwise Thus the field of synthetic chemistry is 
making rapid strides The production of synthetic cloth is now common¬ 
place, and the production of synthetic foods, on which a start has been 
made, might cause a serious dislocation m some of our agricultural and 
industrial methods The recently announced successful “ splitting of the 
atom" may open up sources of power that will supersede the use of coal 
and gas on which our great industries depend for existence 
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CHAPTER 11r 


THE ECONOMIC AND SOCIAL EFFECTS 
OF INVENTIONS 

12 Division of Industry —The effei ts of the great inventions and the 
inventions that followed and of the steam engine were many and far 
reaching as well as complex A consideration of the most important of 
these changes is necessaiy to a full undei standing of modern conditions 
One of the first and most significant effects was the completion of the 
separation of agncultuie from the field of mechanic arts, which had 
already started under handicraft production Today this separation is 
quite complete, practically all of the tools and appliances used by the 
farmer being now made in factories, and at present it appears that even 
the farmei's faithful helper, the horse, may be superseded by the factory- 
made tractor The cotton and wool that the farmer raises are manu¬ 
factured into clothing by the mechanic-arts group and returned to the 
farmer through a complex system of middlemen Much of the food that 
he produces is preserved in factories before being put upon the market 
where he and others may purchase it The roads and bridges over which 
he travels are built by engineers and mechanics, as are also the automo¬ 
biles and trucks in which he traverses them His house and furniture his 
machinery for pumping and conveying water are built by the mechanic- 
arts workers lie is even dependent upon scientific workers for much of 
his necessary knowledge concerning crops and pests that prey upon them 
This separation, therefore, is not merely a mechanical division of employ¬ 
ment, it involves intricate economic problems The legislation that 
may be helpful to the mechanic may be hurtful to the farmer and vice 
versa Agriculture, of course, has been rendered more efficient through 
the advances made in the industrial arts, and the farmer has shared, in 
some degree, the general uplift in living conditions But obviously there 
is much to be done before the agriculturist is elevated to the economic 
level of some of our industrial workers 

The development of the steam engine, the steam turbine, and the 
internal-combustion engine and their application to railroads, steam¬ 
ships, and other means of transportation have greatly accentuated the 
importance of transportation as an industrial factor In common with 
agnculture, the tools and appliances of transportation are built by the 
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mechanic-arts group, but the actual work of transportation has become 
so vast and so important as to constitute an independent function This 
has resulted in a class-conscious group of workers and has also necessi¬ 
tated special governmental regulation in an effort to ensure fair conditions 
within and without the field The mechanical growth in the machinery 
of transportation is noteworthy The first locomotive weighed 3 or 4 
tons, while a modern freight locomotive of largest size weighs from 300 
to 400 tons, and some are larger Yet these larger machines require no 
more men for their operation than did the original machines The eco¬ 
nomic gam in haulage is self-evident In a similar manner, the telegraph, 
the telephone, and the radio have created a field of service that already 
stands apart from all other industrial activities as an economic factor 
Modern life would be impossible without these means of communication, 
and this development also has consequently come under more or less 
governmental regulation 

Lastly, the great development in central stations supplying light, 
heat, and power should be noted The total prime-mover capacity 
actually installed m the Umted States before the Second World War, 
including automobiles, was well over one billion horsepower It was 
greatly increased during the war This is sufficient to give every man, 
woman, and child physical service equivalent to that which could be 
rendered by 150 slaves And the power-operated machinery in the 
Umted States alone is doing more work daily than could be pei formed 
by all the able-bodied men in the world working industriously from sun¬ 
rise to sunset Statistics show that national per capita wealth is closely 
connected with developed prime-mover capacity Before this great war 
the per capita wealth of the United States bore the same ratio to the per 
capita wealth of Great Britain as the developed horsepower here did to 
the developed horsepower there—a result that might be expected The 
prime-mover capacity of the United States at that time was four times 
as great as that of Great Britain or Germany and ten times as great as 
that of France These are significant figures, and obviously the field of 
power production is of the greatest economic significance Our pre- 
pondeiance of industrial power was a prime reason for our tremendous 
success in producing the matenals for war This field also is separating 
itself from the main stem of industry as formerly conceived, and because 
of its great importance to the national welfare it also is being subjected 
to close governmental scrutiny and regulation At present, therefore, 
the outstanding divisions of productive industry are agriculture, manu¬ 
facturing, transportation, communication, and power production There 
are, of course, many other important callings that greatly affect our pro- 
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ductive capacity Without preventive medicine and its ally, sanitary 
engineering, modern cities would not be habitable But for the purpose 
of this work the foregoing classification will be found to be sufficient 

13 Separation of the Worker from the Tools of Industry—The 
changes outlined m the preceding article were changes in the fabric of 
industry itself Equally great and more important changes have been 
made by the new methods in the status of the worker The first and 
most significant change was that regaiding the ownership of the tools of 
industry Until the Industrial Revolution the tools of handicraft indus¬ 
try were simple, and, in general, it was possible for anyone to secure the 
implements of his calling But capital was necessary to build the new 
textile machinery, the lathe, the boring mill, the steam engine, or the 
water-driven textile mill No longer was it possible for almost anyone 
to secure the implements of his trade The new methods, therefore, 
hastened the changes foreshadowed by the old handicraft factones where 
the industry was supported and controlled by capital and the worker was 
a wage earner pure and simple and unsupported by an auxiliary calling 
such as agriculture In agriculture, the worker, for the most part, still 
owns the implements of his calling, but he no longer makes them himself 
And in the basic mechanic-arts industiies, the worker becomes increas¬ 
ingly dependent upon capital for his tools A few yeais ago an ordinary 
machinist could make his own outfit of hand tools such as squares, cali¬ 
pers, etc, with satisfaction to himself and his employer Today the 
basic standards of measurement, gages, and micrometers are highly 
specialized products and so costly that they must be furmshed by the 
employer Indeed, in some instances, the employer prefers to furnish 
all hand tools in order to be sure that they are of first-class quality Nor 
is this movement confined to the factory Office equipment in the form 
of typewriters, adding and computing machines, and even bookkeeping 
machines have widened the gap between the office worker and ownership 
of equipment The office worker of today does not even supply or own 
the pencil wnth which he works 

This feature of modern industry has been very severely criticized, and 
there is no doubt much justification for this criticism The gap between 
the industrial worker and the ownership of the tools with which he earns 
his daily bread has steadily widened until today the vast majority of 
industrial workers are wholly dependent upon capital for employment 
The industrial worker is no longer an independent self-supporting eco¬ 
nomic unit as in handicraft days but is dependent upon others for a 
chance to exist If this is to continue, capital must see to it that this 
chance to exist is assured and safeguarded Industry must be conducted 
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from a somewhat broader and more humane standpoint than the simple 
acquisition of profits And fortunately, there appears to be a growing 
sentiment among employers of labor m this direction 

Modem corporate orgamzation has made it possible for many work¬ 
ing people to invest in stocks and bonds of industrial plants In many 
cases this has been made possible through very advantageous oppor¬ 
tunities offered by the owners to their employees It is sometimes 
stated that through this method workers may again control, in some 
degree, the tools of industry There is little, however, in our experi¬ 
ence with American stock corporations to warrant great hope that this 
may come about, though no doubt the tendency is a hopeful sign 

It should be remarked in passing that this separation of the worker 
from the ownership of his tools is the center of attack by socialists and 
communists upon our present industrial and social order The student 
of American industrial orgamzation should watch and study with care 
the vast experiment now being tried by the Soviet government in Russia 
with state-owned and -controlled industrial and agricultural equipment 
Similar expenments upon a small scale have, in general, proved to be 
failures, and there are reasons for believing that the Soviet experiment 
will go the way of all others But it should be remembered that industry 
and government have both been socialized not a little m this country, 
and should the Soviet effort succeed in even a partial degree, it may 
have strong repercussive effects upon our social and industrial order 
Of equal importance are the expenments in cooperative ownership in 
this country and elsewhere The complete collapse of Germany in 1945 
under the impact of war ended abruptly an expenment in dictatorial 
control of industry which although highly efficient greatly curtailed free 
enterprise and personal liberty 

Equally important is the tendency for ownership to divorce itself 
from the actual management of industry As productive industry 
becomes more scientific and more highly organized, it becomes increas¬ 
ingly necessary to entrust the management of such enterprises to tech¬ 
nical men and specialists who have been specially trained for such duties 
As a result there has grown up in this country a sort of “absentee land¬ 
lordism^ wherein those who actually operate industries and to whom 
the worker must look for employment may have little or no share in the 
ownership of the plant This is particularly the case where the industry 
for one reason or another is controlled by a bank, whose primary interest 
is usually that of secunng dividends 

14 Degradation of Labor —Following closely upon the introduction 
of the new textile machinery, the old handicraft workman found that the 
skill which he had acquired was almost useless as a marketable product, 
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since the new machines could be operated by unskilled workmen In 
many cases young boys and gills were sufficiently strong and intelligent 
to master the operations quickly Since industry was limited and, fur- 
theimore, since it is difficult for a mechanic to change his calling, prac¬ 
tically the entire textile-producing population was degraded, that is, 
the market value of their skill and labor was reduced to that of unskilled 
girls and boys who could operate the new machines In some cases, in 
fact, the handicraft trade soon ceased to be an industrial factor, so radical 
was the change This so-called “degradation of labor” is one of the 
first results of the introduction of transfer of skill Thus, in introducing 
the drilling jig illustrated in Fig 1, the skilled mechanic who formerly 
drilled the plates is brought mto direct economic competition with the 
boy who can use the jig 

In the beginning of the new industrial era, this effect was much more 
marked than at any time since, because practically the entire industrial 
field, which was limited, was very quickly affected But as the field of 
industry has broadened, it has become more and more difficult to make 
any radical change that will affect all of industry Nevertheless, the 
same effect is still produced m some degree whenever transfer of skill or 
advanced methods of production or management are introduced As 
will appear, all classes of men are benefited, in the long run, by methods 
that multiply productive power, but these beneficial results often affect 
others outside the industry in which the change is made at the expense 
of those directly concerned, and for this reason the worker is naturally 
opposed to the introduction of laborsaving or timesaving machinery that 
directly affects his calling Thus Hargreave’s house was mobbed, and his 
first machine was destroyed by his neighbors, and the industrial worker 
of today, instinctively feeling hostility to new methods, is often inclined 
to be no less opposed to them It is of little use to tell him that posterity 
will be benefited by the improved methods, he is concerned more largely 
with his present economic and social status 

As has been pointed out in Art 13, these tendencies are inherent in 
all advances in the tools of industry The extreme of such advances 
appears when the new processes are entirely automatic in character and 
even the operator is no longer needed In such a case the industry 
passes into the hands of an entirely different class of workers, namely, 
those who can build and adjust such machinery, and the displacement of 
the former workers is complete The term technological unemployment 
has come into use to designate the displacement of industrial workers by 
new and advanced processes and methods 

The problem is intensified by the difficulty experienced in transferring 
skilled or even semiskilled workers to new kinds of industry Machinists, 
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for instance, cannot and do not wish to do carpentry work Once a 
skilled man has worked for some time at any specialized productive 
process, he loses adaptability to other processes unless they are closely 
related to his former calling This difficulty increases with increase in 
skill and diminishes with decrease in skill upon the part of the worker 
When, therefore, a calling is eliminated, as it may be by advanced mechan¬ 
ical or chemical processes, the situation of the displaced workers may be 
desperate indeed and degradation of the worst kind may befall them 
16 The Extension of the Field of Labor —A consideration of the 
use of the drilling jig in Fig 1 will make evident the fact that the unskilled 
person who is thus brought into the industry could otherwise have no 
part in such productse processes His contribution would necessarily 
be confined to such manual work as requires brawn but little or no skill 
The new methods of production have enabled many unskilled people 
to take an important part in many industrial fields formerly occupied 
solely by skilled workers Today, in nearly every large manufacturing 
industry, the unskilled or semiskilled labor greatly outnumbers the skilled, 
and products of great accuracy and high finish are turned out by such 
organizations This principle of extension of the field of labor is a broad 
one As more and more skill and thought have been transferred to 
hand and machine tools, it lias become increasingly easy for men and 
women to take part in what was formerly entirely skilled industry The 
actual production of shoes, automobiles, watches, typewTiters, etc , is 
condiK ted almost entirely by semiskilled labor 

This influence has not been confined to industries that already existed 
but has made possible the existence of many new industries The 
automobile, the telephone, the sewing machine, and countless other 
articles now considered necessities of daily life are obtainable by the 
majority of people solely because the new methods of production have 
multiplied and cheapened production, the demand for these articles 
opening up new fields of manufacturing, with consequent further exten¬ 
sion of the field of labor It is fortunate that this is so because, as the 
tools and methods of production become increasingly efficient and as 
transfer of skill is still further extended, it is obvious that fewer and fewer 
men are required, proportionately, to produce the volume of goods of 
any one kind that can be consumed The excess workers must be 
absorbed in new fields of production, and this is exactly what is taking 
place, as illustrated by the growth of such industries as automobile 
manufacture The query naturally arises as to the extent to which this 
movement can be earned Several limiting influences may be noted 
(1) No doubt there are limits to the efficiency of modern productive 
methods These limits have already appeared in some industnes, and 
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they will be discussed in a succeeding section (2) There may be a 
decrease in the rate at which population will increase, in fact this has 
already occurred in this country And (3) the movement may go on 
until we leach the limit of our land and other resources on which life itself 
is based, or combinations of these influences may limit the expansion 

16 The Elevation of Labor —Although the introduction of these new 
methods may degrade certain classes of laboi, they may, on the other 
hand, elevate others The skilled mechanic that has been engaged m 
drilling the plate in Fig 1 is not necessarily degraded by the introduction 
of the drilling jig, because his skill can be utilized to make such tools, 
and this class of labor, namely, the skilled workers in the metal trades, 
has, on the whole, usually been benefited, rather than otherwise, by 
the new methods, though at times trying periods of readjustment have 
ensued upon the introduction of laborsaving machinery into their o vn 
industry 

Again, the unskilled worker who is taken from low-paid menial 
employment and taught to operate a semiautomatic machine can usuafly 
earn more money than formerly and be elevated to a higher plane The 
history of manufacturing m New England shows very clearly the absorp¬ 
tion into the manufactunng industries of the successive waves of immi¬ 
gration of unskilled labor that have from time to time moved into these 
states The descendants of immigrants who entered New England indus¬ 
try as laborers and machine tenders now form a large part of the sub¬ 
stantial middle class of that section Of course, there aie limits to the 
absorbing power of industry, and undoubtedly the present policy of 
restricting immigration is a wise one 

17 Increased Production and Decreased Cost —Mamfeotly, these 
new methods have multiplied man’s productive power manyfold, enabling 
him to produce more per unit of time, with a corresponding reduction 
in the cost of production This feature and the principles of elevation 
of labor and the extension of the field of labor more than compensate, 
m the long run , for the effects of degradation of labor, though, as before 
noted, the many benefit at the expense of the few These new methods, 
furthermore, tend constantly to tear old trades and methods apart, 
substituting other methods, operated perhaps by a different class of 
workers Old trades and methods tend constantly to disintegrate or 
disappear with consequent hardship, perhaps, to those affected New 
processes, new products, and, consequently, new callings are constantly 
appearing, and no trade or calling is exempt from the probability of 
being modified or even destroyed Consider the introduction of rayon 
for silk, the kerosene lamp for the tallow candle, and again the electnc 
light for the gas jet and the kerosene lamp, and the rapidity of these 
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changes is obvious At the present moment, electric welding threatens 
to make marked changes in the callings of pattern making, foundry work, 
and structural steel working The application of electric welding to 
shipbuilding in the Second World War not only has revolutionized ship- 
building methods but has admitted large numbers of women to a calling 
heretofore closed to them 

All such changes draw in their wake significant industrial and social 
changes Human progress, apparently, cannot take place without 
someone’s suffering Theoretically, all should be greatly benefited by 
these improved methods, and one important reason why this has not 
always been the case lies, not in the processes themselves, but in the fact 
that their net result is solely to increase production They do not carry 
with them inherently any influences tending to rearrange the distribution 
of the increased profits derived from them or to offset the effects of 
the fierce competition rendered possible because of this increase m 
productive capacity Invention and its results always act quickly, 
social and political changes move more slowly The law of supply and 
demand operated quickly under the older and simpler methods The 
complexity of modern methods tends to make these laws act much more 
sluggishly From the very beginning of the industrial revolution there 
has been a constant struggle to secure equitable methods of distributing 
industrial benefits against constant distortion of these methods by new 
inventions and industrial changes And the struggle still persists If 
the energy stored in the atom which apparently has been released in the 
“atomic bomb” can be controlled , its industrial effects can be immeas¬ 
urably greater than those resulting from the harnessing of electricity 

18 Immediate Results of the Industrial Revolution —It will be 
remembered that at the time of this great industiial change, the laborer 
was unprotected by either legal statutes or mutual protective societies 
of any kind The first effect of the new methods, therefore, was a 
heartless enforcement of the first two principles enumerated above, the 
worker being torn suddenly from the tools of production and degrada¬ 
tion of labor of the worst kind resulting No slavery that ever existed 
could have been worse than that into which the textile workers of England 
were quickly thrown, and it is difficult, even allowing for the hard spirit 
of the times, to account for the atrocities inflicted upon them by those 
into whose hands the control of industry fell The history of the 
change should be carefully read and pondered by every man before 
expressing too positive an opimon regarding labor matters Some little 
extenuation can be found for the government and the better classes 
which allowed this free “exploitation of labor” in the situation in which 
England was placed at the time (1) She was continually engaged in 
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foreign wars which not only occupied the attention of the ruling class but 
made necessary large sums of money which were more readily available 
under the new methods (2) No less important were the peculiar views 
on political economy then m vogue 

National ideals, no doubt, entered largely into the apparently com¬ 
placent attitude assumed by many people toward conditions that would 
be considered atrocious if judged by any modern standards It was the 
day of laissez-faire , and people apparently believed that these conditions 
were necessary or that, if curable, they would cure themselves As 
will be seen, it was exceedingly difficult for the reformer, who naturally 
appeared, to get a hearing, even looking to the amelioration of the hard¬ 
ships of the working classes 

Darwin’s law of the “survival of the fittest” and the Malthusian 
doctnne of overpopulation seem also at later times to have made a deep 
impression on the existing national ideals 

The effects of these new methods have not been so swift or so drastic 
in other lines of industry As the field of industry broadened, it became 
more stable and possessed of greater inertia against sudden changes 
A generation ago, even, the old methods were still to be seen in competi¬ 
tion with the new But eventually the new ideas have prevailed, and 
handicraft as an important factor in production has practically ceased 
to exist 

19 The Industrial Revolution m the United States —It was quite 
natural that the early settlers in this country should bnng with them the 
simple handicraft methods m use in Europe when they migrated It 
was equally natural that the methods introduced by the Industnal 
Revolution should also find their way across the Atlantic The British 
government was quick to see the great commercial advantage of the new 
machines, and stringent laws were passed prohibiting the exportation 
of machines or drawings to the British colomes or foreign countries 
Several attempts were made in America, however, to establish the new 
methods, but with indifferent success, until Samuel Slater, a young 
Englishman who had worked for Strutt, a former partner of Arkwright, 
built, in 1790, some Arkwright spinmng machines for the firm of Almy 
and Brown of Pawtucket, Rhode Island These machines operated 
72 spindles and were housed in the building shown in the Frontispiece 
While other spinmng machines were built at about the same time, the 
success of the Slater mill was so pronounced that it has usually been taken 
as marking the introduction of the new factory system into this country, 
and Slater has been called “the father of American manufactures” 
The first mill in the world wherein textiles were produced from the raw 
material under one loof was built in Waltham in 1814 
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These early mills and factories were, naturally, modeled after their 
English prototypes, and like them, their size was usually governed by 
the available water power Handicraft and handicraft factories flour¬ 
ished for many years in other callings, though the colonists very early 
developed that great skill in manufacturing which has made New England 
famous, and the progress of the factory system during the first part of 
the nineteenth century was comparatively slow 

The first authoritative information on this point is found in the 
Census of the United State 0 of 1850 At that time the term “manufac¬ 
turing ” was broadly defined as including any mechanical operations, and 
in addition to organized factories it included the building trades and hand 
manufactures The gross value of these products was recorded as half a 
billion dollars, and the average output for all establishments for 1849 is 
recorded as $4,300 During this early period, also, other features of 
our industrial life became firmly rooted A merchant class, carrying 
on trade both at home and abroad, developed rapidly, and as a conse¬ 
quence, there arose in connection with manufacturing the combination 
of manufacturer, transporter, wholesaler, and retailer that is so marked 
a feature of our industrial life As trade increased and factories grew 
in size, the problems of financing gave rise to a group whose sole business 
it is to provide financial means for carrying on manufacturing and 
mercantile operations 

The second half of the nineteenth century saw a tremendous expansion 
of American industry, during which the United States rose from an 
inferior ndustrul position to the foremost place among the nations of 
the world, as to both value and range of product There were several 
reasons for this great growth (1) A rapidly growing population created 
an ever-expanding home market (2) During this penod the country 
was more fully explored and found to be exceedingly rich in natural 
resources, particularly in fruitful land and in deposits of coal and iron 
(3) More important still has been the avidiiy with which American 
inventors, engineers, and manufacturers have grasped the significance 
of transfer of skill and the openness of mind with which they have 
received the best talent from other countnes Mass production, which 
utilizes to the full these new manufacturing methods and makes possible 
the extended use of division of labor, is essentially an American develop¬ 
ment The American method of manufactunng in large quantities 
standardized, interchangeable parts, as illustrated in the production 
of watches, sewing machines, harvesting machinery, automobiles, etc , 
is the most striking departure that American manufacture has made 
from European methods, which still depend to a large degree upon skill 
of hand By 1899 the value of the manufactured products of the United 
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States had nsen to 10 billion dollars, of which only one-tenth was pro¬ 
duced by hand trades The day of large enterprises had arrived In 
1904, 79 3 per cent of the manufactured product of the Umted States 
came from factones whose annual output was valued at $100,000 or 
more, in 1937 the output of such factones had risen to 94 2 per cent of 
the national production This phase of American industry is discussed 
more fully later on 

A most important factor in the rise of the factory system during this 
period was the development of the steam engine, which removed the 
limitations on the size of the plant The influence of this prime mover 
was particularly marked after the introduction of the dynamo and the 
electncal distribution of energy This, with the electric light, has revo¬ 
lutionized factory construction as compared with the small, water-driven 
plants of a century ago The application of the steam engine to rcil 
and w r ater transportation has also been of great importance, not only as 
regards the marketing of finished goods but also as a means of bringing 
the raw materials of production to manufacturing centers Obviously, 
the new power-dnven spinning and weaving machines had, in the begin¬ 
ning, to be grouped close to the source of power In the beginning, water 
power was the only source available, but as steam power came into use, 
the location of factones was not so restricted With improved means 
of transportation not only was the congregation of men and machines 
rendered economically possible, but to the increased efficiency o f produc¬ 
tive methods was added much more effective means of distributing the 
product Local competition of handicraftsmen, away from the factory 
at a distance that would have protected them under the old methods of 
transportation, was thus obliterated Improvements in methods of 
transportation have kept pace with improvement in productive processes, 
since the new productive methods themselves were soon applied to the 
making of machinery of transportation 

To these influences have been added those of the telegraph, the tele¬ 
phone, the radio, and other improved methods of communication The 
latest addition to our industrial machinery, namely, the airplane, is 
still too young to be truly evaluated But unless all signs fail, it also 
will take its place as one of the most advanced methods of transporta¬ 
tion for certain purposes These are commercial possibilities of almost 
universal use and convenience, solely because of modern productive 
methods Improvements in facilities for transportation or communicat¬ 
ing intelligence, therefore, aid productive processes, and these in turn 
make transportation and communication more efficient, the entire system 
of production and distribution constituting a most remarkable develop¬ 
ment unlike anything that has ever gone before It should be noted 



36 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


that the development of tools of production, the development of souices 
of power , and the development of means of rapid communication are three 
of man’s most ancient problems that have constantly challenged his 
efforts The present-day simultaneous development of these three fields 
to a degree undreamed of by our ancestors has produced an industrial 
system as marvelously efficient as it is difficult to control 

20 The Human Element in American Industry—The evil effects 
of the new system were never so bad in America as in England, for 
obvious reasons The freedom of a new countiy and the temper of the 
people were both opposed to such a state of affairs, and before the arrival 
of large numbers of helpless aliens, labor organization and labor legislation 
had come to the rescue and the beneficial effects of the new methods 
enumerated above began to be felt Nevertheless, as the older states 
became more and more thickly populated, the evil effects became more 
pressing, and the highest of statesmanship w ill be needed to show a way 
out of these difficulties if the system is to remain and fair and equitable 
distribution of its advantages is to be instituted 

These oppressive influences and effects are, of course, not so marked 
as formerly, partly because the industrial field is much larger and hence 
not so easily disturbed, but they still are and must alw ays remain char¬ 
acteristic features of transfer of skill and transfer of thought, and must 
always be reckoned with in judging the effects of laborsaving machines 
or processes A brief review of the progress of human relations m our 
factory system may be of interest at this point 

The early factories, as has been noted, weie modeled after those m 
England Textile mills naturally were located at water-power sites, and 
around these grew up the “mill village” so typical of New England a 
century ago When factories of other kinds grew up m the towns, they 
were, of necessity, small m size and in the beginning rather primitive 
in character The owner was usually the manager also, and his person¬ 
ality dominated the enterprise He supenntended production and dis¬ 
posed of the product He knew peisonally every man in his employ 
and often the members of every family as well The workers and their 
families were permanent residents of the town, and migration of workers 
as seen today was uncommon Personal relations between the manager 
and his men were necessarily close, since handicraft skill was still impor¬ 
tant Industry was still regarded as largely vocational, with the manager 
as the directing mind, scientific methods as now understood had not, as 
yet, developed 

When such management was enlightened and kindly, the workers 
were, no doubt, happy and contented But such was not always the 
case The hours of labor were long, factories were cheerless, and the 
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management often only too arbitrary and overbearing Labor troubles 
were frequent even in colonial days, though usually local in character 
Trade associations similar to those which had long existed in the mother 
country had also long existed m America and foreshadowed the modern 
labor unions of today For many years after the introduction of the 
new methods, however, the door of opportunity stood open to the more 
efficient of the workers It was still possible for the thrifty and skillful 
to rise to be master workers and owners Only when the influences 
discussed in the first section of this chapter began to be effective in a 
large way and many workers found themselves separated from the 
ownership of the tools of industry did modern labor unionism really 
begin The first labor union that involved more than one trade was 
the Mechanics' Union of Trade Associations, organized in Philadelphia 
in 1827, and was the result of a strike among the carpenters to obtain a 
10-hour day 

It should be remembered that the first half of the mneteenth century 
was a period of great agitation for reform, with a certain amount of real 
moral awakening The communistic doctrines of Robert Owen and his 
experimental village at New Harmony, Indiana, no doubt did much to 
stir men's minds to strive for better conditions, and such problems as 
suffrage, slavery, the militia system, schools, bankruptcy laws, and many 
others were much discussed and legislation concerning them enacted 
This broadening view undoubtedly led eventually to the Civil War 
During this first half of the century, labor problems were also prominent, 
but labor organizations led a somewhat checkered career When times 
were good and work plentiful, they naturally strengthened themselves, 
and when business was depressed, they quite as naturally declined in 
power, and there was much confusion as to what were the best methods 
of organization and what the aims of such organizations should be In 
fact this confusion still exists 

The second half of the nineteenth century, however, ushered in a 
new era in industry The expansion of the entire industrial field and 
the increase in the size of factories soon made it evident that industry 
was to be owned and largely controlled by capital The door of oppor¬ 
tunity, as far as individual ownership was concerned, was closed to the 
vast majority of workers By the end of the century this was fully 
recognized A famous labor leader, John Mitchell, wnting about that 
time, said 

The average wage-earner has made up his nnnd that he must remain a wage- 
earner He has given up the hope of a kingdom to come where he himself will 
be a capitalist, and he asks the reward for his work to be given him as a working- 
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man Singly, he has been too weak to enforce his just demands, and he has 
sought stiength m union and has associated himself into labor organizations 

This new point slowly impressed upon the worker’s mind during the 
early days of the new era became a conviction by 1850, and modern 
trade unionism began to take form The issues oi shorter hours, higher 
pay, the closed shop, the restriction of apprentices, and secrecy of pro¬ 
ceedings which now form the major gospel of unionism rose above all 
other reform efforts of the first half century, with the strike and boycott 
as the principal offensive measures Isolated unions were organized into 
national bodies, and these again into consolidated groups, culminating 
in such organizations as the American Federation of Labor Obviously, 
this movement was accelerated by the fact that the new and larger enter¬ 
prises brought together larger groups of workers with common needs and 
problems The result was inevitable The writer is neither defending 
nor advocating labor unionism, but simply desires to point out that it is 
a perfectly natural result of the new industrial day and no man should 
presume to judge this or any other movement in the industrial field with¬ 
out careful study of the causes that gave rise to it 

An important factor in the development of industry during the last 
85 years has been the immigration of foreigners, who found ready employ¬ 
ment in our great basic industries This, also, was a considerable factor 
in the growth of labor unionism, since in this immigration lay, also, the 
possibilities of “degradation” (see Art 14) in connection with new and 
modern processes The extent of the migration should be noted, since 
it is an important factor in our industrial background 

The U S Census of 1930 reports the total number of persons “gain¬ 
fully employed” as 48,829,920 out of a total population of 122,775,046 
Of these o5,173,370 were native-born, 7,411,127 were born in other coun¬ 
tries, and 6,245,423 were Negroes and other nonwhites Many of our 
native-born are, of course, of foreign parentage A study mad° in 1917 
reported thit 56 distinct nationalities were represented in American 
industry These immigrants have no doubt contributed much to our 
general culture and have made our mass-production industries possible 
The percentage of persons of foreign birth is probably much higher in 
the basic industries, such as steel, automobile construction, and other 
mass-production enterprises, than the foregoing data would indicate 
The presence of this large and, as yet, not fully assimilated foreign popu¬ 
lation has, however, introduced industrial problems that fully justify the 
limitation of immigration 

21 Modem Ownership and Management —The new industrial 
methods quite naturally affected the ownership of industry Although 
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there is still a large number of individual owners, one of the outstanding 
features of modern industry is corporate ownership, made necessary by 
the increased capital needed for modern enterprises Just as changed 
conditions led to a new development of organizations among workers, 
so they also brought about organizations among employers There are 
quite a number of these employers’ organizations, and some, like the 
National Association of Manufactuiers, are verv powerful For the most 
part, they are organized for mutual protection, and in some cases they 
are openly opposed to the labor unions Industry has, therefore, changed 
greatly from the old patriarchal days of small enterprises and close, 
fnendly contact between employer and employee to a state where often 
the worker is totally unknown to his employer except as a numbered 
individual and where labor and capital often stand opposed and fully 
organized with little sympathy existing between the two groups 

The second half of the nineteenth century brought also a great change 
in industrial management Necessarily, the great increase in the size 
of individual enterprises suggested new and more elaborate methods of 
executive control But aside from this, the constant and rapid growth 
of scientific thought and its wide application to industrial problems have 
profoundly affected all old ideas of business management and executive 
control 

22 Resultant Effects of Modern Methods —The resultant effects of 
the application of modern productive methods have been much debated 
Unquestionably they have vastly increased the national wealth and 
have raised the general standard of living in this country The growth 
of new industnes and the consequent extension of the field of labor appear 
to have balanced, so far, the baneful effects due to displacement of w orkers 
by new methods But it cannot be denied that labor has become 
increasingly dependent upon capital, and modern industrial life is surely 
more complex and more difficult to control than it was 100 years ago 
These industrial changes, also, have been greatly intensified by new and 
more efficient methods of management which will be discussed m later 
sections of this book It is advisable, therefoie, to defer extended dis¬ 
cussion of these resultant effects until these changes in management have 
been considered, but the student who so desires will find such a discussion 
in Chaps IX and X 

23. Corrective Influences —It is a mistake to assume, as is often 
done, that practically all industrial reforms have come as the result of 
the activities of labor unions The labor unions have never until recently 
controlled directly a large percentage of industrial workers, but the 
sympathetic influence of the unions has often been powerful It is 
estimated that in 1900 only 4 per cent of all the w r age earners in the 
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United States were members of labor unions In 1910 this percentage 
had risen to 7, and it is much higher at this time Labor unionism has, 
however, often exerted powerful mdirect influences, and it has devel¬ 
oped strongly in basic industries and in the transportation callings where 
it could make its influence felt out of all proportion to the size of its 
membership 

As might be expected, the dire conditions resulting from the Industrial 
Revolution brought into life various reactive movements looking to 
their reform and toward fairer means of distributing the increased wealth 
that was created by the new methods Some of these movements are 
revivals, in modified form, of organizations that had formerly existed 
and had disappeared because of lack of economic necessity for continued 
existence Others, such as Socialism, which have aimed to attack these 
problems through legislative methods, have not as yet affected industnal 
orgamzation directly, though exercising great modifying effect indirectly 
through other channels These influences bear more directly upon the 
distribution of wealth than upon its creation as far as this country is 
concerned In this connection, the experiment in pioducmg the neces¬ 
sities of life by communistic methods now in progress in Russia is of great 
interest, since apparently the economic efficiency so far developed is 
markedly below that of other nations organized along other lines More 
important is the program of the recently elected labor government m 
England which proposes governmental ownership of the Bank of England, 
all transportation and communication facilities, coal mines, etc and 
has already nationalized some of these properties 

There are other corrective movements such as factory legislation, 
welfare work, or, as this movement is now more correctly designated, 
personnel work, industnal education, and similar forces that tend 
constantly to modify industnal methods and conditions and which are 
of considerable economic importance Many influences have assisted 
the growth of these corrective factors, and they are hopeful signs of a 
use in our national ideals The economic effects of these influences are 
discussed elsewhere in this book 

24 The Effects of War —The effect of war upon manufactunng 
methods and orgamzation is both interesting and important The 
problems of manufactunng small arms for the Northern armies dunng 
the Civil War resulted m the firm establishment of the interchangeable 
system of manufactunng, that is, in quantity production of parts so nearly 
alike in form and dimensions that no hand fitting or adjustment is neces¬ 
sary in assembling them into the complete machine or in replacing a 
worn or broken part with a new piece The turret lathe for performing 
repetitive operations, which was the forerunner of modern automatic 
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machmerj, was also a product of those times These and similar mechan¬ 
ical developments made possible the great industrial expansion of the 
latter part of the last century, which has already been referred to, and 
which has been responsible, not only for our present prospenty, but 
also for our present industrial difficulties through making industry so 
much more complex 

The World War that closed in 1918 did not develop any new or basic 
manufacturing principles or machines, but it did teach manufacturers 
some new lessons in mass production The immense and successful 
expenment in producing ships in quantity by the interchangeable system 
at Hog Island was the largest undertaking of its kind ever attempted, 
and the marshaling of oui industrial facilities for war purposes was an 
expenment that showed us many weaknesses in our productive methods 
It is too early to evaluate the scientific discovenes and mdustnal 
methods that have developed because of the Second World War No 
doubt it will be some time before the character of some of these dis¬ 
coveries will be made public Quite obvious are the developments in the 
field of aviation with such uncanny devices as radar But discovenes 
such as the atomic bomb may long be matters of speculation Whatever 
the underlying reasons may be, this country developed an mdustnal 
capacity to produce the matenals for war in the form of guns, ships, 
airplanes, and everything needed to equip great armies and navies in a 
degree greater than has ever been witnessed since time began It remains 
to be seen how successful we shall be in applying this productive power 
to the problems of peace 
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CHAPTER IV 


THE GROWTH OF 
INDUSTRIAL ENTERPRISES 

26 Modern Industrial Tendencies —The new industrial methods 
have greatly accelerated certain tendencies that had already manifested 
themselves in the old domestic factones, and some of these deserve 
moie than passing notice, as they arc affecting not only pioductive 
processes but our social organization as well Perhaps the most impor¬ 
tant of these influences are those which tend toward 

1 Growth and increase in size of industrial enterprises 

2 Specialization, or the limiting of the field of activity, not only of 
enterprises but also of men 

3 Standardization, or the ieduction of all lines of product to a limited 
number of types and sizes and characteristics 

4 Extreme division of labor, following aggregation, specialization, 
and standardization and requiring special consideration 

5 More scientific methods in organization and management 

These tendencies are all closely interlocked with each other and with 

modern productive methods It will be clearer, however, to discuss them 
sepaiately before summing up then joint action 

26 Principles of Industrial Growth —One of the most striking fea- 
tuies of modern industry is the increase in the size of industrial under¬ 
takings This glowth is in two gencial directions (1) growth in the 
bize of individual establishments and (2) growth by the centralization 
or consolidation of like or unlike establishments under some form of 
common control A few years ago, a plant employing 1,000 men was 
consideicd a laige entei prise Today factories employing 5,000 men are 
common, factories employing 10,OCX) men are not unusual, a few plants 
have employed as many as 40,000 men w ithin the confines of a single yard, 
and the Ford plant at Ilivci Rouge is leported to employ over 80,000 men 
when at full capacity A number of corporations owning several indus¬ 
trial plants in diffeient localities employ even greater numbers of workers 
Of course, theie is nothing new in the idea of congregated labor itself, 
since it was employed in building the pyramids But modern congre¬ 
gated labor involves the use of machinery and the coordination of effort 
in a degree totally unknown to former civilizations Furthermore, the 
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manner in which modern enterprises grow in size may be different from 
^hat of the older enterprises The older enterprises grew, generally, by 
simple aggregation of handicraft units, a large factory being an enlarged 
small factory The large modern factory may be quite different m design 
and operation from a small one doing similar work 

Statistics show that the number of corporations as compared with 
privately owned enterprises and partnerships tends to increase, thus 
indicating a tendency toward large-scale production and mass financing 
with growth in the size of industrial units, but hasty conclusions should 
not be drawn from this and the other preceding statements as regards 
industry in general It is true that in some industries notable increases 
in the average size of establishment have occurred, others, again, have 
remained fairly constant so far as this feature is concerned, in others, 
again, there has been a tendency toward a decrease m the average ^lze 
of establishments 1 The fact remains, however, that many industrial 
establishments are even now of vast size and others tend to increase 
It is with the characteristics of these large establishments that this 
chapter is primarily concerned Similarly, no hjstv conclusions should 
be drawn as regards the centralization of industry which, as will be seen 
in a later discussion, is a most complex matter concerning which it is 
difficult to generalize 

Industrial enterprises tend to increase in size in one or all of three 
ways The first is by the natural growth of an individual plant or 
establishment by accretion or aggregation, as it is usually called Such 
a growth may be visualized as concentric in character, the plant enlarging 
around its original nucleus without marked change in character The 
second method of growth is by consolidation, that is, by combining 
industrial undertakings of a similar character under one management 
Such a growth may be visualized as a horizontal growth without marked 
change in materials, processes, nr product The third method is by 
integration, that is, by extending the control of materials and processes 
backward toward the sources of raw material, or forward so as to control 
more effectively the disposal of the finished product, or by extending the 
control in both directions Such a growth may be visualized as a vertical 
movement or growth, each succeeding process carrying the product nearer 
to the market Obviously, any one or all of these tendencies may be 
progressing simultaneously so far as any given enterprises is concerned 
The economic reasons for these tendencies are of two general kinds 

1 The writer is greatly indebted to the masterly treatment of this entire subject in 
Census Monograph 3 by Dr Willard Thorp, entitled “The Integration of Industrial 
Operation " 
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(1) economies that lead to reduced costs and (2) reduction of competition 
through wider control of the industrial field concerned 

The Census of the United States divides industrial enterprises into 
two general classes The first class includes all establishments, so-called 
An establishment m this sense is defined as a plant or group of plants 
within an industry and within a locality that is managed with one set 
of account books The second class of industrial enterprises are called 
central -office groups 

A central-office group exists when a single central office operates enterprises 
in more than one locality or in more than one industry or more than one plant 
within a locality and industry, providing those plants are sufficiently separate 
entities to keep separate books of account 

These latter industnal combinations are of many and varied forms, 
presenting all manner of arrangements of horizontal combination and 
vertical integration Simple horizontal combination and vertical inte¬ 
gration are, in fact, limiting cases, while in between many combinations 
and ramifications of these two principles are found An approximate 
classification of these combinations is presented later on, but it is believed 
that the problem of these more complex forms Avail be clearer after a 
discussion of aggregation, consolidation, and integration Aggregation 
will be discussed first, but before so doing it may be well to define what is 
meant by size and to determine the measures by which increase in size 
is appraised 

27. Measures of Size —In this discussion the term “establishment” 
or “factory” is defined as an industrial enterprise that is managed as a 
umt and with the use of one set of account books In general, also, 
the buildings employed constitute an organic group Industrial enter¬ 
prises that are composed of groups of factories centrally controlled are 
discussed m succeeding sections It will be helpful to define and discuss 
briefly the standards by which the “size” of all industnal enterprises is 
measured It will be obvious that these measures are approximate only 

Capital investment is one measure of size that could be used to com¬ 
pare both like and unlike establishments But accurate data concerning 
capitalization are difficult to obtain, hence this measure is unreliable 
The second measure is value of product or value added by manufacture 
for each establishment This measure has the advantage of making all 
compansons m terms of dollars, which is convenient But this introduces 
the difficulty of correcting these measures, when comparing different 
years, to compensate for changes m the value of the dollar The third 
measure is the number of wage earners per establishment The measure 
is much used and is significant when used to compare establishments of 



THE GROWTH OF INDUSTRIAL ENTERPRISES 


45 


similar character If it is applied to establishments of markedly unlike 
character, however, the results are likely to be misleading Thus fac¬ 
tories where artificial flowers are made are not comparable upon this 
basis to factories where production is carried on by automatic machines 
In the first case the product is closely proportional to the number of 
workers, m the second it will depend more upon the number of machines, 
which may or may not be in propoition to the number of workers A 
fourth measure, the amount of power used per establishment, is also an 
index of the size and growth of manufacturing plants, and data concern¬ 
ing it are collected by the Census of the Lnited States It is not possible 
to discuss at any length the advantages and disadvantages of these 
several measures The second and third are most frequently used and 
will be employed here to demonstrate certain charactenstics of the growth 
in size of industrial establishments 

Table 1, taken from the Biennial Census of Manufactures for 1929, 
shows the industries of the United States grouped according to the value 
of products, etc , from 1914 to 1929 The trend shown appeals to con¬ 
tinue In general, the establishments with an output above $20,000 
annually tend to increase in number, whereas those with a capacity 
below that amount tend to decrease in number In judging these data 
it should be remembered that the years 1919 and 1929 weie both years 
of abnormal activity, the first because of unabated war activities and 
the second because of the boom period in industry The distribution ol 
the wage earners is equally interesting and instructive Although the 
smaller factories are by far the more numerous, the great majority of 
the workers are employed in establishments whose product is over 
$100,000 in value and in general hall of them are employed in establish¬ 
ments whose output is valued at o\er $1,000,000 No data were collected 
in 1925 or 1929 for establishments with output valued at less than $5,000 
Furthermore, 65 per cent out of the total value of the goods produced 
came from factories w r hose output was $1,000,000 or over In 1939, 
plants, producing $1,000,000 w orth of goods annually employed 88 5 per 
cent of all factory workers and produced 93 8 pei cent of the value of 
all manufactured goods Business Week, July 6, 1946, states that in 1945 
forty American business enterprises had assets of over $1,000,000,000, 
the Bell Telephone System leading with $6,760,000,000 

The tendency toward large establishments is, therefore, quite notice¬ 
able Data of this kind, how r ever, must be construed as indicating 
general tendencies only, and an increase in the size of a plant is not 
necessarily accompanied by a proportional increase in wage earners and 
value of products, as can be seen by examining Table 1 A factory 
may increase in actual size, and the value of its output may be greatly 
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Table 1 —Size or Establishments by Value }>f Products—Combined Statistics 
for All Industries, for the United States 1914 to 1929 


Class of establishments 
according to value 
of products 

Establishments 

Wage-earners 

Value of produots 

Num¬ 

ber 

1 

Per¬ 

centage 

distri¬ 

bution* 

Average 

number 

Per¬ 

centage 

distri¬ 

bution 0 

Amount 

Per¬ 

centage 

distri¬ 

bution 

All classes 







1929 

210,959 


8 838 743 


$70 434 863,443 


1925 

187 390 


8 384 261 


62 713 713,730 


1923 

105 580 


8 768 491 


60 258 470,607 


1921 

249 486 


6 978 585 


43 563 957 189 


1919 

273 804 


9 030 771 


61 888 634 937 


1914 

271 822 


7,015,136 


24,065 765 817 


Lees than $5 000 







1929 

(*) 






1926 





h 


1923 

h 


M 


W 


1921 

53 931 f 


40 897 


136 733 382 


1919 

60 173 


41 235 


151,509,605 


1914 

95 354 


127,459 


228 507,828 


$5,000 and over 







1929 

210 959 

100 0 

8 838,743 

100 0 

70 434 863 443 


1925 

187 390 

100 0 

8 384,261 

100 0 

62 713 713 730 

100 0 

1923 

195 580 

100 0 

8 768 491 

100 0 

60 258 470,607 

100 0 

1921 

195 555 

100 0 

6 937,688 

100 0 

43 427,223 807 

100 0 

1919 

213 631 

100 0 

8 989 536 

100 0 

61 737 125 332 

100 0 

1914 

176,468 

100 0 

6,887 977 

100 0 

23 837,257 989 

100 0 

$5 000 to $20 000 







1929 

69 423 

32 9 

202 958 

2 3 

771 417 436 


1925 

55 876 

29 8 

156 373 

1 9 

628 373 403 

1 0 

1923 

61 881 

31 6 

189 627 

2 2 

696 894 346 

1 2 

1921 

70 942 

36 3 

224 688 

3 2 

781 520 422 

1 8 

1919 

79 550 

37 2 

227 792 

2 5 

864 349 183 

1 4 

1914 

86 431 

49 0 

423 570 

6 1 

891 652 694 

3 7 

$20,000 to $100 000 







1929 

75 225 

35 7 

693 155 

7 8 

3 587 007 276 


1925 

68 951 

36 8 

660 309 

7 9 

3 272 196 872 

5 2 

1923 

72 139 

36 9 

718 023 

8 2 

3 414 287 517 

5 7 

1921 

72 011 

36 8 

745 230 

10 7 

3 317 984 445 

7 a 

1919 

75 389 

35 3 

772 947 

8 6 

3 474 071 749 

5 6 

1914 

56,339 

31 9 

994 848 

14 4 

2,530 140 747 

10 6 

$100,000 to $500 000 







1929 

44 153 

20 9 

1 672 983 

18 9 

10 023 771 653 


1925 

42 209 

22 5 

1 675 911 

20 0 

9 576 090,022 

15 3 

1923 

41,818 

21 4 

1 718 901 

19 6 

9 435 841 005 

15 7 

1921 

37 794 

19 3 

1 627 105 

23 6 

8 351 582 700 

19 2 

1919 

1 39 222 

18 4 

1 710,756 

19 0 

8 874 896 575 

14 4 

1914 

! 25 633 

14 5 

-<2,996 179 

43 5 

5 692,172,942 

23 9 

$500,000 to $1 000,000 







1929 

! 10 395 

4 9 

121 547 

1 12 7 

7 294 860 945 


1925 

9 771 

5 2 

1 131 439 

13 5 

6,870 112 293 

11 0 

1923 

! 9 494 

4 9 

1 133 471 

12 9 

6 709 807,524 

11 1 

1921 

7 524 

3 8 

964 749 

13 9 

6 257 174 126 

12 1 

1919 

1 9 130 

4 3 

1,111,315 

12 4 

6 411 202 604 

10 4 

1014 

! 4 279 

2 4 

(•) 


2,994,253 909 

12 6 

$1 000,000 and over 







1929 

1 11 763 

5 6 

5 148 100 

58 3 

48,751 116 133 


1925 

10 583 

5 6 

4 760,229 

56 8 

42,366 041 140 

67 6 

1923 

10 248 

5 2 

5 008 469 

| 57 1 

40,001 640 215 

66 4 

1921 

7 284 

3 7 

3 375 916 

48 7 

25 718 962 114 

59 2 

1919 

10 340 

4 8 

5 166 728 

1 57 5 

42 112 605 221 

68 2 

1014 

3,786 

2 1 

2 473 080 

35 9 

11,729 037 697 

49 2 


a In order to make the percentages for the several years stnotly comparable those for all yean 
have been based on the totals for establishments reporting products valued at $5,000 or more 

b No data for establishment* with products under $5,000 in value have been tabulated for 192ft 
1925, or 1923 

* The data for the 53 931 establishments in the 4 Less than $5,000” class are not included in othej 
cables 

4 Includes data for 44 $500,000 to $1 000 000" class 

• Included with data for 4 <100,000 to $500,000^01*68 
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increased, but because of the use of improved machinery and processes, 
the number of workers may be decreased 

Another indication of growth in size is the increase in the number of 
corporations, to which reference has been made In 1904 only 23 6 
per cent of the manufacturing establishments were incorporated In 
1909 this percentage had risen to 25 9, and in 1929, the last year for which 
data are available, to 48 3 In 1929 corporations employed 90 per 
cent of all the workers in industry and produced 92 2 per cent of the value 
of all manufactured goods All data available, therefoie, indicate that 
in many industries at least there is steady growth toward larger indus¬ 
trial units 


AGGREGATION 

28 Characteristics of Aggregation —An industrial enterprise may 
increase in size simply because of the increase in the size of the product 
produced As industry has grown, undertakings have become larger 
and more complex The first locomotive was a mere toy compared with 
modern locomotives, and the building of a 50,000-ton ship or the great 
bridge over the Golden Gate at San Francisco with a clear span of 
4,200 feet involves processes the size of which would have appalled the 
shipwrights and bridge builders 100 years ago There are certain enter¬ 
prises, such as gas plants, electric lighting and power plants, water works, 
and transportation facilities, that must grow in size naturally to keep 
pace with population, without reference generally as to whether such 
growth brings with it any economic gam 

The size of some of the modern machine tools, so-called, should be 
noted, since upon them depends all other construction The first lathe 
built about 1800 (see Plate VI) could be earned by one man Large 
modem lathes can machine a cylinder 14 feet in diameter, 40 feet long 
(see Plate VIII), and the largest boring mill in Amenca can machine work 
up to 60 feet in diameter Other modern basic tools of this character are 
equally impressive More important still, much larger tools can be con¬ 
structed if necessary, so that if other conditions demand or warrant it, 
the size of industrial products can be greatly increased The sizes that 
locomotives, bndges, steamships, etc, may attain in the future will 
probably, therefore, be governed by economic considerations and not by 
the limitations in size of our basic tools 

An individual enterprise may also grow by accretion simply by adding 
to the number of tools of each kind and size, but without marked change 
m the sizes of the same Automobile manufacturing plants and textile 
factories are good examples of enterprises that have grown in size in this 
manner Highly specialized or single-purpose plants can, in general, 
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grow in size only in this way and retain then onginal characteristics 
Such a plant may he enlarged only by paralleling, so to speak, each 
machine and process with other similar machines or processes Con¬ 
tinuous-process industnes, such as chemical plants, ore-reduction works, 
etc , can, of course, be enlarged by increasing the size of each unit or 
process, but this is vit tually equivalent to building a new plant General- 
purpose plants may grow in size either by adding machines of larger size 
or by adding to the number of machines of any size The growth of 
such general plants is, therefore, complex in chaiacter, and this type 
of plant offers the most difficult problem of administration and cost 
determination 

The economic consuieiations that follow from these two different 
methods of aggregation should be noted It an industrial plant of a 
general character is expanded by the addition of larger and smaller equip¬ 
ment or equipment of a diffeicnt chaiacter, theie is little change neces 7 
sary in its general chaiacteufctics, but if such a plant is expanded by 
adding many tools of the same size and character to each department, 
there is anjj ncreased opportumtxJpr the extension of division of labor, 
tra nsfer o f skill, and mode m methods of management J Similar results 
follow, of course, if a specialized plant is expanded in the same manner 
In the case of the geneial-purpose plant, such an expansion may result 
m a new arrangement of apparatus, new departmentalization, and new 
methods of management An expanded plant, therefoie, has not neces¬ 
sarily the same economic character that it possessed before expansion, 
and the qosts of pr oduction, consequently, may rest upon a different 
basis Any comparisons between small plants and large plants doing 
the same kind of work can be made intelligently only when the exact 
organization of each plant is known The larger plant may or may not 
have an economic advantage over its smaller competitor Experience 
and certain theoietical considerations would make it appear that large 
industnal plants have certain economic advantages and disadvantages 
as compared with small plants Although these advantages and dis¬ 
advantages have been much discussed, there are still apparently some 
vague ideas concerning these matters And this is not surprising, for 
the questions involved are many and complex 

29 Relation of Size to Efficiency —It is quite frequently assumed 
that a large indus tual unit is more efficient than a smaller one But 
although it is often the case that a large unit has an advantage over a 
small one, it is unwise to generalize tThe mechanical efficiency of a large 
machine is, in general, greater than that of a smaller one, since the 
factional losses are usually less in proportion than in the smaller machine 
The radiation losses in a large steam-engine cylinder are less propor- 
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tionately than in a smaller one, since its external surface is less in pro¬ 
portion to its volume But in the case of the internal-combustion 
engine, the larger cylinder is not necessarily more efficient than the 
smaller one for the reasons that it is more difficult to obtain a perfect 
mixture of the gases in the larger cylinder and more difficult to obtain 
adequate ignition of the larger volume The larger cylinder is more diffi¬ 
cult to keep cool as compared with the smaller one, the problem in this 
respect being entirely different from that of the steam-engine cylinder 

The most efficient size and shape of the common axe and axe handle; 
were long ago determined by experience, and any axe markedly smaller 
or larger than this accepted standard is less efficient A hand hammer 
with a handle 12 inches long is highly efficient, but a handle 12 feet long 
is useless Furthermore, a light hammer is very effective for driving 
small nails, whereas a very large and heavy hammer would be useless 
for this purpose, though admirably adapted to drive large spikes That 
is to say, efficiency must be measured in terms of the work to be done 
A large tool doing large work may not be any more efficient than a small 
tool doing small work, both being well adapted for the purpose in hand 
It is not wise, therefore, to make any generalized statements concerning 
the relative efficiency of industnal factors of vaiying sizes 

30 Relation of Size to Unit Cost of Equipment —Large industrial 
equipment, in general, costs less per umt of capacity than smaller equip¬ 
ment In a way, this is a corollary of the principle cited in the foregoing, 
that the capacity of a large industnal unit is often larger in proportion 
than that of a smaller unit, hence, the amount of matenal is also pro¬ 
portionately less The amount of labor necessary to produce a large 
unit is also quite frequently less proportionately than that required for 
a smaller one 

Figure 2 shows the commercial cost of a line of electrical transformers 
running from 1 5- to 200-kilow att capacity These transformers are 
alike in general characteristics, and the methods by which they are 
produced are similar The demand for small transformers is greater 
than for the larger sizes, and, hence, more of the small sizes are manu¬ 
factured But in spite of this manufacturing advantage, the curve of 
unit costs drops rapidly at first and then more slowly and finally tends 
to become asymptotic to a horizontal line This curve is typical of such 
graphs 

This general characteristic holds true also for aggregations of indus¬ 
trial units Figure 3 shows an estimated statement based upon actual 
data of the investment cost of steam-electnc power plants from 10,000 
to 170,000 kilowatts It shows the same type of curve as Fig 2, the 
greatest gains in cost occurring in the small sizes Up to the present, 
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an increase in the capacity of power plants has for the most part been 
accompanied by increase in size of the component parts such as boilers, 
turbogenerators, etc Figure 3 may, therefore, be considered as apply¬ 
ing to the discussion m hand 
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v31. Increase in Size through Duplication of Apparatus —The fore¬ 
going discussion assumes, in general, that increase in size of plant is 
coordinate with increase m size of the tools and processes of production 
But as has been noted in Art 28, a plant may increase in size by simple 
multiplication of the tools of production without marked change in its 
size Parallel growth of this kind always accompanies an increase in 
volume of product of limited size and characteristics, as, for instance, 
automobiles, typewriters, guns, telephones, etc 

Growth of this character offers several opportunities for economic 
savings that do not appear with simple growth in size of equipment 
(1) It offers an opportunity for more highly specialized arrangement 
of macHnery, since tools and equipment of similar size and character 
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can be departmentalized This, in turn, may result in more efficient 
use of the equipment, since, in general, fewer tools of any given kind are 
needed when departmentalized than when scattered throughout the 
plant (2) Increased quantity of product alw ays stimulates the invention 
of special equipment and closer specialization of peisonnel And (3) 
increased quantity of product makes possible the application of modem 
methods of management, which usually are not so applicable to plants of 
a general character even though the equipment be large In all proba¬ 
bility in plants of this character in wluch apparatus of small or moderate 
size is produced the lowest production cost per dollar of investment and 
per dollar of wage is attained The basic financial considerations that 
underlie the use of improved tools as the quantity to be made increase^ 
are discussed at some length in Art 32 

In plants such as powerhouses, water works, and similar enterprises, 
where the product is of the general nature of a flow rather than a senes of 
independent units such as automobiles, typewriters, etc , a number of 
comparatively small machines may be better and more efficient than a 
few large and more efficient units This is particulaily true where the 
demand vanes considerably and wffiere continuity of service is important 
Large units are generally inefficient at low loads or capacities for the 
basic reason that there are losses, such as frictional losses, which are 
comparatively fixed regardless of load If, then, there are marked 
variations in the load or output it may be, and generally is, more efficient 
to install a number of productive umts so that those in operation are 
always working at high capacity The efficiency of such a system will, 
in general, be higher than if a single unit or a very small numbei of units 
carried the load, working a large part of the time at low capacity and low 
efficiency Obviously, also, a number of smaller units affords a greater 
insurance against failure of service than is to be had wuth a few large umts 
As an illustration of this reasomng, the Trenton Channel powerhouse of 
the Detroit Edison Company was originally equipped with six 50,000- 
kilowatt turbogenerators of the same design Such a plant has flexi¬ 
bility, and the number of spare parts that must be carried on hand to 
secure continuity of service is at a minimum 

Somewhat similar reasomng holds for manufacturing plants Such 
plants, like machines, are inefficient at low capacity because of the residual 
expenses incident to the life of the enterprise, which do not decrease 
materially with the volume of the product A manufacturing plant 
designed for maximum capacity but operating most of the time at 
comparatively low capacity may give lower returns than one of smaller 
size and capacity but operating at full load And it may be more 
economical to have a number of manufacturing umts that are operated 



THE GROWTH OF INDUSTRIAL ENTERPRISES 


53 


at high capacity or not at all than to concentrate all production in one 
large plant that will operate for the most part at low efficiency There 
are, of course, other reasons why it may be good policy to decentralize a 
large enterprise, as, for instance, labor supply, markets, and transporta¬ 
tion or nearness to supplies, but these are economic considerations of 
another character 

32 Relation of Quantity to Unit Cost —The most important reason, 
however, for the growth of indmdual enterprises is the opportunity 
that increased size affords for applying transfer of skill and division of 
labor, for, as will be seen, the economic use of these principles depends 
upon the volume of work to be performed Division of labor will be 
treated separately in a succeeding section, and the present discussion will 
be limited to the financial basis of the application of transfer of skill 
It is often necessary to apply transfer of skill for other than economic 
reasons, as, for instance, the necessity of securing accuracy If cylindn 
cal surfaces of great accuracy must be had, a gnndmg machine is a neces 
sity whether it may or may not reduce production costs Again, it is 
often necessary to build expensive drilling fixtures or similar apparatus 
involving transfer of skill simply to secure interchangeability of product 
though such apparatus may actually increase the production cost Liu 
most cases, however, the financial relations between the cost of labor- 
saving or timesaving costs or methods must be considered in connection 
with the probable reduction in cost These relations may be briefly 
stated thus Will the total savings due to reduced 'production costs during 
the lifetime or the period of use of the new apparatus or methods more than 
equal the additional investmentt In computing the production costs 
such items as interest and depreciation must, of course, be taken into 
consideration i 

These relations may be made clearer by assuming a simple case where 
interest may be neglected and only labor costs and depreciation con¬ 
sidered Suppose that an independent artisan is performing an operation 
the labor cost of which is $5, and assume, further, that his overhead 
expense in the form of interest, rent, etc , is so small as to be negligible 
Assume also that by making a special device costing $40 this labor cost 
can be reduced to $1 for each article The saving of labor m productive 
costs would be $4, which would be a reasonable gam in applying such 
apparatus Let it be assumed, also, that because of the transient char¬ 
acter of the product it is desirable to recover the cost of the special device 
in the cost of production whether the number produced be small or great 
If, then, only 1 operation is performed, the unit cost of the product will be 


40 +1 


41, and if 2 operations are performed, the umt cost will be 


i 
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40 + (2 X 1) 


21 The corresponding unit cost for 5 operations will 


be $9, and for 10 operations the unit cost will be $5 That is, there will be 
no gain in using the new device unless more than 10 operations are 
performed For 100 operations the unit cost will be $1 40, and lor 500 
operations the unit cost will be $1 08, and so on, the unit cost constantly- 
decreasing as the number of operations are increased, until with an 
infinite number of operations the unit cost will be $1 



F IQ 4 

Figure 4 shows these relations graphically, the ordinates representing 
costs in dollars and the abscissas representing the number of operations 
The hne AB represents the cost of the special device or preparation 
cost, the scale of its vertical ordinates being ten times that shown on the 
figure The cost of performing any given number of operations, exclusive 
of the cost of the special device, is measured by the ordinates oetween 
the lines AB and i4C, and the total cost of performing any given number 
of operations is measured by the ordinates between OM and AC Thus, 
it will cost $140 to prepare for and perform 100 operations 

The umt cost is found by dividing this total cost by the number of 
operations performed, as shown m the foregoing These unit costs are 
shown by the curve DE The rapid fall of the first part of this curve 
should be carefully noted The greatest decrease in umt coats occurs 
when two pieces are made instead of one, a constantly decreasing gam 
per piece being obtained as the number increases until after 500 the 
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preparation costs become almost negligible as far as unit cost is concerned 
With increasing numbers the unit cost tends to approach the operation 
cost as a limit For basic economic reasons that will be discussed later 
on, this theoretical limit is probably seldom if ever attained, but the 
general principle should be kept in mind 

It will be clear, therefore, that the question of whether or not it will 
pay to make tools and apply transfer of skill and division of labor depends 
primarily on the quantity to be made The greater the quantity to be 
made the more complete and costly may be the preparation costs But 
the more complete the tools the cheaper becomes the product, and a 
decrease in the cost of the product stimulates the demand for it, and 
this, m turn, increases the number that can be made Thus is seen 
apparently an ever-widening cycle limited only by the available market, 
and m certain lines, where the product is greatly desired by all and the 
cost of the material low, as in watches, the limit is practically set only by 
the population Where the quantity becomes great, as in typewriters, 
watches, guns, shoes, etc , the advantages of modern methods can be 
realized most fully, and much of the machinery employed is of the full 
automatic type involving also “transfer of intelligence ” Such manu¬ 
facturing is known as mass production 

In the example discussed m the foregoing, the actual cost of the new 
apparatus was included directly in the cost of production m order to 
show its influence upon the cost There would also be other manufac¬ 
turing expenses that should be included in such cost, but they would, m 
general, be fairly constant and for simplicity have been omitted The 
disposition of the cost of improved machinery should be carefully con¬ 
sidered, otherwise it may prove to be a source of loss rather than gam 
Obviously, m the foregoing example, if the number of operations is to be 
limited and the new apparatus discarded w r hen these operations are com¬ 
pleted, the only safe way is to include the cost of the new apparatus 
directly in the cost of production, as illustrated in this example The 
more special m character the improved apparatus may be, the more care 
should be taken to include its value directly m the manufacturing costs 
with which it is concerned 

It is not always convenient to do this, however, as the new machinery 
or apparatus may be such as to be employed over a long period of time, 
and other methods must be adopted In the more usual case, as in the 
building and equipping of a factory, the preparation costs include the 
interest, depreciation, and insurance upon the equipment, and these, with 
such items as rent, taxes, superintendence, etc , make up the total prep¬ 
aration costs If the original investment costs are recovered, such 
recovery is through depreciation and sinking-fund methods based upon 
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money deducted from sales returns Now, most of these items such as 
interest, taxes, etc , are functions of lime, that is, they flow continually 
with the business, and unless disposed of as they arise, they accumulate 
Hence, m such a case, care should be taken to ensure that over the period 
of producing life allotted to the equipment, the volume of work that it 
performs will warrant its installation on the basis of the principle dis¬ 
cussed in the foregoing It is not sufficient that the new machine or method 
m question can reduce the labor cost on a single operation There must be 
sufficient quantity to ensure a return upon the investment This principle 
holds true for new apparatus for timesaving methods, for new depart¬ 
ments that may be projected, and for the enterprise as a whole 

This economic principle is, perhaps, the most important one under¬ 
lying modern mass production, and a failure to recognize it has been 
responsible for not a few commercial failures It appears in its simplest 
form in the purchase of new machines or building of special apparatus, 
such as jigs, fixtures, etc , where it is assumed that because the new appa¬ 
ratus will reduce the direct labor costs, it is necessarily a good invest¬ 
ment, whereas the opposite may be the fact A particular example may 
make this matter clearer Assume that the interest, insurance, deprecia¬ 
tion, and other fixed charges upon the additional equipment (that is to 
say, the cost of this investment) amounts to $50 a day Assume also 
that the reduction in variable costs (labor, etc ) by the use of the new 
equipment is $5 per unit Obviously, unless an average of 10 units 
daily is produced, the new apparatus will not pay for itself And this 
will hold true for the working life of the apparatus upon which such 
items as depreciation are based The writer has witnessed not a few 
cases where the overenthusiasm of a salesman and the ignorance of a 
superintendent concerning such matters resulted in the installation of 
machinery the price of which was totally unjustified by the volume of 
production available The worst feature of such losses is that they 
are not obvious but appear indirectly in the overhead through interest, 
depreciation, etc 

Exactly the same reasoning applies to laborsaving management, 
where system, clerks, and administrative mechanisms are installed in 
order to increase the output Usually such an increase can be obtained 
But care should be taken that this increase is not more than offset by the 
cost of the new systems The early days of “ scientific management/’ 
so called, afforded many illustrations of this mistake It is, in fact, one 
of the easiest of errors that management may make 

33 Other Advantages and Disadvantages of Aggregation —The 
basic effect of quantity upon unit cost of product as discussed in Art 
32 is, of course, one of the great reasons for increase m size of industrial 
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plants, but there are several others that should be noted in addition to 
those discussed in the preceding paragraphs There are general advan¬ 
tages that inherently accrue to congregated labor centrally controlled 
as against individual effort [The large factory can purchase in large 
quantities and, hence, more advantageously ] As the quantity of sup¬ 
plies purchased increases, the large factory tends continually to manu¬ 
facture its own supplies from raw material, thus increasing its size and 
its control over the manufacture of its product If well managed, the 
fixed charges (that is, for management, superintendence, etc ) will be, in 
general, proportionately less than those of its smaller competitor per unit 
of product This is not always true, however Thus, a manufacturer 
making a wide range of products may not be able to meet the prices of a 
small manufacturer who is competing in only one or two lines for which 
he can furnish an adequate manufacturing equipment at less cost than 
can his big competitor and with lower fixed charges 

There are certain economic advantages, however, that are inherent 
in large-scale production The labor cost of operating a large locomotive 
is no greater than that of operating a small one, but the work performed 
in the two cases may be vastly different A helmsman can steer the 
largest liner as easily as, or more easily than, he can a small launch £The 
labor cost of operating a large tool of any kind is usually less propor¬ 
tionately as compared with the cost of operation of a smaller one ] The 
labor cost of a ton of pig iron decreases as the size of the furnace increases 
It does not follow, however, as axiomatic that the larger the plant the 
lower will be the cost of production, because other modifying factors, 
such as the interest on the investment, overhead charges, etc , enter into 
all such considerations and frequently in such a manner as to offset m 
some degree the gams due to large-quantity production 

The prestige and influence of a large factory assist materially in 
selling its product, largely because of the apparently greater stability 
and permanency that they suggest A large organization can afford to 
hire a better class of men, especially for the higher positions of adminis¬ 
tration or design These statements hold true, also, for large stores and 
other commercial establishments, which, because of wide advertising, can 
keep themselves before the public A large enterprise is also in a better 
position to acquire patents and trade secrets These advantages were 
appreciated before the present industrial era by the masters of the handi¬ 
craft factories, as records clearly show 

Modern industrial methods not only have magnified these natural 
causes of industrial growth but have added others The handicraft 
system of manufacture was essentially individual in its character, con¬ 
gregated labor or factories being incidental and not essential The very 
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fact that the new machines were power driven made it imperative that 
they be grouped near the prime mover, the number of machines that 
could be worked depending only on the power available With the 
unlimited power provided by the steam engine, the size of the factory and 
its consequent profits were limited only by the available market The 
modern factory system is, therefore, essentially based on congregated 
labor, and the natural tendency of the large and strong to grow larger 
and stronger at the expense of the smaller and weaker has not, until 
lately at least, been held in check as far as factories are concerned, though 
the same tendency has been closely regulated m other human lelations 
Some critics of the modern factory system have professed to see m the 
electrical distribution of energy a means of doing away with congregated 
labor in a large measure and a return to individual effort and workshops 
in the home as m the “good old days” of handicraft A very cursory 
survey of the industrial field will convince any thoughtful persons of the 
futility of such speculations 

Increase in size, however, is not without its disadvantage The 
most widely recognized disadvantage of large establishments and large 
organizations is the tendency to become unwieldy and, as a consequence, 
inefficient There is also a tendency to become inflexible and hence to 
fall behind in progress both as to equipment and pioduct Modern 
methods of organization and management have done much to correct 
these disadvantages but in so doing have tended to increase the fixed 
charges Further discussion of this point will be defeired until some 
other characteristics of industrial growth have been examined 

In general it may be stated that up to 1914 industiy as a whole showed 
little tendency toward an increase in size of plant, but since that time 
there has been a marked growth m the average size of plant in many 
industries In others, again, there has been little or no growth It is 
apparent that no accurate measure of this growth can be used for general 
comparisons among industries of varying character It is true, however, 
that the number of large-scale establishments is increasing rapidly in 
some industries, and these large plants are of great economic importance 
without regard to their relative prevalence as concerns different industries 

Furthermore, it should be noted that even in industries which do not 
lend themselves naturally to quantity production, new methods and 
processes that involve transfer of skill are being constantly introduced 
Even in the simplest callings, handicraft tends to disappear in favor of 
new and improved tools and methods 

CONSOLIDATION 

Consolidation —Consolidation, as has been stated, consists oi 
combining under some single form of management several industrial 
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enterprises of similar character, producing similar products If these 
enterprises operate independent accounts, the consolidation is of the class 
defined in the foregoing as a central-office control, and this is also the most 
common, 76 per cent of all consolidations listed in the Census of 1929 
being of this form Consolidation may be visualized as a horizontal 
combination, that is, it tends to cut across the flow of materials and 
supplies at some stage of their progress from raw material to merchantable 
product 

The economic advantages that accrue from consolidation are quite 
important The advantages of centralized purchasing in quantity and of 
centralized expert services, such as research and engineering, are obvious, 
as are also the advantages of consolidated advertising On the produc¬ 
tive side there is always the possibility of rearranging the work, where 
existing plants are consolidated, so as to secure the greatest quantity of 
any particular product in one place, and also of giving each plant the 
line of work best suited to its equipment and location By far the 
greatest advantage, however, is stronger competitive power, since a con¬ 
solidation can more widely control market prices There are examples 
of consolidation where a number of large competing companies have 
consolidated in the manner described, largely to eliminate destructive 
competition For this reason industrial consolidations are usually under 
much closer scrutiny by the antitrust division of the Federal government 
than are large plants that have grown by simple aggregation or by simple 
integration, to ensure that the former do not constitute monopolies m 
restraint of interstate commerce 

There are other logical reasons for consolidated combinations Thus, 
a concern may have surplus capital to invest but lack material and 
supplies necessary for enlargement and, consequently, may build in some 
other place where such needs can be satisfied Or the desire to be near a 
particular market or the necessity of expanding where labor is to be had 
may make a new location desirable for an additional plant rather than an 
enlargement of the old one Some writers distinguish between consoli¬ 
dations of enterprises selling the same products in a competitive field 
and consolidations that for geographical reasons are noncompetitive 
though selling the same product See Business Week , November 10, 
1945, p 77 

Consolidated plants are quite likely to grow into more complex organi¬ 
zations, and many of them have done so The principal reason why this 
is so lies in the fact that whereas a single plant might not require enough 
of any given supply to_warrant manufacturing it, a combination of plants 
might operate an auxiliary factory for producing this supply with profit 
In a similar way the by-product of a single plant might not be sufficient 
to bother with, whereas the by-product of a consolidated group would be 
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sufficient to warrant a plant for its fabrication The general tendency 
of the simple, consolidated combination is toward more complex forms of 
organization 

INTEGRATION 

36 Integration -^Growth of an industrial enterprise by integration is 
very diffeient from growth by consolidation In this case, an effort is 
made to acquire, as far as desired, control of all stages of progress in manu¬ 
facturing and distributing a line of commodities from the raw matenal 
to the customer' \ Integration may be visualized as a vertical movement, 
the material passing from process to process in direct succession Inte¬ 
grated industries differ in one important particular from consolidated 
groups in that normally without integration they would not be com¬ 
petitors in the market, whereas consolidation groups would normally be 
competitors m the market if not thus bound together Integration may 
start from the manufacturer who desires control of supplies and markets, 
it may start with the merchandiser who wishes better control of the 
pioducts that he is selling, it may emanate from the producer of raw 
materials who desires an outlet for them, or it may appear as a recogmtion 
of the mutuality of interest on the part of all concerned 

Integration, of course, is a relative teun, practically all industrial 
plants bei ig integrated to some degree In shoemaking, clothing manu¬ 
facturing, steel and iron production, and machine work in general, the 
matenal passec through a succession of processes from raw matenal 
to finished product, °ach process depending somewhat on the one that 
preceded it and leading naturally to the one that follows For example, 
in machine production the sequence of molding, machining, and assem¬ 
bling is mutually intei dependent and closely integrated 

There are, however, certain natural breaks, so to speak, m the pro¬ 
duction of matenals, which naturally give nse to a differentiation in the 
processes that follow Thus, pig iron is used in so many ways and m 
so many different processes that formerly the process of fabricating iron 
products was conducted almost entirely by plants that possessed no 
smelting plant but bought pig iron for remelting In large measure, this 
is still true In this way, also, one smelter could serve many fabricating 
plants, this being also an economic necessity With the introduction of 
steelmaking, integiation began to appear, and today there are plants, like 
the Alequippa Works of Jones and Laughlm, for instance, that convert 
the raw ores into steel billets and from these manufacture tubing, tin 
plate, wire, and nails of all kinds and sizes 

Again, a textile mill may manufacture certain kinds of cotton cloth 
which may be used in turn by many other enterprises, each of which pro- 
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duces a different kind of product Integration as here discussed, there¬ 
fore, refers to vertical combinations of industrial establishments that 
normally are independent or at least have been so until comparatively 
lecent times A fully integrated group of establishments contains within 
itself all the processes necessary to produce the marketable product from 
the raw materials The establishments may be collected in one place, or 
they may be widely scattered geographically The large oil-producing, 
refining, and marketing companies are excellent examples of highly inte¬ 
grated industries 

Some of the advantages of integration are evident As explained in 
Art 33, the amount of any required material or supplies may be so small 
that it is good economy to buy from specialists who by manufacturing 
in quantity for a number of customers can offer good prices Subcon¬ 
tracting, akin to integration, was widely used during the Second World 
War Plants that were too small to contract directly subcontracted for 
parts or subassemblies with larger plants holding prime contracts Some 
of these prime contractors had several thousand subcontractors It will 
be interesting to note how permanent these methods may be in times of 
peace But as an industrial plant grows m size, it not infrequently 
occurs that the amount of certain supplies needed becomes great enough 
to warrant their production, thus saving the profit formerly paid to the 
specialist as well as the intermediate marketing costs, which may be 
considerable 

By such procedure, also, the needed supplies may be made to conform 
more closely to the requirements Not a few large manufacturing indus¬ 
tries have been compelled to organize or purchase plants for supplying 
their needs, solely for the purpose of secunng the desired quality in cer¬ 
tain supplies It would appear at first sight as though a specialist would 
be able to give the best service in his own line, but it should be noted that 
specialization is a function of quantity, and it the quantity needed is large 
enough, the special department within or attached to a plant may be as 
efficient as or more so than the independent specialized enterprise 

Another important reason for integration is the desire on the part 
of the manufacturer to control the flow of supplies in point of time of 
delivery This feature, no doubt, has been one of the most important 
influences in integration Where the flow of supplies can be closely regu¬ 
lated, the amount of stores that must be carried in each plant can be 
reduced to a minimum and the danger of having production slowed up 
because of lack of supplies greatly reduced An integrated industry may 
select new and more advantageous locations for producing its supplies 
on the one hand, and it may develop new and better marketing facilities 
than are existent on the other—and this has often been done 
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Large, integrated industries often have excellent opportunities to 
develop by-product plants that in themselves may be large enterprises 
A striking illustration of this is the packing mdustry which, although not 
highly integrated itself, has developed some remarkable by-products A 
few years ago, about one-third of a live ox was considered waste material 
Today practically the entire animal is worked up mto some form of 
marketable product, these products including glue, buttons, hairpins, 
printers’ ink, and a number of other useful articles 

Integration also has its disadvantages First, there is the great 
difficulty of effectively coordinating and controlling a large enterpnse 
made up of dissimilar units It may be that the cost of coordination will 
more than offset the gam due to integration Modern methods of organi¬ 
zation and management have made it possible to control large enterprises 
more effectively now than formerly, but nevertheless this danger always 
exists Furthermore, it should be noted that when any particular unit 
in the chain of integrated industries is idle or the demand for its product 
lessened, there generally is no market for its surplus A specialist serving 
a large number of manufacturers has a number of avenues by which he 
can stimulate the demand for his product But when the integrated 
industry is short of work, the entire chain may be idle or nearly so, and the 
owner must carry the residual overhead expense of the entire chain 
until production is resumed Highly integrated industries tend also 
to become inflexible and difficult to adapt to changes in production 
Once such an organization is “tuned up” to produce a given product, 
it is difficult and expensive to change over to new models or different 
products 

36 Combinations of Integration and Consolidation. —It will be 
obvious that the general economic advantages of large size that accrue to 
individual plants apply potentially, at least, to combinations of such 
plants and, m addition, there is the added advantage of holding ruinous 
competition in check, which perhaps is the greatest reason for large 
combinations It should be noted that vertical integration is not neces¬ 
sarily monopolistic m character Thus, the Ford organization is quite 
highly integrated, including as it does coal mines, timber lands, power 
plants, coke ovens, blast furnaces, foundries, rolling mills, glass and paint 
factories, and other facilities integrated with great plants for producing 
the final product—automobiles and tractors But it is far from being a 
monopolistic organization Again, the General Motors Corporation 
consists primarily of a group of automobile factories that have been 
consolidated under a central office with a certain amount of resulting 
integration, but, again, it is far from holding a monopoly in the produc¬ 
tion of automobiles If all of the establishments in a given field should 
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be consolidated and also highly integrated, however, a monopoly would 
result that might well be the object of legal inquiry 

These tendencies, however, have already resulted in some remarkably 
large combinations, as, for instance, the U S Steel Corporation, the 
several large oil-producing companies, the Genei< 1 Electric Company, 
the large automobile-manufacturing combinations, and many others 
Perhaps the most remarkable example of integration and consolidation 
was the Stmnes Konzern, which appeared in Germany shortly after the 
First World War At one time this organization controlled 65 iron 
mines, 26 coal mines, 26 blast furnaces, 24 rolling mills, 12 different 
kinds of steel plants, automobile plants, transportation companies, and 
an amazing array of manufacturing plants of various kinds, including 
newspapers The combination was based, therefore, upon a consolidation 
and integration of iron working plants and not only had consolidated 
others but had spread out over the control of what would appear to be 
unrelated industries The collapse of this great combination upon the 
death of Stmnes, its creator, was as spectacular as its rise and was due 
apparently to its own unwieldy bulk 

In this regard, also, it should be noted that there may be other reasons 
for large mdustnal combinations besides those which grow naturally from 
the economic laws of production or the desire to secure protection from 
competition Two of these may be mentioned The first is the natural 
desire on the part of an individual or group of individuals to build up 
a large concern simply for the love or self-satisfaction of so doing And 
although such desires may seem vain, they nevertheless are important 
factors in building up industry and commerce and if properly directed 
are laudable ambitions The second, and equally important, reason for 
great combination lies in the modern method of “promotion,” so-called 
Even when the advantages of combination are fairly evident, it usually 
requires the vision and energy of some individual to “sell” the idea to 
those interested The promoter may or may not be a member of any of 
the concerns that are consolidated He may be a banker, or he may be 
and often is a professional promoter who makes a business of consolidating 
enterprises 

It is the work of the promoter to visualize the possibilities of the pro¬ 
posed combination, to analyze the commercial and financial possibilities 
of the situation, and then convince all concerned of the economies and 
other advantages that will accrue from the consolidation The promoter, 
of course, expects to be liberally rewarded for his efforts, and if the com¬ 
bination works out as expected, his reward, which is often given in the 
form of stock, may be very great Unfortunately, combinations and 
integrations do not always work out as expected 
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A few years ago the fear that such integrated enterprises as Standard 
Oil would become oppressive led to the enactment of legislation that at 
first would appear to check effectually any such growth Although there 
has been considerable modification of view as concerns large enterprises, 
regulatory industrial legislation is an integral part of modern law and is 
likely to remain so One reason for this modified view lies m the more 
intelligent administration of large enterprises as compared with that of a 
half century ago The large modern industrial plant of today is not 
infrequently far advanced in its personnel relations as compared with 
enterprises as they existed in 1900, and also far ahead of smaller enter¬ 
prises of the present Furthermore, the economic advantages that often 
flow from mass production have been much more fully impressed upon 
the public consciousness during the last decade The cheapness of auto¬ 
mobiles, radio sets, telephones, and a host of other comforts that have 
been transformed from luxuries to necessities has done much to make 
people more tolerant of mass-production enterprises Another reason 
for a more tolerant attitude is the increase in the number of people 
who hold financial mterests m industrial enterprises Nevertheless the 
curbing of monopolistic tendencies has always been, and often justly, a 
feature of reform administrations This matter is more fully discussed m 
Chap VII 

37. Economic Limitations of Combinations. —Although the potential 
economic gains of integration and consolidation have been realized quite 
frequently, such gams are not universal During the years 1925 to 1935 
the average number of failures in this country was 22,040 The Census 
of the United States of 1900 records 199 corporations and combinations, 
of which only 60 paid dividends upon common stock, and of 140 such 
enterprises that had issued preferred stock, only 92 had paid dividends 
thereon In a recent stock-market list, it is recorded that out of 927 
organizations listed, 307 had paid no dividends The phenomenon of 
large corporations and combinations that pay no dividends on common 
stock over long periods of years is so well known as to merit no discussion, 
and in general it can safely be said that large consolidations and combi¬ 
nations have failed to realize the hoped-for results almost as frequently 
as they have succeeded No doubt some of these disappointments have 
been due to failure to control competition, some to foolish promotion, 
and more to inefficient management With the first two of these causes 
we are not here concerned, but rather with the third cause and with 
certain economic reasons that will be discussed 

There are good reasons, therefore, for believing that there are eco¬ 
nomic limitations to the growth of enterprises which become increasingly 
effective with size It will be obvious that the limitations inherent in 
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division of labor and transfer of skill apply in combinations as well as in 
individual enterpnses The law of diminishing returns is ever present, 
for it appears that all economic gams are always accompanied by corre¬ 
sponding economic losses The value of the industrial products per 
worker in this country in 1900 was $2,450 It rose to $7,950 m 1929, 
a banner year, receded to $5,200 in 1933, and rose again to $9,200 in 
1939 Making due allowance for the changed value of the dollar, this 
is a great gain in value produced per worker But the ratio of the value 



of products to the capital invested has been decreasing steadily for a 
number of years In 1850 this ratio was close to 2, in 1860, 1 87, in 
1870, 2, m 1880, 1 85, in 1890, 1 44, m 1900, 1 43, in 1919, 1 39, and in 
1939 the ratio of the value of products of all corporations to their com¬ 
bined assets was 1 0 This increase in capital cost per unit of product 
with increased size of plant is to be expected if for no other reason than 
the law of diminishing returns It should be noted, also, that this 
tendency operates without regard to the increased cost of administering 
larger enterpnses 

The tendency of fixed costs, such as interest upon investment, to 
increase with increased size and efficiency is not always as fully recognized 
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as it should be m the enthusiasm over the reduction of prime cost 
Figure 5 shows the operating costs of power plants 1 of 60,000 kilowatts 
and over and the total cost per kilowatt-hour for a period of 13 years 
During that time, the size of steam units was increased, and in an effort 
to secure economies, steam pressure m the Edgar Station of the Boston 
Edison Company was pushed up to the unprecedented figure of 1,200 
pounds per square inch The curves of Fig 5 are quite conclusive and 
without doubt represent conditions that are to be found in many other 
enterprises of similar and dissimilar character Curve 5 shows the total 
cost per kilowatt-hour It rose rapidly until about 1920-1922, and then, 
under the influence of larger turbogenerators, higher steam pressures, 
and more efficient auxiliary apparatus, it fell rapidly until 1925, since 
when it shows evident signs of stabilizing The cost of operation per 
kilowatt did not vary markedly throughout the entire period, nor did 
the unit cost of maintenance But the fixed charges (Curve 4), which 
include interest on investment, taxes, insurance, general superintendence, 
etc , rose steadily and show no sign of decreasing Obviously, if these 
tendencies continue, the umt cost of power will first stabilize and then 
increase There can be little doubt that the characteristics of manu¬ 
facturing establishments show many analogous conditions Anyone who 
has had experience in managing industrial enterprises is only too well 
aware of the tendency of fixed charges to grow and the constant fight 
that must be waged to keep them down We are in great need of statis¬ 
tical data of this kind from large enterprises that have grown from small 
beginnings on a purely competitive basis and without the aid of monopo¬ 
listic combination 

If the facts were known, it would probably be found that many 
modern industrial organizations have already passed the point of greatest 
efficiency and greatest economic returns The very basis of mass pro¬ 
duction (see Art 32) indicates that the advantages of quantity production 
fall rapidly with increasing numbers, and a plant producing 500,000 
units may have practically all of the manufacturing advantages of one 
producing 1,000,000 units This is particularly true where standardized 
machinery is available to all plants Thus m shoemaking and clothing 
manufacturing, the best machinery is available to large and small plants 
alike and any marked advantage must be due to other conditions, natural 
or developed as the case may be Actual data on this point are meager 
and not very convincing References are given at the end of this chapter 
to some articles that present data on a few industries 

In all probability, the plants that can most fully mechamze their 
operations are most likely to reap the benefits of quantity production 

1 See article by L L Moultrop, Power , Apnl 24, 1928. 
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and increased size The use of automatic and semiautomatic machinery 
and the substitution of mechanical means of handling and transporting 
material make the problem of production much more definite and con¬ 
trollable In the highly mechanized plant, the speed of production tends 
to be governed by the machinery rather than by the workers A notable 
illustration of this principle is found in such devices as the “progressive 
assembly” used in assembling automobile engines and the automobile 
itself In such an assembly the product is carried by a traveling cham or 
carrier past successive workmen or groups of workmen who perform a 
iimited number of operations while the product is passing their stations 
The speed of the chain regulates the speed of the worker, and the rate of 
production is almost as definite as that of an automatic machine The 
packing industries and many chemical plants exhibit many similar illus¬ 
trations of highly mechanized production Of course, it should not be 
overlooked that these highly mechanized plants usually represent large 
investments and, consequently, have large fixed costs Their success is 
more dependent, therefore, upon constant operation than upon the cost 
of labor 

At the other extreme, a manufacturing plant built up around division 
of labor ’with low fixed charges on account of cost of equipment and 
with a large number of skilled workers cannot avoid high fixed charges 
on account of the organization necessary to coordinate their efforts 
Modern methods of organization have been helpful in extending the 
possibilities of successful coordination, and the principles of organizing 
the human element are much better known now than they were 45 years 
ago But the fact remains that as the number of workers increases, the 
cost of coordination by orgamzation also increases, and unless care is 
used, the increase in fixed charges thus brought about may more than 
offset the gam in productive costs, or, m other words, the law of diminish¬ 
ing returns becomes effective in this direction also 

Lastly, there is a limitation to the size of industrial undertakings 
because of the limits m the capacity of human beings Advanced 
methods of orgamzation can be made helpful to the human element in 
management, but they can never be made automatic As industrial 
enterprises become larger and larger, the demands upon human intelli¬ 
gence and physical endurance become increasingly greater The spec¬ 
tacle of a large enterprise going to pieces upon the death of its founder and 
builder, as was the case with the Stinnes combination, is not uncommon, 
as is also the passing of the control of a large enterprise from the hands of 
those who have built it up because of their inability to solve successfully 
the problems of greater size It is no secret that the greatest problem of 
large industrial corporations today is not that of obtaining technical skill 
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or constructive ability but rather the securing of vision, foresight, and 
managerial abibty that can direct the complex activities of large enter¬ 
prises It will be obvious that the foregoing discussion of manufacturing 
plants applies equally to commercial enterprises, such as department 
stores, mail-order houses, and chain stores 

38. Other Combinations —Simple consolidation and simple integra¬ 
tion are quite common in industry, but there are also many combinations 
of these principles These combinations are so many and so varied that 
it is difficult to classify them satisfactorily The best classification that 
the author is aware of is that made by Dr Thorp, which is given here 
with some changes in nomenclature 

A Simple consolidation 
B Simple integration 
C Divergent processes 

1 Joint product 

2 By-products 

3 Similar processes 
D Converging processes 

1 Complementary products 

2 Auxiliary products 

3 Like markets 

E Unrelated processes 

For a more extended discussion of industrial combination reference is 
again made to Census Monograph 3 of the year 1924 by Dr Willard Thorp 
The foregoing discussion has been concerned with the economic 
influences that affect the growth in size of industrial plants The 
monopolistic tendencies that arise through concentrated ownership by 
holding companies and trusts are discussed briefly m Art 74 
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OTHER INDUSTRIAL TENDENCIES 

SPECIALIZATION 

39 General —The growth in the size of industrial plants as discussed 
in Chap IV has been accompanied by other tendencies, as noted in Art 
25 One of the most important of these tendencies is specialization 

It is human experience that as a man concentrates his efforts, either 
mental or manual, his skill m his chosen speciality and the quantity of his 
product increase This principle has been grasped intuitively by nearly 
all primitive people and was well developed, for instance, by the ancient 
Egyptians 1 as illustrated in Plate I Xenophon, who lived in the fifth 
century b c , writing m the “Cyropedia” comments upon this principle 
as follows 

In small towns the same man makes a couch, a door, a plough, and a table, 
and frequently the same person is a builder too, and is very well content if he 
can thus find customers enough to maintain him, and it is impossible for a man 
who works at many things to do them all well, but in great cities, because there 
are numbers that want each particular thing, one art alone suffices for the main¬ 
tenance of each individual, and frequently indeed not an entire art but one makes 
shoes for men, another for women, sometimes it happens that one gets a main¬ 
tenance merely by stitching shoes, another by cutting them out, another by 
cutting the upper leathers only and another by doing none of these things, but 
simply putting together the pieces He, therefore, that is employed m a work 
of smallest compass must of a necessity do it best 

No clearer statement of the economic gains resulting from the appli¬ 
cation of the principle of division of labor has ever been made, and it is 
surprising that so little use, comparatively, has been made of it m some 
production processes 

Specialization has been defined as the concentration of effort upon a 
limited field of endeavor Thus concentration, in its widest sense, may 
involve labor, the use of machmery, or other facilities of production In 
its narrowest sense, where the production of an article is divided up among 

1 In the Metropolitan Museum, in New York City, there will be found a most 
interesting and instructive set of models illustrating handicraft callings m ancient 
Egypt See also the National Geographic Magazine 

G9 
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a number of workers, each worker performing a very limited range of 
work, the principle is usually defined as “division of labor ” Obviously, 
the underlying principle is the same, regardless of the size or character of 
the undertaking, but the term “division of labor ” has, through long usage, 
become associated with the individual worker, whereas specialization is 
far-reaching in its effects and influences industrial enterprises or even 
geographical divisions 

40 Geographical Influences —Natural resources and climate have 
always greatly influenced the development of industry geographically 
Thus there is copper mining in Montana, lumbering in Washington, 
cotton growing in the South, fishing in New England, and coffee growing 
in Brazil The extent to which industry may develop geographically 
depends naturally upon facilities for transportation and the proximity of 
consuming populations In earlier periods, exchange of goods between 
distant points was confined largely to very valuable commodities such as 
spices, drugs, etc Where water-borne traffic was possible, more bulky 
materials such as sugar, cotton, salt, etc , were exchanged Modern 
transportation, however, has brought distant lands much closer commer¬ 
cially, and as a consequence large areas m many countries are devoted to 
the production of a very limited number of commodities Cuba spe¬ 
cializes in sugar to a large degree, California specializes in fruit Japan 
formerly specialized in silk, and prewar Germany in manufactured goods 
It would appear that if transportation costs permit, such specialization 
would be advantageous to all, but the argument for free trade based 
upon such an assumption does not meet with universal approval 

Specialization of industry also occurs within geographical areas where 
natural conditions are the same The needs of a large population, the 
habits and racial characteristics of the people, and many other complex 
conditions may give rise to industries that normally might be expeoted 
to develop nearer the natural sources of supply Thus, the cotton¬ 
manufacturing industries of New England, the brass and copper works 
of Connecticut, and the automobile industry of Detroit have developed 
partly because of an early start m such enterprises and partly because 
of an ample supply of skilled labor in combination with other local manu¬ 
facturing advantages With increased facilities in transportation and 
greater mobility on the part of industrial workers, local advantages 
become increasingly less important This is so markedly true that the 
problem of locating any new industry has become one of economic con¬ 
sideration into which many factors must enter Not only is this true, 
as concerns the location of the industry within a given geographical 
division, but the exact location within or near a given city may greatly 
affect the success of the enterprise 



OTHER INDUSTRIAL TENDENCIES 


71 


41. Specialization of Manufacturing Establishments —The advan¬ 
tages of specialization have been quite widely recognized in American 
industry during the last half century, and the tendency to confine the 
activities of an enterprise to a limited portion of the field may be seen 
by studying any branch of industry, as, for instance, the metalworking 
establishments Not many years ago, it was common to find single 
machine shops producing many and varied lines of work Engines, 
boilers, mining machinery, marine work, and, in fact, almost anything 
in the line of machine construction were designed and built in the same 
shop As the industrial field broadened and competition became keener, 
manufacturers found that they could produce more cheaply by concen¬ 
trating on fewer lines of work and obtaining greater quantity of product 
m these lines, since cost is dependent to a large extent on quantity 
This tendency has been greatly hastened by the difficulty of keeping up 
with the progress of manufacturing in a number of lines, particularly 
where the industry rests on a scientific basis Many new industries have 
sprung up that are very limited in scope, either because they are based 
on chemical processes or because, like many of the continuous-process 
industries, such, for instance, as cement manufacturing and similar 
undertakings, they are naturally so limited Thus the manufacturer of 
automobiles usually produces no other product He may, of course, 
produce other products such as refrigerators, but the manufacturing 
facilities are, in general, separate units He does not, in fact, usually 
manufacture all of the parts of his product but depends upon other 
specialists to supply him with springs, bodies, ignition devices, and other 
accessories The manufacturer of these accessories again, as a usual 
procedure, devotes all of his energies to the production of a limited 
range of such product This decentralization began when manufac¬ 
turers found they could buy many articles, formerly made m their shops 
in small quantities, much more cheaply than they could manufacture 
them Thus, formerly every shop made its own tools and appliances, 
such as taps and dies, bolts, etc But other men were quick to see that 
by manufacturing such supplies in quantity they could sell them to other 
manufacturing plants that use them in small quantities more cheaply 
than the latter could make them The larger quantity was secured, of 
course, by supplying many users The result has been that the factory 
of today is no longer self-sufficient to its purposes but depends on many 
sources, not only for its raw materials but often, also, for the greater 
part of its tools and appliances, great and small It may, in fact, find it 
advantageous to manufacture certain sizes of a given product and rely 
on other factones for other sizes, depending upon the quantity of trade 
that it can command This tendency toward specialization grows con- 
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stantly, the underlying economic reason being, as before noted, the 
advantages accruing from division of labor and transfer of skill 

A somewhat curious reversal of this general law sometimes occurs and 
should be noted It may happen that an enterprise may not, in the 
beginning, find it advantageous to operate, say, a foundry but, because 
of the limited amount of castings used, can secure them from specialists 
more cheaply than it could make them As the business grows, however, 
a time may come when the quantity of castings is sufficient to warrant 
the operation of a foundry, thus saving the profit formerly paid to the 
specialist Thus, as enterprises grow larger and larger, their ability to 
manufacture all the accessories of their business increases and they are 
able to command a wider range of finished product This is well illus¬ 
trated in the great electrical manufacturing companies that now manu¬ 
facture many of their own accessories, such as porcelain, oilcloth, mica 
board, etc , which were formerly furnished by specialists There is often 
a great advantage in being able to manufacture these accessories, aside 
from the financial saving, m that it affords a better control of the sources 
of supply, which is not a small matter in these days w hen time of delivery 
is often an important factor Or it may be that a manufacturer finds it 
convenient and economical to engage in the manufacture of a product 
intimately connected with his original line of work Thus, originally 
the production of electric generators and of the steam engines that drove 
them was earned on by two distinct kinds of factories with distinctly 
different manufacturing background Today the production of turbo¬ 
generators is practically all m the hands of makers of electiical machinery 
Other manufacturers have discovered by-products that have been devel¬ 
oped into important adjuncts to their principal product Thus increase 
in volume of product naturally encourages integration In general, how¬ 
ever, the tendency is toward specialization in manufacturing plants, the 
old form of establishment that produced a wide range of product being 
already a thing of the past 

42 Specialization by Callings —Specialization by callings is the oldest 
and best known manifestation of this principle Possibly it had its origin 
in the diverse work of men and women in primitive families The 
degree to which specialization has been affected by occupation has varied 
greatly with time and place Thus it is seen (Plate I) that ancient 
nations had developed very complete occupational division But in 
Europe during the Middle Ages, when agriculture was the principal occu¬ 
pation, the trades and other callings were much more rudimentary and 
closely allied wuth the agricultural occupations The separation of agri¬ 
culture from the mechanic arts and the development of modern industry 
brought about a great diversity of occupational activity 
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Occupational diversity appears to be governed primarily by the 
material to be worked, hence appear workers in wood, stone, iron, leather, 
etc Then follows further specialization within each group Thus 
wood-workers divided into carpenters, cabinetmakers, shipwrights, etc , 
metalworkers divided into smiths, molders, machinists, pipe fitters, etc , 
while leather workers separated into shoemakers, harness makers, sad 
dlers, glove makers, etc Similar diversity is seen in the textile and other 
industries, but differentiation in agriculture has not been so marked until 
comparatively recent years, when specialists in fruit growing, poultry 
husbandry, gram raising, and so on, made an appearance 

The effect of modern machine processes upon all of these elementary 
trades and callings should be noted Not only have they greatly changed 
and modified many of the old handicraft callings, but many of them have 
entirely disappeared, as, for instance, the handicraft shoemaker and 
cabinetmaker On the other hand, new industries are constantly giving 
rise to new occupations Some of these, as m the automotive industry, 
are adaptations of the older trades, but others, such as may be found m 
electrical construction and in chemical manufacturing, have no counter¬ 
part in the original trades Electric welding, for instance, has nothing 
in common with welding as practiced by the old blacksmith, and the 
production of rayon is far removed from the culture of the silkworm 
These changes and new developments furthermore are progressive, new 
callings appearing constantly and older ones passing out of use (see also 
Chap I) 

It should be noted, also, that these changes and tendencies are not 
confined to industnal work but pervade all walks of life There are 
many kinds of engineers and lawyers The medical profession is divided 
into specialists on the eye, ear, throat, and what not The work of teach¬ 
ing is highly specialized, and specialization is the order of the day in all 
trades, callings, and professions The driving power back of this move¬ 
ment is, of course, greater efficiency on the part of the worker and better 
service to the public This service may be in the form of lower prices, 
as in the case of the automobile, or in better though possibly higher 
pnced service, as in the case of the surgeon or oculist As concerns the 
increased cost of special service in such fields as medicine and surgery, 
society may be faced with the problem of providing such service as a com¬ 
munity matter 1 The long and costly training necessary today to develop 
first-class specialists m medicine or surgery tends to place their services 

1 This statement made some years ago in a former edition of this work has already 
proved to be true An acrimonious discussion is now progressing between the Ameri¬ 
can Medical Association and other groups that favor some forms of socialised medi¬ 
ate Will the same question arise in relation to other professions? 
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almost beyond the reach of most people The country doctor has almost 
disappeared, since modern physicians naturally must seek larger com¬ 
munities if they are to earn a fair return upon their costly preparation 
43 Specialization of Men —As the field of an enterprise narrows, the 
character of its plant necessarily also narrows, the limit being reached 
in the form of continuous or single-purpose industries where practically 
no flexibility exists in the character of the process, each tool or machine 
being specially designed for its particular function and no other The 
range of the tools and the work of a specialized shop are hence narrower 
than those of the old general establishment that now survives mostly in 
the form of the repair shop This, of itself, tends naturally to narrow the 
field of action of the man employed in the industry, and, in addition, the 
same influences that are narrowing the field of acti\ lty of each enterprise 
are also at work, internally, narrowing the field of the worker This is so 
because greater output can be obtained when men are specialized—the 
skill and speed in any operation increasing with the specialization These 
two influences, specialized machinery and the resultant specialization of 
labor, have already produced some very remarkable results Not so 
many years ago, the shoemaker measured his customer's foot and made 
the shoe or boot completely Today, by means of specialized machinery 
and labor, the making of a shoe is divided into a great many operations, 
so that the operator may spend his entire life m sewing one kind of seam 
or running a machine for nailing on heels Shoemaking as a trade has 
disappeared, and its place has been filled by a highly specialized industry 
Certain factories make, as a rule, only a limited class of shoes, and the 
operations of making them have become most highly specialized, follow¬ 
ing the specialization of the machinery and other factory influences 
tending to extreme division of labor This tendency exists everywhere, 
the influence of the new methods being always to narrow the field of the 
worker and to require more special skill of either hand or mind 

44. Advantages and Disadvantages of Specialization —The advan¬ 
tages that flow from specialization should be noted Obviously, the prod¬ 
uct can be produced more cheaply and better than under the older general 
methods, and this, In itself, should benefit humanity It is indeed this 
basic fact which has given these new methods such a strong hold upon the 
manufacturing world With all the disadvantages of the new methods, 
they have added tremendously to the comfort of living and can be made 
more effective in this direction if properly controlled T Beca use ofjfche 
pnnciple of the extension of the field of labor (Art 15), countless thousands 
of men and women are now employe Jin industries that they formerly 
could not have entered and at higher wages~tEan they could ever have 
obtained at the callings otherwise open to them Undoubtedly, the 
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advantages offset the disadvantages, but the disadvantages should not be 
overlooked or forgotten [ The great est of these, perhaps, is the deatruc- 
tion of the ojdtrades and the disappearance of the old, versatile mechanic 
Thii7’iHTtself, would not be so bad if the changed conditions offered an 
opportunity to those coming after to enter skilled industry easily and 
advantageously But the passing of the old methods took away, also, 
the old apprenticeship systems, leaving little or no provision for preparing 
men for skilled industry This, however, although serious, is not beyond 
remedy The change was so sudden that manufacturers and educators 
had not sufficient time or did not realize the situation until the mischief 
was done Today, however, many influences are at work tending to 
remedy this deficiency in our industrial system, and there is great reason 
to hope that this need will soon be met The situation is paralleled in 
other lines Thus, the advent of the tramp steamer with its small, 
specialized crew has practically eliminated the sailing vessel with its 
large crew of “able-bodied seamen ” But no one will deny the economic 
advantage of the new methods, though many may deplore the passing of 
the picturesque old “windjammer ” 

LExtreme specialization may expose a factory or other enterprise to 
serious financial outlay, if not ruin, because of sudden changes in processes 
or new inventions "] In the earlier history of the New England textile 
industries, the rapid advance in machinery often put a heavy financial 
burden on existing factories, thus favoring new manufacturers seeking an 
entrance into the field At the present time, the development of the 
South has placed the New England textile industry at a disadvantage 
New mills in the southern states have already caused some New England 
mills to close down, and such idle plants and machinery will necessarily 
represent a considerable loss, since, in general, they cannot be converted 
economically to other uses Continuous processes, particularly those 
depending upon some chemical reaction for their methods, are always m 
danger from new and more economical methods, especially if the latter 
are patentable £A highly specialized plant may often be at a great dis¬ 
advantage as compared with one less specialized, in periods of depression 
when certain lines of product may not be in demand whereas others may 
be m good demand 3 In a plant where several commodities are produced, 
there is more likelihood of having a steadier demand for production ^ 
( Seasonable fluctuations may also greatly affect the specialized plant j 
One of the most extreme cases of this kind is found in the Alaskan salmon 
canneries, where plant equipment of considerable value must be main- 
tamed for use during only a few weeks of the year 
^Similar dangers may face the man who is highly specialized A 
changeof process or a new invention may almost instantly eliminate his 
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calhnjQand it is becoming increasingly difficult for a man to change from 
one calling to another of equal remuneration because of the special skill 
required m each calling The tendency is always to make the distance 
between the worker and the tools of production wider and wider, with an 
increasing need of concerted regulation of industry to compensate for 
these disadvantages 

46 .Limitations of Specialization. —It will be obvious that the princi¬ 
pal limitation to specialization is the quantity to be produced In Art 32, 
the relation between the cost of apparatus, the quantity to be produced, 
and the unit cost of product is fully discussed, but it will be clear that 
specialization is closely regulated by the extent of the market An 
examination of a commodity such as shoes, clothes, nails, bolts, engines, 
motors, transformers, etc , will show that the quantity consumed varies 
greatly with the size Thus, there is no demand for men’s shoes below a 
given size The demand increases as the size increases until a maximum 
is reached and then decreases with increasing size until finally there is no 
demand for shoes above a given size This is characteristic of most com¬ 
modities that are made in different sizes 1 Similar vanations of demand 
appear in connection witn commodities that vary in other characteristics, 
as color or quality The most important problem in organizing a special¬ 
ized enterprise, therefore, is to select the range of size or color or quality 
of the product where sufficient quantity is in demand to warrant the 
special preparation and equipment Likewise, the degree of specializa¬ 
tion within a factory that is manufacturing a complete line of goods will 
be governed by the quantity demanded in the several sizes or qualities 
In factories that produce a complete line of product, as, for instance, 
engines or transformers, it is necessary, usually, to provide certain special 
tools for each size of product in order to secure accuracy of product 
But beyond that point care should be exercised that any special tools 
that may be made are warranted by the quantity to be manufactured 

The problem of the extent of the available market is always a difficult 
one In some instances, the extent of the market is limited by natural 
conditions, as is the case with farm crops There are limits to the num- 
oer of large engines or locomotives that can be employed Trade sta¬ 
tistics and census reports contain much information upon such limitations 
But if the specialized enterprise can produce a product cheaply enough, 
the market may expand tremendously The automobile, the watch, 
the radio, and the phonograph are excellent illustrations of this expan¬ 
sion Specialized machinery lowers costs, lowered costs expand the 
market, an expanded market permits the development of more highly 
specialized machinery of production, the limitation of this cycle being set 

1 See Encyclopaedia BrUanntca } Curve of Probability 
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only by the general prosperity of the nation Ever since the automobile 
became a marketable product, the market for that commodity has always 
appeared to be on the verge of “saturation/ 7 only to be expanded beyond 
all expectation On the other hand, it is obviously safer to build a spe¬ 
cialized plant to produce a standard article that is in constant and gen¬ 
eral demand than to build one to produce novelties or luxuries or one 
subject to changes in style or fashion to a degree sufficient to render equip¬ 
ment obsolete The economics of specialization are well known quali¬ 
tatively, but they cannot be applied mathematically or in a quantitative 
sense except where the productive processes are dominated by machinery 
or operations whose time elements can be measured It is easy, of course, 
to make fairly accurate computations of the gams to be made by replacing 
any given set of productive operations with a set of more highly special¬ 
ized operations if these new operations are to be dominated by machinery. 

STANDARDIZATION 

46 Economic Basis -^-Specialization, as has been noted, is the con¬ 
fining of human activity to a limited field In industrial work this mean? 
the limitation of an enterprise to a portion of the field and to the produc¬ 
tion of a limited line of products [But even when the line of products 1 s 
limited, there are usually many types that are possible in that line and an 
infinite number of sizes of any one type Thus, suppose that a manufac¬ 
turer specializes in the manufacture of men's shoes Here there is no limit 
to the types that may be produced and no limit to the number of sizes or 
any type, since no two feet are exactly alike } Again, a manufacturer may 
specialize on the production of motors between the sizes, say, of % and 
20 horsepower Here again many types are possible and an infinite 
number of sizes for each type But it has been shown that one of the 
essentials of cheap production is quantity , and for a given total output the 
greatest number of each element entering into the product is secured when 
the numbers of types and sizes are a minimum [By standardization is 
meant the reduction of any one line to fixed types, sizes, and characteris¬ 
tics 7 Thus the manufacturer of shoes selects a few types that in his 
opinion, will find favor in the market But each foot is not measured and 
a shoe of the required type made to these measurements A limited 
number of sizes of each type is manufactured, these sizes being selected 
by previous experience, so that any average man can find a pair that will 
fit him Each size of shoe again may be manufactured m different colors, 
complete standardization of each size not being attempted The same 
holds true for the case of electric motors discussed above and in fact for 
the entire field of manufactured products Thus all manufacturers in 
the United States might agree upon the types and sizes of induction 
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motors to be built But the exact construction and the electrical charac 
tenstics of each type and size might vary with the manufacturer Each 
manufacturer, however, would probably standardize the characteristics 
of his own product Such extreme standardization usually involves 
scientific research and the use of basic standards that have been estab¬ 
lished by scientific organizations, as explained in the succeeding article 
Of course, small quantities and special machines must always be made for 
certain conditions, but wherever goods are produced in quantity, the 
above conditions apply This form of standardization may be called 
the method of the average solution It is applicable to all manner of 
goods from watches to locomotives The basis for its use is, evidently, 
economical production It is, in a way, an extension of specialization 
Nor does the idea of standardization stop with the consideration of 
each unit of product by itself The same standard part may be used for 
several machines Thus the same bedplate and frame may do for motors 
of several capacities, a careful study of several sizes of machines and 
machines of different kinds may make it possible to use the same part or 
parts in all of them, thus still further reducing the number of kinds of 
parts and increasing the quantity of each The general idea, therefore, 
is to reduce each line to the smallest number of types and sizes, not only 
as far as the finished units are concerned but as far as the idea can be 
carried down into the details of manufacturing 

The idea of standardization may be extended to other and less mate¬ 
rial aspects of production Thus, if it is possible to find out which ot 
several methods or sequences of methods will produce best results in 
doing a given piece of work, the best combination may be recorded and 
used as a standard method of procedure, it being understood that this 
particular combination is the best, until some better way is devised 
Again, where the element of time is concerned, as in fixing piece rates, a 
record of performance will enable the manager to establish standard 
times of performance that are valuable not only for setting piece rates 
but also for predicting costs Just as material standards tend to keep up 
the accuracy of the product, so standard times and methods tend to raise 
the quantity of product 

47 Interchangeability —There is another and very important ground 
for standardization, and that is the desirability of having parts inter¬ 
changeable, Standards of exchange have long been in general use, 
and these have generally been fixed rather with a view to convenient use 
than on a scientific basis The units of weight and measure are examples 
of this form of standard They may not even be the most logical or 
most convenient, but once established they can, in general, be changed 
only by slow degrees if at all 
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The importance of such standards will depend on the extent of their 
use If widely used they may be definitely fixed in character and magni¬ 
tude for the protection of the public by legal statute, as is the case with 
weights and measures, thus securing accurate interchangeability of com¬ 
modities Again, standards may be adopted in some line of industry for 
the purpose of secunng interchangeability of product, and their impor¬ 
tance may, 1 hrough growth, be of such universal interest that they may 
become legally fixed Thus, it is entirely conceivable that our govern¬ 
ment in the interest of shippers and others might standardize, say, the 
gage of railway tracks, or it might legalize industrial standards, such as 
screw threads, so as to secure universal mtei changeability It is pre¬ 
sumed, usually, that such standards have been determined with such care 
and intelligence that they are the best that can be devised for the purpose 
This is not always true, however, and even if true, a standard that is 
satisfactory today may be far from being so tomorrow A certain sys¬ 
tem of gear teeth used in this country was very satisfactory until the 
problem of the automobile drive made other standards desirable It is 
evident that standardization may be of state, national, or even inter¬ 
national importance 

Aside from the consideration of standards, as viewed from the stand¬ 
point of general use, either by the public or by a special industry, each 
shop may have its own special problem in standardization A basic prin¬ 
ciple in mass production is that every machine element or other manu¬ 
factured part shall be, as nearly as possible, exactly like every other similar 
element or part This is necessary for three reasons Every manufac¬ 
tured product is, in general, the work, not of one man, but of many men 
and is built up on the assembly floor (or corresponding place) from parts 
made by workmen who may never see the finished product They may 
not even know, when doing their share of the work on the particular 
element on which they are employed, what the finished product may be 
like, nor, in general, is this information necessary to their work A 
modern factory operating on mass production is like a river, the vanous 
elements flowing like tributaries from the different departments and merg¬ 
ing smoothly into the stream of finished product that goes out through the 
shipping room Clearly the success of such methods depends on every 
element being exactly right or standard as such requirements are termed 

Furthermore, accuracy of form in every element is important wherever 
duplicate parts are required With machinery built by the old hand 
methods a broken part could be replaced only by sending it to the factory 
as a model or sending its exact measurements in some other way Today 
all manner of products, from watches to locomotives, are manufactured on 
the mterchangeable system, and re pan paits may be ordered by number 
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from the factory with an assurance that they will fit into place with httle 
or no work upon them And even when the question of duplication is not 
so important, the very fact that each element must pass through several 
machines or tools requires accuracy and duplication of form Thus, 
spare part§ are not needed in such products as shoes, and the accuracy of 
form required need not be so important as in making firearms, yet even in 
work of this character the fact that each element must pass through more 
than one machine or process and the avoidance of accumulated error m the 
final product demand duplication and accuracy of form unknown in the 
old hand processes The extent to winch this form of standardization 
may be carried will depend, of course, on the quantity to be made Accu¬ 
rate duplication of parts is dependent on the character and extent of the 
tools employed, and these, as has been seen, depend\on the quantity to be 
made The degree of perfection that has been reached m mass production 
in America 1 is remarkable, and the method, as before noted, is being 
applied to all manner of manufactured goods The modern machine 
processes of production lend themselves most naturally to this kind of 
work 

48 Advantages and Disadvantages of Standardization —The primary 
advantage of standardization is, of course, reduced cost Not only is 
this true of the direct cost of production due to increased quantity, but 
also because as standardization reduces the required number of elements, 
a corresponding decrease m the tools required naturally follows The 
indirect expenses also decrease with standardization Evidently less 
engineering talent and less clerical help and superintendence are required 
to handle a given output consisting of a few types and size than to 
handle the same output consisting of many types and sizes Standard¬ 
izing the product reduces the variety of stores that need to be carried 
on hand, thus reducing the investment for a given output It is evident 
that much more prompt delivery of product can be made with standard¬ 
ized goods than with those which must be built specially To the cus¬ 
tomer, therefore, standardization ensures prompt delivery, lower prices, 
and interchangeable parts 

Of even greater importance, perhaps, is the effect that standardization 
has on the quality of the product Every machine or piece of finished 
product is, in the first instance, more or less of an experiment, becoming 
increasingly so as its scientific and mechanical features become more 
complex It is clear that the more a given machine is worked upon and 
the oftener it is built the more perfect it will be Standardized product 

1 The interchangeable system was invented in France but was developed in this 
country by Eli Whitney See Roe, Joseph, “English and American Tool Builders " 
p 129 
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is likely to be more satisfactory than special product for this reason, 
everything else being equal, and the customer should have very good 
reason for departing from standard types before doing so 

Standardization tends to concentrate the engineering and manufactur¬ 
ing talent of the factory with a consequent high development of product 
Standardization has, however, some serious disadvantages, and one of 
the most important is its tendency toward inflexibility and hence toward 
impeding progress Even in the case of standards of universal use this 
tendency is felt Thus the metric system of weights and measures pos¬ 
sesses many advantages over our present system, but there are so many 
serious objections to changing our standards that the introduction of 
the metric units has met with strenuous opposition In England an 
antiquated system of money persists because of these same reasons The 
standards of today, though representing the best skill and knowledge 
obtainable, may be inadequate or unsuited to the work of tomorrow 
Our most widely used standards, such as standard weights and measures; 
standard bolts, flanges, and gear teeth, not to mention our scientific 
standards, are objects of constant inquiry and criticism Once a stand¬ 
ard becomes widely used, it is very difficult to change it, 1 and no one 
matter is of greater importance in orgamzing a manufacturing industry 
than the consideration of its general standards 

And these same criticisms apply to standardized product of all kinds 
Once the types and sizes of a line of product are fixed for mass production, 
everything pertaining to the production is standardized as far as possible 
Drawings, patterns, special machinery, and operations are all specially 
arranged for the work, and these cannot, usually, be changed or adapted 
to other types except at great financial loss Special tools and processes 
are, as a rule, absolutely useless except for the purposes for which they 
are designed, and changes in type and size almost always mean heavy 
expenditures for new special appliances The practical aspects of 
standardization are more fully discussed in Chap XVI 

It has been said that America stands in danger of losing her manu¬ 
facturing supremacy because of the extreme to which mass production 
has been pushed in this country The tendency to resist change or 
improvement and to use new ideas and new patents only when compelled 
to is, no doubt strong where mass production prevails, and as enterprises 
become larger and combinations of interest more common, this tendency 
may become very detrimental to progress Serious as these drawbacks 

1 No better example of this can be found than in a people’s language The diffi¬ 
culties experienced in trying to hasten changes in our own spelling that are obviously 
needed is some indication of the difficulty that the Chinese, for instance, would have in 
modernizing their written language 
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may be, they m no manner outweigh the advantages that accrue from 
mass production, and the tendency is to extend the method in all lines 
as fast as quantity wdl permit 

Fear is also expressed that modern methods will standardize life itself 
to an intolerable degree As a matter of fact the reverse is true Manu¬ 
factured articles such as automobiles, telephones, and other utilities are 
no doubt highly standardized, but clothing and other personal articles 
appear in increasingly great variety The most highly standardized 
forms of life are found in handicraft nations Witness, for instance, the 
fez of the Arab and the highly standardized garb of the Chinese 

BIVISION OF LABOR 

49 General —In the foregoing discussion, specialization has been 
defined as the limiting of the activities of an enterprise or of an individual 
Thus, a factory specializes m the production of engines, and the workers 
specialize as molders, machinists, pattern makers, etc More refined 
specialization of the worker is usually called “division of labor,” though 
this term is often used to denote the general principle underlying all 
degrees of specialization A few years ago the shoemaker made the shoe 
or boot completely, the tailor performed all of the operations in making a 
coat, and the machinist performed all of the operations in producing a 
machine part Today, in all production where parts are produced in any 
quantity, the process of production is divided into as many parts or 
steps as the quantity will permit, and workers are assigned to perform 
only the work needed for each step in production By such a procedure, 
the production of any part may be reduced to a series of simple operations, 
each of which can be performed by a specialist in that operation 

Thus, in the making of a ready-made coat there are 39 distinct operations, 
in the manufacture of a shoe there are over one hundred, in the slaughtering and 
packing of cattle about two hundred and thirty, while in the manufacture of a 
fine watch there are no less than 1,088 

The most effective influence in thus extending division of labor 
has been the increased use of machinery, particularly semiautomatic 
machinery In fact, there are many who contend that modern mass- 
production methods have carried division of labor too far for the best 
interests of the worker, but it is difficult to see how the tendency can be 
checked even though this be true The very growth of all hnes of human 
knowledge and activity makes it increasingly difficult for one man to 
retain a grasp of any one entire field He must be content to cultivate a 
very small portion of it Men of leisure may still cultivate scholarly 
habits and acquire broad learmng, but in the industrial field and in 
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others such as law, medicine, or teaching, or in fact wherever remunerative 
service is a factor, the tendency is to require more expert skill or knowl¬ 
edge rather than the older forms of general information Even then, the 
total knowledge of the expert may exceed that of the older all-round 
practitioner, so vast has every field of knowledge become, while his expert 
knowledge or skill is vastly superior to his predecessor's m the particular 
branch in which he has been trained This general tendency to sub¬ 
divide all kinds of work into simple detail operations that can be performed 
by men utterly incapable of doing the entire round of operations necessary 
for the complete product is true of all industrial callings And a similar 
subdivision is also taking place in business and the professions 

The most extended use of division of labor is naturally found in the 
larger industries where production in large quantities is possible Excel¬ 
lent examples are found in the assembly of complex machinery, such as 
the automobile, where an “assembly line" is commonly used in connec¬ 
tion with what has come to be known as "progressive assembly " An 
assembly line consists essentially of a benchhke framework 500 or 600 feet 
long fitted with guiding surfaces along which the automobile progresses 
during assembly At the starting end, the frame of the automobile is 
placed upon the guides and fastened by a carrier to an endless chain that 
moves along between the guiding surfaces at the rate of 2 or 3 feet per 
minute The several parts of the automobile are supplied by carriers 
to fixed points on the assembly line in the order m which they are to 
be assembled At each station are groups of workers whose sole duty 
it is to assemble the part that is supplied to them in the time allowed 
by the speed of the chain Thus, a man may do nothing but insert a given 
bolt and screw it into place He may be provided with a wrench that 
automatically regulates the degree of tightness with which the bolt is 
set up, thus further reducing the mental and physical requirements of 
the operation so that in a short time almost anyone can be taught to do 
the work It should be noted, also, that the time element is controlled 
by the chain, so that if a man is compelled for any reason whatever to 
drop out, another must take his place no matter how small or detailed the 
operation may be, otherwise the entire assembly is held up By the time 
the machine reaches the end of the lme, it is completely assembled and 
leaves the line under its own power Similar methods are employed m 
assembling automobile engines, which are placed in the automobile during 
its assembly as a self-contained unit The rate at which both engine 
and car can be assembled by these methods is surprisingly great com¬ 
pared with the older methods where the same group of men completed the 
assembly The reduction m cost is equally great Illustrations of 
refined division of labor may be found in any large industry where many 
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detail operations are to be performed, but the example cited above is 
particularly interesting and important in that the worker is u paced'' 
by the speed of the assembly chain This feature has been much criti¬ 
cized, but there is no reason to assume that work on one of these assembly 
lines is any more fatiguing than countless other industrial operations 
that must be performed in unison with machine operations 

50 Division of Mental Law—The term “division of labor” has, 
from long usage, become associated m the public mind with manual 
processes But productive labor is, m general, both manual and mental , 
and just as there may be division of manual labor, so there may be divi¬ 
sion of mental labor or division of thought 1 Modem productive methods 
tend constantly to separate mental labor from manual labor and then to 
subdivide each into smaller and smaller parts The subdivision of 
manual labor is greatly furthered, as has been seen, by the extended use 
of tools Subdivision of mental labor, on the other hand, is hastened by 
an increase in the amount of knowledge and mental development neces¬ 
sary successfully to perform the work in hand Thus, the mental labor 
of designing machinery is perfoimed largely apart from the actual produc¬ 
tion, and this mental labor has become very closely specialized as the 
scientific basis of engineenng has grown This process of subdivision is 
greatly hastened in both manual and mental operations by increased 
quantity , since this, of itself, enables the manager to avail himself of the 
inherent advantages of division of labor already discussed 

The net result of these influences is to subdivide constantly all lines 
of human endeavor Thus productive industries are usually divided, 
primarily, into three branches, namely, financing, producmg, and selling, 
the work of the first and the last being purely mental The productive 
branch is again divided into planning and building, as illustrated in the 
engineenng and production departments of manufacturing establish¬ 
ments This last subdivision should be carefully noted, as it is one of the 
best examples of a clear-cut division of mental labor of production, as 
far as design is concerned, from the manual work of actual production 
And it is to be eaiefully noted that the same influences which split factory 
organization into these fairly well-defined groups are still at work inter¬ 
nally in all of them The w'ork of the president of a laige works may be 
entirely mental, w'hereas that of some of his assistants may be entirely of 
a manual character The chief engineer of a large works does almost 
no manual labor, the man who traces drawings does little mental w r ork, 
and m between these tw r o cxtiernes will be found all gradations of com- 

1 r l hese basic principles which he at the bottom of mod< i n factory organization 
and administration were recognized long ago b> Charles Babbage See “Economy 
of Manufactures,” pp 1G9 and 191 
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bined mental and manual work The scope of the department of a works 
engineer extends all the way from planning a new factory to the actual 
making of shop tools and fixtures 

All productive processes, mental and manual, were originally per¬ 
formed m the shop itself, and in the case of very small shops this is often 
still the case As works have grown in magnitude, the continued applica¬ 
tion of the above principles has taken out of the shop a large part of the 
planmng or mental processes and placed it m separate auxiliary depart¬ 
ments The much-discussed methods of so-called “ scientific manage¬ 
ment” aim, among other things, to carry the process still further m the 
actual work of production They aim to do the mental labor of produc¬ 
tion in a separate planning department and to predict the results of 
productive processes in a manner analogous to that in which the engineer¬ 
ing department conducts the scientific part of machine design 

51 Advantages and Disadvantages of Division of Labor.—The 
economic advantages of division of labor may be summarized as follows 
First, as has been noted, the constant repetition of any operation develops 
skill and dexterity which permit the worker to increase both the quality 
and the quantity of his product It is difficult for any person to do a 
large variety of operations well, and the general practitioner is usually 
inferior in any field to the specialist therein 

Through division of labor, it is possible to assign tasks or operations 
requiring varying degrees of skill or strength to workers whose personal 
characteristics qualify them for the assigned duties Obviously, a 
worker will do more and better work when the operations to which he is 
assigned are congenial and suited to him This principle is now recog¬ 
nized extensively in all personnel and employment work, “job specifica¬ 
tions” being quite commonly furnished the employment officer so that 
he can select men well adapted to the requirements Furthermore, the 
separation of a complex operation into a senes of simple operations per¬ 
mits the employment of men of lower degree of skill A simple task is 
soon mastered, hence there is great saving in time over the older methods 
where the mastery of a trade required several years The simplification 
of operations also makes possible the extension of the field of labor (see 
Art 15), so that workers of a moderate degree of skill may take part m 
the production of refined product, whereas otherwise they could not so 
participate This is particularly true where simple machine operations 
are involved An unskilled worker may often be taught to operate a 
highly developed machine in a surprisingly short time 

Most economical results are obtamed when each worker devotes all 
of his time and energy to one operation Even though a worker can 
perform several operations well, there is always a loss of time in changing 
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from one operation to another And even though he may be familiar 
with the new operation, it requires some time to bring his production up 
to maximum This loss increases in proportion to the number of opera¬ 
tions, so that if the number is large enough, each operation attempted will 
appear as a new one though the worker may have performed it at some 
time m the past 

Division of labor also leads to new discoveries and inventions A 
person who is devoting all of his attention to a limited field is moie likely 
to think out new methods and piocesscs Tins, of course, is one of the 
basic principles of civilization, for through it have come the basic trades, 
callings, and professions Even in modern organized rescaich, it is neces¬ 
sary to subdivide the field quite finely, and the wise managci will give 
close attention to the suggestions of his humblest specialized worker As 
a corollaiy, the store of accumulated knowledge is mcieased with divi¬ 
sion of labor In the days of the guilds and apprenticeship systems 
the store of knowledge in each trade and calling was tiansmitted verbally 
from master to apprentice Today, this accumulated knowledge has 
been recorded largely m books and the literature of each specialized 
calling grows daily 

Division of labor has been strongly criticized because of the narrowing 
effect that it exercises upon the mentality of the worker when he is 
required to do repetitive work of a very narrow range There can be no 
doubt that this danger exists in many industries, but m the opinion of 
the author this danger has been overestimated Repetitive work that 
requires little mental effort is not necessarily deadening to the intellect 
In most work of this character, the manual operations become almost 
automatic upon the part of the worker, leaving his mind more or less 
free Thus, cigar makers, whose work is highly repetitive, can perform 
the necessary operations almost automatically and at the same time 
listen to readers who are hired for the purpose of providing mental enter¬ 
tainment during work periods It should be remembered, also, that 
much of the repetitive work is performed by persons whose mental 
pi ocesses are not affected by such work and whose lot in life is certainly 
better than it would be if they were compelled to earn a living otherwise 
with their meager mental equipment This, of course, in no way relieves 
the industrial manager from the responsibility of making repetitive work 
as interesting as possible, and in some industries workers are being trained 
to several repetitive operations so that they may be relieved by change m 
occupation Strange as it may seem, workers sometimes are unwilling 
to be shifted to other operations, especially if there is any danger of a 
decrease in earnings Furthermore, shorter hours, education, and the 
many added diversions of life have greatly modified conditions as they 
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existed when the first severe criticisms were made of repetitive work 
many years ago 

Extreme division of labor marks the extreme extent of the separation 
of the worker from the ownership of the tools of industry (see Art 13) 
The highly specialized worker is also highly dependent upon the employer, 
and when he is so unfortunate as to lose his position, he may have great 
difficulty in finding another In common with the specialized factory, 
he always runs the risk of having his calling obliterated by new processes 
In spite of these grave defects, the principle of division of labor is such a 
powerful economic factor that there is little possibility that its progress 
will be stayed A higher standard of life can come only as a result of 
increased national wealth, toward which division of labor is sucfi a power¬ 
ful contributor Enlightened management and intelligent legislation 
should see to it that this increased wealth is used to make life more attrac¬ 
tive to those who produce it Much has already been done to ameliorate 
the monotony of factory life through shorter hours, better pay, education, 
and more satisfying use of leisure time But much more remains to be 
done before industry can be said to be upon a satisfactory basis 

52 Limitations to Division of Labor —It should be noted that there 
are natural limitations to the extension of division of labor Thus, there 
is no logical subdivision of the use of the axe or of the hand saw On 
the other hand, the operation of driving nails may be divided logically, 
since one man may be employed to start the nails in the right place, 
another to drive them, and a third to “set” the head below the surface so 
that it can be covered up with putty The analysis of operations into 
their smallest logical component parts has received considerable attention 
recently in connection with time and motion study , so-called There is a 
great similarity among many of the most elementary handicraft opera¬ 
tions, and obviously if the time required for each of such elementary 
operations can be determined, it is possible to build up synthetically the 
total time required to perform any piece of work that involves a series of 
such elementary operations Quantitative computations as to the 
economic effects of the use of division ol labor are possible where such 
information is available, and considerable work has been done along this 
line by Frank and Lillian Gilbreth 1 The available data of this character 
are meager, however, and accumulate slowly Where division of labor 
is extended because of the use of machinery, that is, transfer of skill, 
quite accurate predictions can be made as to the economic gams, espe¬ 
cially if the time element of the machine is the predominating influence 

Division of labor necessarily involves coordination of effort Obvi¬ 
ously, where the work of producing a given part is divided up among a 

1 See “Management’s Handbook,” p 873 
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number of men, measures must be taken to ensure coordinated effort as to 
both the character of the work and the time in which the several opera¬ 
tions are to be performed Thus, the engineering department, through 
drawings and specifications, directs the character of the work, though a 
great variety of men may be employed in its execution, while the superin¬ 
tendent and the several foremen direct the actual production so that the 
parts arc produced at the proper time Such planning and superintend¬ 
ence, however, necessitate expenditures In a similar manner, if machin¬ 
ery is introduced to facilitate division of labor, the interest and other 
items of expenditure connected w r ith it must be considered These 
indirect labor and interest expenses constitute a part of what is known as 
overhead cost, expense, or burden, which is a necessary concomitant of 
division of labor Obviously, also, unless the gain due to the extension 
of division of labor is greater than the added expense, there is no economic 
justification for this extension As will be shown m a later section, the 
possibility of the gain, due to an extension of division of labor, exceeding 
the additional expense is dependent upon the quantity to be produced 
Failure to recognize this basic fact has caused more than one industrial 
failure 

63 Limiting Economic Influences —The foregoing discussion wall 
have made it clear that the economic use of such principles as division of 
labor, transfer of skill, etc , is governed entirely by the quantity to be 
manufactured What may be called the law r of increasing productivity 
may, therefore, be expressed as follows The unit cost can , m general, be 
decreased as the quantity to be produced increases 

It should not be inferred, however, that this law holds true indefinitely 
or that constant increase in quantity permits of constant decrease in cost 
As there is a law of increasing productivity, so there is a law of decreasing 
productivity or diminishing returns , as it is usually called, which tends 
to limit its action Every economic gam is, apparently, accompanied 
by a corresponding economic loss which tends constantly to neutralize 
the effect of the economic gain This principle is well established, but 
its application to manufacturing problems, unfoitunately, is still but 
poorly understood Its operation is most readily grasped in relation to 
land, since the limitations of land, in a productive way, can be easily 
and sensibly appreciated The application to manufacturing and other 
industrial problems is thus made easier of comprehension 

Suppose a farmer owns a plot of land that he is cultivating with ordi¬ 
nary hand tools It will be clear that if he hires a man to help him, the 
two can cultivate the land much more intensively and secure a greater 
return in the way of products It will be obvious, also, that he may hire 
a second man whose labors will still fuither intensify the cultivation and 
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increase the yield And a third and a fourth man may be employed 
advantageously But all experience indicates that the productive gam 
will be progressively less per man as additional helpers are added It is 
clear, also, that there will come a time when the cultivation will be so 
intense that the labor of an additional man will barely increase the yield 
sufficiently to pay his salary and beyond that point every additional man 
is employed at a loss, even though his labors may increase the yield 
somewhat There will come, furthermore, a time when the cultivation is 
so intense that no amount of labor will increase the yield This example 
illustrates the law of diminishing productivity as applied to labor 

Agam, the farmer may decide to add to his capital equipment by 
improving drainage and by buying more fertilizer and up-to-date machin¬ 
ery In the beginning, he may, and probably would, succeed in increas¬ 
ing the product of the soil But, obviously, there is a limit to which he 
can go in this direction also, as there will come a tim6 when the gam will 
not offset the expenditure and, finally, there will also come a time when 
no amount of added capital will increase the yield This illustrates the 
law of diminishing returns as applied to capital 

Or again, the farmer may elect to buy a large area of land and indulge 
in large-scale farming in a manner analogous to large-scale manufacturing 
This would give him a greater opportunity to use division of labor, and 
since he now has large acreage, he can advantageously purchase the latest 
improved machinery No doubt he can thus decrease the umt cost of 
production as compared with his smaller acreage, but here again the gain 
will be decreasingly less as he employs more men and more expensive 
machinery For the law of diminishing productivity 1 as applied to both 
labor and capital will finally assert itself, and the time will surely come 
when additional men or additional machinery will not be justified by the 
resultant gam 

This principle which is so clear in the case of farming holds equally 
well tor other industrial activities, though it is not alw r ays easy to recog¬ 
nize it Consider, for instance, an office building with elevator seivice 
For a given number of floors and a given quality of service a certain pro¬ 
portion of the floor space must be given up for the elevator shaft If 
additional floors are added, the amount of space allotted to the shaft 
must be enlarged for a given service, and the space available for rental 
proportionately reduced Obviously, if the biuldmg could be made high 
enough, the entire floor space would have to be devoted to elevator shafts 
if the service was maintained As more floors are added, the elevatois, of 
course, may be speeded up, and the amount of shaft space needed can thus 
be somewhat reduced This change would be equivalent to the mstalla- 

1 This has already been found to be true in the large wheat lands of California 
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tion of better machinery by the farmer But here again there are limita¬ 
tions to the speed at which elevators can be operated, and eventually the 
law of diminishing productivity again asserts itself and reduces the 
income per square foot of floor space as successive floors are added It is 
assumed, of course, in this discussion that other factors remain constant 
Thus a rise in real-estate values might make the floor space m the building 
under consideration so much more valuable as to offset the effect of 
reduced floor space But even granting that the value of real estate 
constantly increases, the law would eventually assert itself because of 
the limits of elevator speed 

Similar limitations will be found to apply to division of labor in manu¬ 
facturing operations Thus assume that a given piece of work involves 
several operations such as planing, milling, turning, drilling, etc From 
the preceding discussion it will be clear that these operations can be 
economically separated as the quantity increases, each operation being 
assigned to one man or group of men who do nothing else Thus, a man 
may be assigned to do nothing except to drill a paiticular hole in each 
piece Again, if the quantity is sufficiently large, a drilling fixture or 
jig may be employed and the work of drilling may be subdivided by 
having one man put the parts to be drilled into the fixture and take them 
out again after the operation, another man doing the actual drilling and 
nothing else But it would be difficult to subdivide either of these 
functions no matter how large the quantity may be, or if such a sub¬ 
division can be made, it would not add to the output Thus, in general, 
division of labor can be earned down to certain fundamental operations 
beyond which it is difficult if not impossible to go, no matter what the 
quantity may be, and there is always a possibility that the point of 
greatest economy may be reached before subdivision into lowest funda¬ 
mentals is reached 

It should be noted, furthermore, that division of labor must always be 
accompanied by some means of securing coordinated effort If many 
men are working independently on many parts of the same machine, 
not only must all the operations be carefully planned in advance of this 
performance, but provision must be made to bring all of the parts finally 
into a coordinate whole The general principles of mass management 
will form the basis of a succeeding chapter, but it should be noted here 
that as division of labor is extended, coordinative measures must accom¬ 
pany such extension in the way of engineering and productive planning, 
clerical supervision, and careful inspection All of these measures cost 
money and tend to offset the gain from division of labor Failure to 
realize the fact that this cost may more than offset the gain has wrecked 
not a few beautifully devised theories of management 
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The limitations to the use of transfer of skill are similar As the 
quantity increases, machinery of greater and greater complexity and 
value involving transfer of skill may be employed, and in many instances 
this application can be earned to the point where the machinery is entnely 
automatic, requiring only the attention of those who can set and adjust 
the mechanisms Aside from the limitations imposed by the quantity to 
be made, there are other economic limitations to the use of this principle 
that should be noted In making shoes, for instance, a most remarkable 
set of machines has been devised for performing almost every detailed 
operation Each machine, however, is of the semiautomatic type and 
requires the attention of an operator No machine has been attempted, 
as far as the author is aware, that will make an entire shoe automati¬ 
cally, and there is reason to believe that even if this were possible, such a 
maclune would probably be so complicated and expensive as to be incapa¬ 
ble of competing with the semiautomatic machines now in use Transfer 
of skill has been carried to a very high development in the production 
of individual parts, but there appear to be limitations to the extension of 
this principle no matter what the quantity may be In other words, 
the law of diminishing productivity appears also to govern the use of this 
economic principle In the manutacture of such machines as typewriters 
many interesting applications of transfer of skill are employed in the 
production of the individual parts But the final assembly and align¬ 
ment of all parts are performed by hand and probably always will be It 
might be possible to make a machine that would automatically assemble 
the parts, but its economic value is doubtful 

This discussion throws some light, also, on the reasons for the increase 
in the size of industrial plants, for it will appear from the foregoing that 
there are economic limitations to the use of division of labor and transfer 
of skill on which supposedly the growth and competitive power of most 
large undertakings are assumed to rest There is reason to believe that 
many of our large industries have passed the point where any great 
gain in productive efficiency can be had through further division of labor 
and the use of laborsaving machinery This opinion is borne out by the 
fact that many manufacturing plants of moderate size have existed and 
competed successfully against very large plants, in many cases being able 
to undersell their larger competitor and without the protection of patents 
or trade secrets In all probability a large factor in the success of these 
smaller plants is their lower overhead expense as compared with their 
larger competitors This reduced expense has been brought about, m 
many instances, by specialization of greater or less degree, the amount of 
technical, clencal, and manufacturing supervision being thus reduced to a 
minimum At the same time these smaller plants have manufactured m 
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sufficiently large quantities to secure the full benefits of division of labor 
and transfer of skill that are permissible in the particular product which 
they manufacture 

54. Major and Minor Factors. 1 —A somewhat broader view of the 
limitations discussed in the preceding article may be had by consider¬ 
ing the principle of major and minor factors. In modern productive, pro¬ 
cesses more than one factor is usually concerned In agriculture, land, 
labor, fertilizer, and machinery may be employed to produce a crop 
Again, a machine tool requires labor, power, repairs, crane service, etc , m 
order to operate properly A boiler, m order to produce steam, must be 
supplied with coal, water, and possibly forced draft by means of a power- 
driven fan In railroad work, a great variety of services are required to 
keep traffic moving, though basically all trains are moved by locomotives 

Now it is common experience that it is possible, m general, to utilize 
the full capacity of any one factor of production only by having other 
factors operate at lower capacity or lower efficiency The term “ effi¬ 
ciency ” as used here denotes the ratio of actual output or capacity 
of the productive factor to the total possible output or capacity Thus, a 
factor operating at half capacity is said to have an efficiency of 50 per cent 
Not infrequently a factor when operating at reduced capacity operates 
also at reduced mechanical efficiency , that is, its output of work for a given 
amount of supplied energy is less m proportion than when operating at 
higher capacity Unless otherwise specified, however, the term “effi¬ 
ciency,” as used in this section, will refer to relative capacity, or volu¬ 
metric efficiency, which is the sense in which it is used by writers on this 
topic 

Consider, for instance, the problem of keeping a large number of 
machines repaired and in operation If each machine is kept in perfect 
repair so that its operative efficiency is very high, the repair force must be 
so large that some of its members will be idle a good portion of the time or, 
in other words, the efficiency of the repair force will be low On the other 
hand, if the repair force is so small that its members are employed effi¬ 
ciently all of the time, some of the machines would have to await repairs 
at times and their operating efficiency would be below normal It would 
be a very difficult, if not impossible, matter to adjust the size of the repair 
force so that both repair men and productive machinery were operating 
continuously at high efficiency A similar argument can be advanced 
with respect to attendance upon such apparatus as textile machinery, 
where women are employed to knot up broken threads and to do other 
services necessary to keep the machines in operation The higher the 

1 For an extended discussion of this topic see Kimball, Dexter S, “Industrial 
Economics/’ pp 105-123 
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efficiency of operation of the productive machinery the larger must be the 
force of attendants and the lower its efficiency measured in terms of 
active time Again, in domestic housekeeping there are many utilities, 
such as vacuum cleaners, stoves, sewing machines, etc , that must 
normally be operated at a low efficiency as regards time of service in 
order that the efficiency of those operating them may be reasonable 

Consideration of any industrial enterprise will show the general truth 
of this principle Such enterpnses consist of a number of major produc¬ 
tive factors that can be operated at reasonably high efficiency, provided 
other minor productive factors are operated at somewhat lower efficiency 
Thus, a large manufacturing plant will consist of certain major machines 
or processes that can be kept at high operating efficiency while such 
minor factors as superintendence, transportation, crane service, repair 
forces, etc , are operated at comparatively low efficiency, and it may be 
good economy in such cases to permit such minor factors to operate at 
low efficiency, provided, of course, that by so doing some major factors 
are kept at maximum capacity 

It does not follow, however, as is sometimes assumed, that in a given 
combination of coordinated productive factors only one can be operated 
at high efficiency Thus, it is true that if the farmer tries to till an excess 
amount of land, his efficiency of operation will be high while the return per 
acre will be low And, conversely, if he concentrates upon a very small 
piece of ground, he can raise its productive efficiency to a maximum with 
small effort upon his part But, obviously, there is some particular piece 
of land that will absorb all of his energies and at the same time give a high 
agricultural return Even in such a case, there would be minor factors, 
such as agricultural tools, irrigation ditches, etc, that might be operated 
at low efficiency So, also, m machine work it is possible to design a 
machine, such as a turret lathe, that will absorb all of the energies of the 
operator to keep it operating at high efficiency while such minor coordi¬ 
nated factors as transportation and repairs might still be operating at 
very low efficiency 

One of the principal reasons for these relations is the variation in the 
rate of operation of the major factor, since, obviously, every minor factor 
must be able to care for the maximum demand of the major factor Thus, 
the feed pump of a steam boiler must be able to supply the feed water 
demanded for maximum output of steam and at other times will, there¬ 
fore, be operating at reduced capacity If the boiler is always operated 
at a constant maximum capacity, however, the apparatus for supplying 
coal, water, and air for forced draft can be built to serve these constant 
conditions and can be operated at or near maximum capacity, also In 
the case of large machine tools that usually operate only a part of the time. 
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minor factors such as power, heat, light, crane service, etc , sufficient 
for full-capacity operation must be maintained at all times Such 
“stand-by” services not infrequently constitute a large part of the cost of 
operation of such a large tool On the other hand, if a great number of 
large machines are kept in constant operation, as is the case in some large 
modem plants, such service factors as overhead traveling cranes may 
operate at high efficiency 

In continuous industries where, as is often the case, every major factor 
must operate at high efficiency, if at all, the capacities of the minor factors 
can, in general, be so proportioned as to operate at high efficiency In 
the case of large enterprises, where each minor factor serves a number of 
major factors that operate more or less intermittently, the minor factors 
may be made to operate at fair efficiency But in the case of an inter¬ 
mittent industry, such as a shipbuilding plant, the minor factors must, 
in general, be of such capacity as will care for the maximum demand 
and, hence, most of the time must operate below maximum efficiency 
These relations are of great importance in the design of industrial enter¬ 
prises, since the cost of the minor factors of production are of the general 
nature of overhead or constant cost and, therefore, every effort should be 
made to keep their maximum capacity as low as possible, consistent with 
assuring high efficiency on the part of the major factors 

66 Summary —It will appear, therefore, that the reasons for the 
growth of industries and the influences that tend to limit that growth are 
far from simple If a true analysis could be had of the growth of these 
large industrial plants and integrated industries, all of these influences 
would be found to have had a part m accelerating or retarding this 
growth It seems fairly certain that some of these great industries could 
not have been built up under a strictly competitive system, though there 
are a few very large plants wheie this appears to have been the case It is 
interesting to speculate, also, as to how large these industrial enterprises 
may become before the limiting factors that have been discussed operate 
to diminish their productivity so that competitive advantages will cease 
to exist It should be remembered also in this connection that state and 
Federal regulations may also affect this issue 

The economic principles and natural tendencies of the industrial 
field that have been discussed in the preceding articles, namely, transfer 
of thought and skill, division of labor, aggregation, specialization, and 
standardization, have had and are still exerting important and far-reach¬ 
ing influences, not only on industrial methods, as already described, but 
also upon industrial ownership, industrial organization, and more impor¬ 
tant still, upon our social and political fabric Mass 'production has 
stimulated the growth of mass ownership or mass financing, giving nse to 
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the vast modern corporations, and has created the need of ma»s manage¬ 
ment to organize and administer these great enterprises 

The problems of ownership and organization will be discussed in suc¬ 
ceeding chapters, and it remains to consider here, very briefly, tne effect 
of these tendencies upon the workman 

As before noted the first effect of these influences is always to sub¬ 
divide labor and to specialize men This has already resulted m the 
disintegration of most of the old trades and the substitution in their 
place of specialized men of many grades, varying from the manager or 
designer whose work is purely mental, down to the operative of whom 
little skill and almost no mental effort are required Each worker, how¬ 
ever, is more highly skilled and more productive in the particular opera¬ 
tion that he performs than was his many-sided predecessor, the all-round 
mechanic This specialization, of itself, is not so deplorable as might 
appear at first sight It is not considered deplorable that a doctor spe¬ 
cializes on one organ of the human body or even on one disease of that 
organ or that teachers now specialize in a few subjects, rather than 
trying to cover the whole realm of human knowledge It is only in the 
cases where the operations are repeated rapidly and require little skill or 
mental effort but great concentration of attention that specialization 
becomes a menace to the Avorker 
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CHAPTER VI 


FORMATION AND MAINTENANCE 
OF POLICIES 

MANAGERIAL POLICIES 

56. Introductory—It was inevitable that the changed industrial 
methods and tendencies discussed in the preceding chapters should neces¬ 
sitate new views of industrial organization and management No better 
index of these changed views can be found than the growth of so-called 
“ policies ” in all blanches of industry Some of the basic reasons for the 
growth of policies should be noted Early American production was 
largely opportunistic, so to speak That is, a manufacturer set up in 
business prepared to meet a wide range of demand, since the required 
quantity of any one product was small The industrial processes were 
comparatively few and simple, the tools standard and long lived, and 
hence obsolescence was not an important factor Furthermore, the 
manufacturer expected and with some assurance that trade would come 
to him with little or no solicitation, in other words he operated in a 
“seller’s market ” Some very large manufacturing enterprises were 
built up on such a foundation during the latter part of the last century, 
some of them, for instance, producing anything in iron products from 
coffee mills to fully equipped battleships The organization of these 
enterprises was simple, production control in the modern sense was 
unknown, and policies were directed by men of large practical experience 
personally, judgment on all debatable questions being delivered at the 
time and place where they arose, and not usually as part of any estab¬ 
lished policy Profits were more easily obtained in earlier days, and these 
simpler and less costly methods usually sufficed for successful operation 
Many influences have operated to change this picture The great 
increase in population, the widening of the market by more efficient 
transportation, and the increase in national wealth made mass production 
possible But this again, as explained in Chap V, has resulted m stand¬ 
ardization and specialization, in larger investments of capital much more 
liable to obsolescence, in much more intense price competition, and in the 
introduction of scientific methods in all branches of production These 
new conditions of vast size and complexity opened up new problems in 
management The old individual owner-manager has almost disap- 
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peared, and in his place has appeared management separated from owner¬ 
ship and management often responsible only to investors who are not 
competent to judge of the efficiency of management and have no interest 
outside dividend returns Obviously few single individuals are compe¬ 
tent to make accurate decisions on all the many problems arising in such 
a complex field It has become increasingly necessary, therefore, no 
matter how talented the leader may be, to establish definite policies 
based upon accurate information that will serve as guides in these com¬ 
plexities It should be clearly understood that a policy is not an inflexible 
rule It is rather a code of procedure indicating in a general way the 
best method of conducting any portion of the work m hand In general, 
it must be flexible enough to permit adjustments to changing conditions, 
though it may include inflexible rules Thus the personnel policy may 
be very liberal in many respects, but it might include an absolute prohi¬ 
bition of smoking in certain places 

In a broader way the growth of policies is simply another manifesta¬ 
tion of the growing necessity of predetermining as far as possible all 
factors involved in the process of production as opposed to the older idea 
of casual guidance by those directing the processes This again is a 
reflex from the application of scientific methods to productive processes, 
which started in the last decade of the last century with the measurement 
of cutting feeds and speeds and has culminated in such controlling devices 
as the budget, which aims to predetermine the financial operations of 
every department and every activity 

67 Other Advantages —In addition to the advantages cited in the 
foregoing, well-considered policies are valuable in fixing a definite aim and 
purpose for the enterprise, and aid in preventing poorly considered 
excursions into new ventures—so often the cause of financial trouble 
They have a stabilizing effect upon all features of the undertaking, which 
not only internally is valuable, but tends also to create confidence in the 
mind of the public as concerns the reputation of the enterprise A 
manufacturer who consistently adheres to his established standards of 
quality and to his established sales policy is much more likely to hold his 
customers than one who is constantly changing his policies in these 
regards Well-established policies are also strong coordmative influences 
and tend to hold the organization together where much division of labor 
is used and where many departments that are not naturally cooperative 
in character are included in the enterprise On the other hand, it is 
obvious that no policy should be so ngorouB as to prohibit the possibility 
of change and growth as industrial conditions change A periodical 
review of all policies is a necessity 

68 Character of Policies —It will be evident that policies may be 
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of widely varying character and importance What may be of impor¬ 
tance in one enterprise may be inconsequential m another, and close 
classification of industrial policies is impossible For convenience of 
discussion, however, they may be divided primarily into managerial 
policies and administrative policies , following the generally accepted 
division of functions in industrial enterprises (see Art 91, Chap IX) In 
either case the policy may have to do with external or internal matters 
Managerial or general policies are those which would naturally be 
formulated by the individual owner or the board of managers or directors 
of a corporation pertaining to the broader problems of the business 
Among the external policies that would be so fixed would be those per¬ 
taining to methods of financing the project, issuance of stocks and bonds, 
place and manner of incorporation, etc Internal policies fixed by this 
group would include the general scope and character of the business, the 
amount of capital to be invested, the location of plant and offices, and 
the type of organization that is to be used This group would necessarily 
approve or disapprove of any administrative measures that in any way 
affected broad, general policies For illustration, any bonus-payment 
plan that might materially affect the finances of the enterprise or might be 
of interest to the stockholders would require the approval of the manage¬ 
ment board A board of directors should, therefore, be composed of men 
who have had broad experience in the particular field of the work in hand 
and who have sound ideas and foresight 

Administrative policies are such as will be naturally formulated by the 
president or general manager, v ho is responsible to the board of directors, 
in conference with his chief advisers In a manufacturing plant these 
advisers would naturally be such men as the sales manager, the chief 
engineer, the manufacturing superintendent, and the treasurer The 
external policies that this group might fix would be the sales policy, 
advertising policy, purchasing policy, and the relation of the concern 
with trade associations and other cooperative movements in their par¬ 
ticular field, etc In some enterprises the relations of the company with 
the outside world are so important as to require special consideration 
This has led to the formation of public relations departments, so-called, 
the object of which is to present the activities of the company to the 
public in a favorable light and to advise the company as to what may 
be wise policies in dealing with the public Necessarily, work of this 
kind is closely related to the legal and sales divisions and will be suc¬ 
cessful in proportion to the cooperation that is obtained with them and 
with other departments that ha\e to do with the public Public rela¬ 
tions counseling has become a profession somewhat analogous to that of 
consulting engineering 
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The internal policies that will naturally interest the administrative 
staff are those which govern the detailed organization of the plant, the 
manufacturing policies as concerns quantities to be produced, the prob¬ 
lems of inventory, personnel policies, standardization, additions to and 
the replacement of equipment, etc (see Fig 14) 

59. Departmental Policies—Procedure —Industrial organizations 
usually consist of a number of departments If a department is a large 
one, its policy should be carefully considered, and whether large or small 
the policies of all departments must be in harmony with the general poli¬ 
cies both administrative and managerial In plants producing industrial 
goods where the work of design, purchasing of materials, and the direc¬ 
tion of many productive processes presents problems of constant recur¬ 
rence, the internal policies should be carefully coordinated so as to be 
accurate, efficient, and intelligent Such a coordinated set of policies 
is sometimes referred to as the procedure of the production departments 
and is discussed more fully in a later section of this work (see Art 99) In 
such an organization a production order placed by the manager can follow 
only one course through the office departments and could not move aim¬ 
lessly or be pigeonholed as is the case where no such coordinated procedure 
exists 

60 Creation and Maintenance of Policies —An example may make 
this discussion clearer A few years ago a sales department consisted of a 
sales manager who usually was resident at the central office and controlled 
a number of salesmen either traveling out of the mam office or located 
permanently in assigned territory These men were selected almost 
solely for their persuasive powers and were given a fairly free hand m 
developing their sales territory Much selling is still done m this per¬ 
sonal manner and often quite successfully Of course, such salesmen 
must have accurate basic information concerning the product, and this 
with strong personality was considered sufficient, particularly where the 
units of product were large and the quantity small numerically 

Consider on the other hand the problem of selling the product of a 
mass-production plant where the sales must be constantly stimulated or 
marketed as the modern method is called Professor Paul D Converse 
enumerates the several functions of marketing as follows 

A Selling 

1 Creating demand 

2 Finding a market 

3 Advice to buyer as to use of product 

4 Negotiating price and other terms 

5 Transfer of title 

B Transporting (creating place utility) 

C Storing (creating time utility) 
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D Standardizing and grading 
E Assembling 
F Dividing 
G Packing 

General business functions involved in marketing 

H Financing 
/ Risking 

J Recording (accounting) 

Professor Converse further remarks 

The first seven of these functions are typically marketing functions The 
last three are general business functions involved in both production and market¬ 
ing Recording or accounting has not in the past been generally included as 

a marketing function It is, however, involved in many marketing operations 
We are coming to realize that cost accounting may be just as important in market¬ 
ing as in production 

This modern viewpoint presents a more complicated picture than the 
old simple salesman with his sample case, and this complexity combined 
with the growing importance of interdepartmental relations calls not 
only for salesmen of talent but also for clearly defined sales policies that 
will embrace and coordinate this complex problem 

In an industrial plant, therefore, the sales manager might be so 
important as to be a vice-president Directly under him there would be a 
field sales manager who would control the district managers, salesmen, 
etc He would also have under him an advertising manager who would 
be responsible for all advertising, a transportation manager who would 
supervise all shipping and routing of the product, and a service manager 
who would supervise the work of supplying repair parts and providing the 
necessary service for quick and reliable repairs In selling automobiles, 
typewriters, radios, and other widely used products, provision for such 
service is highly important in its bearing upon sales In addition to 
these direct functions there might be a marketing research bureau 
organized directly under the president but acting in an advisory capacity 
to the vice-president in charge of sales Such a bureau would be con¬ 
stantly gathering market information, analyzing it, and advising the 
president and the sales department concerning desirable policies The 
official heads of this entire group would naturally constitute a committee 
on sales policy and advise the president accordingly If, for mstance, 
a new market was to be developed, the fiist step would be a market 
survey by the department of market analysis This would consist of a 
careful survey of the territory under consideration as to population, 
wealth, character of residents, competition, etc , with recommendations 
concerning the possibilities of sales Next, a carefully prepared adver- 
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tising campaign would be conducted to open the way for the salesmen 
Lastly, the salesmen would go out with carefully organized material 
concerning the product, time of delivery, credit policies, etc Such a 
sales policy is far removed from the old personal method in that it is 
built upon facts as far as they can be obtained The method of prepara¬ 
tion is scientific and not personal or casual Indeed the viewpoint and 
procedure of selling have been broadened to the extent that the official in 
charge of disposing of the product is known as a market director rather 
than as a sales manager 

Consider again the problem of designing the product All will con¬ 
cede that the engineering department is fully competent to produce a 
satisfactory design as far as the technical characteristics are concerned 
But even here good policy will dictate that before engineering plans are 
put into production, especially if a large quantity is to be produced, other 
departments such as sales, production, and finance be called into confer¬ 
ence The salesman may have excellent ideas as to the appearance of the 
product, the production manager can often make suggestions that will 
save much money in production, and the financier is always indispensable 
if large investments in material or credit are involved Of late the term 
product engineering has come into use to denote and accent the close 
relation between good design and low production costs Good policies 
are, therefore, coordmative in their influences and tend to bring forth 
the best talent in the organization The formation and operation of 
committees such as are suggested in the foregoing are discussed more 
fully in a later section 

Policies should, of course, be stable Once a policy has been care¬ 
fully formulated, it should not be changed except for good and sufficient 
reasons as, for instance, radical changes in the field of business involved 
However, as already stated, under no circumstances should policies be so 
inflexible as to resist all change Policies are like standards m that they 
represent the best that can be devised at the time and should be adhered 
to until good reasons appear for making a change For these reasons, all 
policies should be under constant review by the committees or other 
groups responsible for their formation so as to be sure that they will 
not become obsolete or ineffective 

Policies, again, like standards, are useless unless they are enforced 
They are the best and perhaps the only way in which the management 
can impress its ideals and ideas upon the rank and file of the employees 
For this reason they should be definite and tangible and presented to all 
concerned in a simple understandable form The most difficult task in 
this regard is to get the ideas and ideals of the management clearly before 
every worker A most valuable method of doing this is found in a good 
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committee system as described m Art 105 and Fig 15 Such a system 
extended to include large joint conferences of executives and workers 
can do much to leaven the entire working force with the policies of the 
management and administration Smaller committees are valuable in 
enforcing departmental policies Printed statements and company 
periodicals are also effective in promulgating general policies Policies 
are not self-perpetuating, and labor migrates Building up company 
morale and making policies effective are, therefore, a constant process of 
education 

61 Policies and Personality—The conclusion should not be drawn 
from the foregoing that policies established through consultation of a 
number of persons can in any way take the place of leadership and strong 
personalities Policies, like the findings of committees, are advisory 
in character and useless if not put into active service There is a tend¬ 
ency in all of the literature of modern management to accent the mecha¬ 
nisms of management and to overlook the influence and importance of 
individual intelligence and leadership Policies alone are not of much 
avail, but good policies with strong leadership may be very effective 
Furthermore, although committees are very valuable in bringing together 
the many viewpoints necessary to create good policies, they naturally 
have not the gift of vision and initiative that are the most marked char¬ 
acteristics of great leaders No enterprise, industrial or otherwise, 
prospers without able leadership 

62 Analyzing the Industrial Problem —The analysis of an industrial 
problem for the purpose of providing organization policies and procedure, 
whether it be a new enterprise or one already in existence, will vary 
naturally with the character of the undertaking Thus a railroad will 
differ from a department store or a manufacturing plant, but nevertheless 
there are some characteristics common to almost all industrial plants 
A manufacturing plant perhaps involves more complex problems of 
policy and procedure than any other, and this w r ork deals largely with 
tins form of undertaking, but the principles and practices herein discussed 
are capable of broad application In the analysis of a manufacturing 
plant and the marketing of its product the procedure outhned in the fol¬ 
lowing ten suggestions may well be given consideration 1 

1 An analysis should be made of the character and purpose of the 
product to be sold or the service to be rendered to make sure that this 
product or service is well suited for the purpose in mind This naturally 
involves consultations among the designing, sales, and manufacturing 
departments 

1 For a brief description of the policies of several successful business leaders, see 
Converse, Paul D , “Selling Policies,” Chap I 



FORMATION AND MAINTENANCE OF POLICIES 


103 


2 An analysis should be made of the possible markets and the ways 
and means of disposing of the product as descnbed in Art 60 Market¬ 
ing has become such a comprehensive subject as to be beyond the limita¬ 
tions of this book and will not be discussed except as it bears upon other 
topics 

3 A financial study should be made as to the amount of capital 
necessary and the best means of obtaining the same Statistics indicate 
that lack of capital causes more industrial failures than any other cause 
Such a study naturally involves the question of ownership of the enterprise 

4 An economic study should be made of the best location for the 
plant, taking into account markets, transportation, labor, materials, 
local conditions, etc 

5 An engineering study should be made to determine the best 
arrangement of buildings and the equipment best suited to the work 
In former years plant and equipment were provided in an empirical 
manner, often on the sole judgment of the superintendent Today plant 
design and equipment are highly refined specialties 

6 The principal functions of the business should be determined by 
analysis, and the organization of the venture should, in general, be built 
up by coordinating these functions rather than around individuals, as is 
sometimes the case A well-designed organization is like a well-designed 
machine whose several parts function together perfectly, good manage¬ 
ment simply directing the coordinated effort All functions should be 
clearly defined as well as their relation to each other Jt is axiomatic 
that authority and responsibility must be properly delegated if best 
results are to be obtained 

7 Strong executive control must be provided to hold the several 
functions together and direct their efforts As previously stated, leader¬ 
ship and vision are always found in individuals and not in groups 

8 When the several functions have been determined, the personnel 
should be selected to fit into these functions In the older forms of 
organization the functions were quite frequently dictated by the per¬ 
sonalities at hand, and in small enterprises this still may suffice But m 
large complex industrial plants it is imperative that the functions should 
first be determined and the personnel fitted into the general plan, whence 
has arisen an entirely new field of endeavor—in fact, it is a new function 
of management, namely, the personnel department, one principal object 
of which is to keep the several functions supplied with suitable men 

9 It should be remembered that men live one-fourth of their lives 
under the factory roof Therefore, the conditions of existence in the 
plant should be of greatest importance, not only because of humanitarian 
motives but because good working conditions bring better financial 
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returns Personnel policies as to both employment and working con¬ 
ditions should receive careful attention 

10 Lastly, the relation of the enterprise to the pubJic, whether this 
concerns city, state, or nation, should be carefully considered, and poli¬ 
cies adopted that will make for harmonious contacts This feature has 
become so important with large industries that public relations counseling 
has become a specialized calling 

Of these ten items the first two lie outside the scope of this book 
The chapters that follow are based upon and are an expansion of the last 
eight items and discuss more in detail the policies and procedures that 
flow from them 

A knowledge of the pnncipal causes of failure of industrial and com¬ 
mercial enterprises should be helpful in considering managerial policies 
Such information is found m the reports of Dun and Bradstreet, Inc , 
and the following table is abstracted from their reports It will be noted 
that lack of capital and incompetence are responsible for the major por¬ 
tion of the failures In fact, the first eight causes listed may be con¬ 
sidered as forms of incompetence These data are no longer tabulated 
in this form by Dun and Bradstreet, Inc , but there are no reasons for 
believing that the general proportions nave changed 


Table 2—Causes and Percentages of Failures 


Causes of Failures 

1907 

1908 

]l909 

1910 

191! 

1926 

11927 

11929 

|1930 

|l93l 

Lack of capital 

37 

l 

34 

2 

34 

5 

33 

9 

31 

4 

32 

7 

34 

9 

37 

2 

31 

6 

31 

5 

Incompetence 

22 

6 

21 

6 

24 

2 

26 

6 

27 

0 

33 

9 

34 

5 

31 

4 

26 

3 

21 

7 

Inexperience 

4 

9 

4 

0 

4 

9 

4 

4 

4 

1 

5 

1 

5 

2 

4 

9 

5 

3 

4 

8 

Unwise granting of credit 

2 

3 

2 

0 

1 

9 

1 

7 

2 

0 

1 

7 

1 

4 

2 

1 

3 

5 

1 

7 

Speculation 

0 

7 

1 

0 

0 

8 

1 

0 



0 

4 

0 

3 

0 

3 

1 

2 



Personal extravagance 

0 

9 

1 

0 

0 

9 

0 

7 



1 

3 

0 

5 

0 

5 

0 

7 

0 

4 

Neglect of business 

2 

5 

2 

2 

3 

0 

2 

5 

2 

2 

1 

5 

1 

1 

0 

9 

0 

9 

0 

5 

Fraudulent disposition of property 

10 

1 

11 

5 

10 

8 

11 

2 

10 

6 

3 

8 

3 

6 

1 

7 

1 

2 

0 

9 

Specific conditions (disaster) 

16 

3 

18 

9 

15 

3 

14 

4 

16 

9 

15 

8 

14 

8 

15 

6 

22 

4 

33 

9 

Failure of others 

1 

4 

1 

8 

1 

2 

1 

0 



1 

2 

1 

3 

l 

5 

3 

4 

2 

3 

Competition 

Li 

2 

1 

8 

L 2 

5 

2 

6 

Li 

j) 

Li 

6 

JL 

4 

3 

i 

3 

5 

2 
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CHAPTER VII 


INDUSTRIAL OWNERSHIP 

63 General —Industry grows naturally out of the needs of com¬ 
munity life, and the phenomenon of the independent artisan owning his 
own equipment and catering to the necessities or luxuries of his neigh¬ 
bors goes back to remote antiquity Our present economic system is 
founded largely upon the right of the individual to own property and 
tools and upon the exchange of services in a manner acceptable to the 
community concerned As noted in Art 10, the separation of industry 
from agriculture had begun even before the Industrial Revolution, and 
handicraft factories of considerable size had appeared Until half a cen¬ 
tury ago, however, the problems of industrial ownership were not very 
troublesome But, as explained in Chap IV, industrial organizations 
have steadily increased in size and complexity partly because of the eco¬ 
nomic gains incident to increased size and partly because the broadening 
of the industrial field necessitates larger plants and capital to satisfy the 
demand Growth, as already noted, almost invariably involves a change 
in the manner of organization of nearly all kinds of industrial undertakings 
and may also, though not necessarily, require changes in the form of 
ownership A clear understanding of modern methods of ownership is 
necessary for an appreciation of modern methods of industrial organiza¬ 
tion The several forms of ownership are as follows 

1 Individual ownership 

2 Partnership 

3 Corporation 

4 Joint-stock association and other forms intermediate between indi¬ 
vidual ownership and the corporate form 

5 Holding companies 

6 Trusts 

7 Cooperative ownership 

8 Governmental ownership 

64 Individual Ownership —This form of ownership is, of course, the 
oldest and simplest and, m some respects, the most natural Its char¬ 
acteristics are the same no matter how small or how large the undertaking 
may be The individual proprietor is the supreme judge of all matters 
pertaining to his business, subject only to the general laws of the land and 

105 
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to such special legislation as may affect his particular business He 
may hire whom he pleases and delegate such powers as he pleases to his 
employees He may also conduct any and all lines of industry that he 
wishes to The entire responsibility and authority belong to him per¬ 
sonally, and the profits or losses are his own His legal liability, on the 
other hand, covers all his possessions The individual owner is not 
required to be legally registered, thus giving public notice of his business 
intentions, unless he wishes to operate under an assumed name, in which 
case he must usually register with a public official, make a full state¬ 
ment regarding the business that he intends to establish, and state the 
name of the person responsible for all obligations and liabilities of the 
enterprise 

65 Partnership —As enterprises grow large, the method of individual 
ownership may become inadequate The duties and responsibilities 
may become too arduous for a single individual, or the proprietor may 
desire to encourage valuable employees by a share in the profits He 
may wish to associate with him men having capital or special skill and 
knowledge, so that for reasons of finance, personal liking, or commercial 
gain, a partnership is formed In these days of large undertakings a 
partnership is often formed at the beginning of the enterprise for reasons 
that are obvious 

A partnership, or firm as it is often called, is, then, a group of men 
who have joined capital or services for the prosecuting of some enterprise 
The exact relations and agreements that may exist between or among 
them may vary Thus, one man may contribute capital, another experi¬ 
ence or services, and another may contribute prestige, m any way that 
may be agreeable and satisfactory 

The law in general allows a partnership as much freedom as an 
individual in transacting business, and a partnership like an individual 
owner may engage in almost any number of legitimate enterprises with¬ 
out legal restriction 

It is evident, however, that since more than one proprietor is inter¬ 
ested in the business, it is important that the rights, responsibilities, and 
obligations of a partnership shall be legally defined, hence there is in all 
states a considerable amount of legal enactment regulating partnership 
The necessity of this regulation is clearer when it is considered that every 
member of a partnership retains certain personal nghts and obligations 
that are not merged into his nghts and obligations as a partner Thus, 
in general, the law holds the firm and each and every member thereof 
legally and morally liable for any and all acts of every other member 
committed in the name of the firm and within the scope of his authority 
as a member of the same. Each partner is responsible, financially, for 
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all debts and obligations of the partnership, and judgment may be 
obtained and collection executed against the private property of the indi¬ 
vidual partners if the assets of the firm are not sufficient to cover the 
obligations of the firm On the other hand, a partner is not responsible 
for the personal obligations of his copartner incurred outside the scope 
of his authority as a member of the firm If a partner has financial diffi¬ 
culties, for instance, in building himself a residence, or if he should commit 
a felony in some way not connected with the business of his partnership, 
the firm is not liable, since these acts were not within the scope of his 
authority as a member of the firm In fact, a man might be a partner 
in several enterprises and would be responsible in such a case for the 
obligations of each firm only as far as his acts were within his authority 
as a member of each 

While the law, in general, allows a partnership almost as much free¬ 
dom as an individual, there is one form of partnership that is a little more 
closely restricted, namely, that which is known as a limited partnership 
In this form of organization a partner may enter a firm under the con¬ 
dition that his liability or obligation is limited to the amount of his con¬ 
tributed capital In such a case the firm must file a certificate with the 
proper official stating who the partners are, the extent of their liability, 
the place of business, etc , and give such publicity to its organization as 
may be necessary to protect those doing business with them Usually 
the capital of each limited partner must be paid m, and there must be one 
partner whose liability is not limited This form of partnership is not 
very common in this country 

CORPORATIONS 

66 Nature and Classification —A corporation is, by nature, an 
artificial person created or authorized by legal statute for some specific 
purpose It can have only such rights and privileges as are conferred 
upon it by law These rights, privileges, and obligations vary in different 
states, depending on the nature of the business and the force of public 
opinion A corporation is composed, usually, of a number of persons, 
but it should be especially noted that these members or stockholders are 
not the corporation, which has an entity of its own and an existence 
entirely apart from that of its individual members Consequently a 
corporation can carry on business in its own name only A stockholder 
m a corporation is usually not liable for his indebtedness beyond the 
amount of his stock, the corporation differing radically in this respect 
from a partnership In former times this was not so, and there are still 
special cases where the stockholder is liable for more than his holdings, 
but as a general rule, his liabilities are limited to the value of his stock 
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A stockholder may do business with the corporation, entering into a 
contract with it He may sue it, and he may be sued by it In a corpora¬ 
tion any man may sell his stock at will, and any man who can may buy 
an interest in the form of stock holdings In this respect, again, the 
corporation differs radically from the partnership, in which no member 
can transfer his share ol interest to anyone without the consent of the 
other members of the firm 

A corporation, as before noted, must be created by law Individual 
owners may, as before stated, engage in any legitimate business without 
public notice, but in order to organize a corporation, a certificate of 
incorporation must be filed with the proper authorities This certificate 
must, in general, reveal 

1 The name of the proposed corporation 

2 The purposes for which it is to be formed 

3 The amount of capital stock and its division into common and 
preferred stock if there is such 

4 The number of shares of capital stock and the value per share 
Maximum and minimum limiting values are sometimes placed by law 
on the value of shares 

5 The location of the principal business office of the corporation 

6 The number of its directors with the names and addresses of the 
original directors 

7 The names and addresses of the subscribers to the certificate and 
the number ol shares that each agrees to take The state will then issue 
a charter to the organizers, authorizing them to engage in the proposed 
business A corporation is not, in general, permitted to engage in a 
business not fairly within the provisions of its charter, though the charter 
may be, and in the case of large corporations usually is, very broad and 
liberal 

Corporations are used for such a wide range of purposes that classifica¬ 
tion based on the purposes for which they are formed is useless and con¬ 
fusing Thus corporations may be formed to manage a college or a 
church, an industrial enterprise, a railway system, a bank, or in fact 
almost any human activity The only line of demarcation that is logical 
or useful divides corporations into 

1. Public corporations. 

2. Private corporations 

Public corporations are those formed by a community for govern¬ 
mental control and are often called municipal corporations. In general, 
all other corporations are classed as private corporations Corporations 
formed to operate utilities that serve the public, such as railroads, gas and 
electric lighting plants, telephones, and telegraph systems, are some- 
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times called quasi-public corporations, but if they are conducted for 
private gain, they are properly classed as private ventures The services 
that this class of corporations render make them much more interesting 
and important to the public, and they are increasingly liable to close 
regulation by legislation, nevertheless, if conducted for private gam, 
they are not public corporations The control by the public of quasi- 
public corporations is especially important in a service that is a natural 
monopoly 

67 Corporate Powers —Subject to the laws of the several states a 
corporation may make contracts concerning its business, borrow money, 
buy and sell property, acquire its own stock by gift or legitimate pur¬ 
chase, and make rules and by-laws for the administration of its several 
functions The last power may be vested primarily in the stockholders, 
but they may delegate their power to the directors whom they elect In 
general a corporation cannot donate or lend money or endorse promissory 
notes that may in any wa> jeopardize the property of the stockholders, 
though corporations may extend credit to their customers In many 
respects it will be noted that the directors of a corporation, being the 
custodians of other people’s funds, have not the same liberty in employ¬ 
ing these funds as has the individual or the partnership that owns its ow n 
property outright 

68 Capital and Capital Stock —The capitalization or capital stock of a 

corporation is the nominal capital authorized by its charter, that is, the 
number of authorized shares multiplied by their par or face value as 
fixed by the charter These shares of stock aie freely transferable and 
may be bought and sold at the market price like any other commodity 
When a person acqunes an interest in a corporation, he is said to become a 
stockholder and his interest is expressed in shares of stock The visible 
evidence of ownership is the stock certificate which certifies that the 
person whose name appears on the certificate owns a specific number of 
shares Since these certificates are freely transferable, it follows that the 
owners of a corporation may be, and often are, a constantly shifting 
group Any purchaser of stock may have the certificates that he acquires 
exchanged for new certificates made out in his name by presenting the 
old certificates properly endorsed by the former owner The corporation 
recognizes as voters only those whose names are listed on its stock books 
at the time of voting, and the voting power of a member is measured by 
the number of his shares The interest that any stockholder possesses 
in a corporation by virtue of his possession of stock certificates is an 
undivided interest, that is, he cannot withdraw the value represented 
by his certificate from the corporation which, as before stated, is an entity 
that cannot be divided unless the affairs of the concern are closed up and 
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the residual assets after liquidating all liabilities divided, m which case 
each stockholder would receive his pro rata share 

The entire amount of stock authorized by the charter of a corporation 
need not necessanly be issued When stock certificates are issued and 
paid for in full, they are designated as full paid. If any authorized stock 
remains unissued, it is called unissued stock Evidently such unissued 
stock has potential value only and cannot be considered an asset If 
stock is issued and paid for in full and then by gift or purchase comes 
again into the possession of the corporation, it is called treasury stock 
and is usually treated as an asset 

Stock may be of two kinds, namely, common or preferred. Common 
stock is the general or ordinary stock of a corporation that has neither 
special privilege nor restriction of any kind Preferred stock is stock 
having some special preference over other kinds in the matters of divi¬ 
dends or assets of the corporation Thus a corporation may issue both 
common and preferred stock, binding itself to pay a definite dividend on 
the preferred stock before any common stock can receive a dividend 
In some states it is provided by law that preferred stock may not receive 
over a given percentage of the par value in dividends After the divi¬ 
dends on preferred stock are paid, the remaining profits are usually 
divided equally among the common stock, though sometimes the pre¬ 
ferred stock also participates with the common stock in such further 
distribution of profits 

In recent years a number of states have passed laws permitting the 
issuance of no-par stock, so-called The real value of a share of common 
stock is dependent upon the earnings of the corporation, and hence this 
value may vary widely from any par value that may be fixed Advocates 
of no-par stock argue that the new practice tends to reduce self-deception 
and to prevent the sales of stock at a value higher than its real worth 
There is probably some logic m this contention, though it is obvious that 
it may be more difficult to sell stock of an unassigned value and there 
may be some difficulties in recording the value of no-par stock on the 
corporate accounts However, the practice appears to be increasing 

69. Bonds—The difference between stocks and bonds should be 
carefully noted When a corporation borrows money, the lender may 
receive a bond as visual evidence of the transaction and thereby become 
a bondholder. Bonds, like stock, may be bought and sold m the 
market, but unlike stock the bond permits its owner no voice in the 
management of the enterprise The stockholder is an owner, the bond¬ 
holder only a creditor As in the case of any other debt, interest must 
be paid upon a bond m pnonty to dividends upon stock of any kind 
The interests of bondholders and stockholders, therefore, may be radically 
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opposed A bondholder will be desirous of keeping the real capital of 
the company intact, since that is his secunty for payment of his loan 
A stockholder is interested in dividends and does not usually care whether 
they come out of profit or are a part of capital itself, as is sometimes the 
case where the enterprise is badly managed These differences of opinion 
are often important where such matters as appraisal and depreciation are 
concerned 

Bonds may be classified as 

1 Mortgage or secured bonds 

2 Debenture or unsecured bonds 

A mortgage bond is one the payment of which is secured by a mort¬ 
gage upon some real property of the borrower It should be noted that a 
bond and a mortgage are two entirely distinct documents Mortgage 
bonds also may be first, second, third, etc , mortgage bonds according to 
priority of claim If the interest rn the bonds is not paid, the bond¬ 
holders may apply for a receivership, taking the control of the property 
from the directors and selling the property to satisfy the mortgage Any 
qualified creditor may sue foi an accountmg and a receivership but the 
claims of secured creditors must be satisfied before further liquidation 

Debenture bonds are mere promises to pay, though often given high- 
soundmg titles, such as “gold debenture/ 1 to make them appear attrac¬ 
tive They are often issued in order to secure working capital Should 
the corporation default in the payment of the interest upon debenture 
bonds, the corporation may be sued as in the case of any other debt, but 
debenture bonds cannot be used as a basis for foreclosing upon the 
property Debentures take priority over stock in the payment of returns, 
but it is obvious that such bonds can be marketed only when the general 
reputation of the corporation is high and the interest rate offered attrac¬ 
tive The expected lifetime of a bond is fixed at issuance, but it is not 
uncommon for a corporation to recall a bond issue before matunty at 
terms advantageous to the bondholders This may be done by issuing a 
new senes of bonds to replace the issue that is recalled, in which case the 
new senes is known as refunding bonds* Sometimes a company may own 
the bonds of a subsidiary company and guarantee their value Such 
bonds are called guaranteed bonds, and obviously their value is dependent 
upon the financial condition of the holding corporation as far as any guar¬ 
antee of value is concerned 

70. Capitalization and Assets. —A clear distinction should be made, 
also, between the capital stock of a corporation and the assets or actual 
property that the stock is presumed to represent The capital stock, as 
before noted, is the total amount of the stock authorized by the charter 
It is fixed by the charter and may not be changed except by authority 
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of the state The true value of the property that the corporation 
possesses may or may not be the same as the capital stock 

In conservative enteiprises the capital stock usually corresponds, 
in the beginning, to the actual value of the assets, that is, for every 
dollar of stock issued by the corporation it receives a dollar in cash 
or property When, however, the enterprise becomes active, the 
actual value of the assets may be greater or less than the capitalization, 
depending on the success of the business In enterprises of a speculative 
character the capital stock is often intentionally fixed greatly in excess 
of the value of the real assets, either to sell the stock profitably at a price 
below its apparent value or in the hope that the future earnings will 
justify the capitalization Such enterprises are said to be overcapitalized, 
and the stock is said to be watered The same result occurs when a cor¬ 
poration takes over a property, issuing stock certificates in payment 
thereof, the face value of which is greatly in excess of the real value of 
the property taken over Even in such cases, however, there may be 
intangible assets such as good will, trade marks, etc , that may justify 
the overcapitalization as far as earning power is concerned In fact, m 
some enterprises, such as magazines and other publications, the greatest 
asset that they possess is good will, or “capitalized earning power/’ as it 
has been called, and in the case of a successful publication this may be a 
very valuable asset, though strictly speaking an intangible one There is, 
nevertheless, a growing tendency to prohibit the watering of stock 

The net worth of a business is the difference between its assets and its 
liabilities In a corporation the net worth is equal to the par value of the 
capital stock, plus the surplus or minus the deficit due to trading, at the 
time under consideration If there are no liabilities, the net worth is 
the value of all the assets possessed by the corporation The market 
value of a share of stock w r ill depend, therefore, on the relation that exists 
between the net worth, the amount of stock issued, and the earning power 
of the corporation If the net worth is greatly in excess of the issued 
stock, and if the dividends are high, the value of each share of stock is 
enhanced and it may sell at a price considerably above par If the divi¬ 
dends should fall, without change in the net worth, the market price of the 
stock would decrease so that even in such a case it might sell below par 
If the net worth decreases, the stock may fall in value even though the 
earning capacity remains good, while it is evident that any variation in 
the earning power will cause a similar variation in the market value of 
the stock The effects of these influences are modified, also, by the 
general reputation and standing of the enterprise and the consequent 
confidence that the public may have in the success of the venture It 
should be noted that the term net worth as here used is not synonymous 
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with actual net value , since the assets, as before noted, may contain 
intangible assets which, nevertheless, are often very valuable 

The assets of a concern that are permanent in nature, such as build¬ 
ings, real estate, machinery, etc, are known as fixed assets. Assets 
that are constantly changing m character and relative amounts, such as 
cash, accounts and notes receivable, merchandise, etc , are called quick 
or current assets or floating capital (see Art 102) 

71 Corporate Organization Directorate —The actual management 
of a corporation is vested m a board of directors elected by the stock¬ 
holders, usually for a term of one year (Bondholders, it will be noted, 
have no vote ) The directors elect the officers of the company and 
appoint all important officials In some states the law requires that 
certain specified officers, such as president, secretary, and treasurer, shall 
be elected or appointed In large orgamzations there are usually several 
vice-presidents, each at the head of an important blanch of the work, the 
exact organization varying with the work (see Fig 23) The powers that 
may be vested in any one officer will, of course, vary with circumstances 
Very often an executive committee composed of a small number of 
directors who can be called together quickly and easily for consultation 
with the president or general manager is given large discretionary powers, 
but, in general, very important issues are settled by the full board of 
directors The question of directorship is hence an important one and 
often leads to strenuous efforts to obtain control of stock so as to influence 
the election of these important officers 

72 Advantages and Disadvantages —The corporate form of organi¬ 
zation has several advantages over the simple partnership Evidently a 
large number of people can participate m an enterprise by this method, 
and a large amount of capital can be assembled, though no one stock¬ 
holder may be a large investor The method, therefore, lends itself 
readily to enterprises involving large capital outlay There is an element 
of permanency about a corporation that cannot be attained by a partner¬ 
ship, since the continuity of a corporation is not seriously affected by a 
change in either the management or the owners The death of a partner 
may seriously affect a partnership, and the death of a single proprietor 
may close up the business, but the death or withdrawal of any number of 
stockholders or directors does not necessarily affect the corporation which, 
as before noted, has an entity of its own Disputes over the ownership of 
stock, even in adjusting the estates of the deceased, can have no effect on 
the corporation In fact, enterpnses that are really individually owned 
are sometimes incorporated, the owner giving or selling a few shares to 
fnendg or relatives so that the business may be organized m such a manner 
as to ensure its continuance after his death For these reasons there is an 
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increasing tendency to incorporate industrial enterprises Table 3, which 
is compiled from the United States Census Reports, lists the number of 
corporations, the number of wage earners employed by them, and the 
value of their products as compared with the totals of these items for 
the years 1904-1939 In each case the percentages show a progressive 
increase in the importance of the productive capacity of corporation 
Thus in 1939, although numerically a little more than half of the indus¬ 
trial enterpnses, corporations employed 89 4 per cent of the industrial 
workers and produced 92 6 per cent of the value of industrial prod¬ 
ucts It will be interesting to see the effect of the late war upon these 
proportions 


Table 3—Comparative Data on Corporations and Establishments 
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On the other hand, the buying of stock in any incorporated enterprise 
requires care and msight for success From the foregoing it is clear that 
assets and capital stock are two very different things, and unless a buyer 
has a good knowledge of the real state of the affairs of the corporation in 
which he invests, the investment is more or less of a hazard Again, 
stockholders who do not agree with the methods of the managing direc¬ 
tors have no means of changing those methods if they are a minority of 
the stockholders If the majority of the stock is held by a few men, they 
can dominate the policy of the business without regard to the opimons 
of the holders of the minority of the stocks 

The many and vaned issues that have nsen in connection with 
corporations have caused a large number of legal enactments known 
usually as corporation law. As enterpnses have grown m size and power, 
m very many cases they not only have evaded the limitations of the law 
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but have been oppressive to other interests There is an ever-increasing 
tendency to regulate all forms of corporate ownership much more strictly 
than m the past, especially where the enterprise is of a quasi-public 
nature This legal regulation of corporate organizations is one of the 
most important and also most difficult problems that face us today As 
has been shown in Chap IV, the natural tendency of all successful entei- 
pnses is to increase in size because of economic considerations To 
permit corporations to grow to large size and at the same time to ensure 
the return to the common people of the benefits so derived seem to be no 
easy task The Federal government through the Securities Exchange 
Commission regulates the issuing and sale of stock of all corporations 
doing an interstate business The corporate form of organizations makes 
the levying of state and Federal taxes an easy matter, and m recent 
years corporations have been very heavily taxed, somewhat perhaps to 
their disadvantage 

73 Joint-stock Association, etc —The most manifest disadvantage of 
individual ownership and partnership is discontinuity of life of the enter¬ 
prise when death or withdrawal of a partner occurs To obviate this and 
secure the permanence inherent in the corporation and at the same time 
avoid some of the complexity and disadvantages of incorporation, a num¬ 
ber of hybrid forms of organization have been devised One of the best 
known of these is the joint-stock association, which is a partnership with 
certain peculiar features that bear some resemblance to those of a corpora¬ 
tion Its organization must be authorized by law, and it may assume a 
corporate name It may issue stock to its members, and this stock is 
transferable It is formed, however, by mutual agreement of the mem¬ 
bers, and no publication of its articles of organization is required The 
members, however, are individually liable for all debts and obligations 
of the association after the property of the association is exhausted This 
form of organization is of little utility and is not often used The name, 
however, should not be confused with that of stock corporations , which are 
very different m character 

Another device for compromising between the advantages and dis¬ 
advantages of the partnership and the corporation is the closed corpora¬ 
tion. In this form of organization all shares of stock are held by a 
comparatively small group of men, the stock is not on sale publicly, and 
a partner must give the other members of the corporation an opportunity 
to purchase his stock before disposing of it to an outsider A few states 
have made provision for other modified forms of corporate ownership, 
but since, for the most part, these plans restrict the operations of the 
corporation to the particular state in which it is formed, they are not 
of sufficient importance to merit discussion here 
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74 Holding Companies—Trusts.—Any industrial enterprise may be 
owned in any one of the four ways enumerated, and any such enterprise 
could by purchase extend its control over other plants in the direction of 
either integration or consolidation (see Art 25) without change in the 
method of ownership If, however, a number of industrial organizations 
should desire to combine in some manner so as to obtain the benefits 
of concerted action and increased size and still retain their identity , a 
different problem is presented Many efforts have been made to control 
markets and prices by concerted efforts running all the way from informal 
agreements between competitors to the more formal combinations of 
enterprises known as holdmg companies and trusts A D Cloud writes 1 
of holdmg companies as follows 

Holding companies, strictly speaking, are those which are foimed to hold 
stock of other corporations while undertaking no operations themselves They 
are purely administrative in function and are permitted in states where corpo¬ 
rations are Dot prohibited from holdmg stock in other corporations Bights of 
ownership are exercised by a duly appointed officer of the holding company 
In general they are not permitted too great a diversity in the purposes of the 
companies whose stocks they own Thus, wheie the law requires charter powers 
to be confined to certain related businesses, the devic e of the holding company 
will not be permitted to circumvent the law by diversification of the corporate 
objects The holding company has the advantage of permitting corporations 
in various states to have a central authority of management and a central source 
of responsibility in the inauguration of policies A company ina> be conducting 
operations and holding the stock of another company In this case it is generally 
referred to as the parent company with the company whose stock is held as the 
subsidiary 

In the trust form of organization nominal ownership of the property or 
properties is placed in the hands of trustees who have full power to admin¬ 
ister these propel ties but must pay the income to the real owners 0 ” bene¬ 
ficiaries The device is quite frequently resorted to in making wills, by 
men who wish to hold their property intact after death In this form of 
ownership the full title and entire control of the properties are placed in 
the trustees Each beneficiary or real owner has a claim against the 
trustees personally as far as his holdings go but no claim against the 
trust property, in somewhat the same manner as a stockholder in a cor¬ 
poration The beneficiaries have no legal redress directly against an 
outsider in his relations to the trust but must act through the trustees 

In forming such a busmess trust the member corporations or indi¬ 
viduals assign their respective investments to a board of directors m 

1 See Alford, L P (Ed ),“Management’s Handbook,” p 240 
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trust for the purposes of the business, the agreement usually describing 
these purposes and naming in detail the duties and responsibilities of the 
members as well as providing for management of the business and owner¬ 
ship rights and responsibilities of the members As evidence of owner¬ 
ship, member organizations or individuals have certificates of interest 
which indicate their respective rights in the income of the property placed 
in trust The agreement also provides for the distribution of the property 
to the original owners upon the dissolution of the trust agreement 

It will be obvious that both holding companies and trusts may be 
used in integrating and consolidating industries, as described in Arts 
34 and 35, so that aside from the advantages enumerated in the fore¬ 
going, they may be and are employed to strengthen the competitive 
power of the group so bonded together The trust form of thus bonding 
a number of enterprises together was first used, and because of the abuse 
of this competitive power the term has become synonymous with monopoly 
and has been the cause of much antitrust legislation so-called The trust 
form of ownership is less used than formerly, the tendency being to use 
the holding company for integrating and consolidating large enterprises 
where this is permitted Many large holding companies have been 
formed in this country, particularly in the field of public utilities 
Because of their tendency toward monopoly, the Federal government has 
recently enacted rather drastic legislation limiting the scope of holding 
companies as far as interstate commerce is concerned 

75. Cooperative Ownership—No discussion of industrial ownership 
would be complete without brief notice, at least, of cooperative owner¬ 
ship The term cooperative in its present accepted sense refers to a 
union of individuals “formed for the purpose of obtaining goods, 
especially the necessaries of life, at rates lower than the market prices 
by means of cooperative stores or for the prosecution m common of a 
productive enterprise, the profits being shared in accordance with 
the amount of capital or labor contributed by each member ” It 
is important to note that these organizations operate within the capi¬ 
talistic system 

Cooperative ownership as a means of equalizing the inequalities of the 
present industrial system has been advanced by many able men ever 
since the inception of the factory system Cooperative schemes are not 
new, and under simple conditions of living and more uniform require¬ 
ments of those concerned than can, as a usual thing, be found m the 
present industrial world, such schemes may be successfully operated 

The modem cooperative movement appears to have been started at 
Rochdale in England in 1844 as a consumers’ purchasing organization 
to save the profits of the middleman The idea spread to several 
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European countries, and collective farming is a prominent feature of 
Soviet economy In the United States, 1 in the fiscal year 1943-1944, 
10,000 farm cooperative societies did 5 billion dollars worth of business 
While the general pattern of cooperatives has followed the Rochdale 
plan, m England and in some of the European countries cooperatives 
have greatly widened their scope of operation into producer cooperatives, 
owning mills and factories In this country cooperatives have for the 
most part confined their activities to consumer services, though in late 
years there has been some trend toward producer types particularly in 
connection with the production and marketing of farm products The 
principle is of wide application as illustrated by building and loan associ¬ 
ations which assist people of limited means to acquire homes through 
low rates of interest, fraternal organizations, mutual savings banks, etc 
In the United States cooperative ownership of industrial plants has 
not developed to any marked degree In the U S Census Report of 
1939 the number of cooperative producers is given as 2,084, employing 
only 16,942 workers and producing goods valued at $225,008,840 Per¬ 
haps the principal reason for this small proportion is the basic fact that 
modern industry cannot be managed by town-meeting methods but 
requires men of high skill and managerial ability who can command 
much higher salaries than cooperatives are willing to pay In fact m 
all probability the success of the larger cooperatives is due to the ability 
of a few skillful leaders, as in most human affairs 

Cooperatives, in general, have not been required to pay Federal taxes 
In the case of consumers' cooperatives where there are no “profits" as 
such, this may be logical; but when cooperatives branch out into produc¬ 
tive activities and engage in retail trading with consumers other than 
the owning group, the case would appear to be different and more diffi¬ 
cult to distinguish from corporations which, after all, are cooperatively 
owned This has given nse in this country to an agitation to compel 
cooperatives to pay Federal taxes where they produce and compete in 
the open market with other forms of ownership that do pay taxes 

76. Governmental Ownership —Theories concerning governmental 
ownership cover a wide range of opimon On the one extreme is the 
communistic theory that would place, at least, the most important natural 
resources and productive facilities under governmental ownership This 
is the theory which the Russian government has tried to make effective 
At this time it cannot be said that this experiment has been attended with 
much success, nor does it appear that it will eventually be successful 
But out of it may come some modified form of governmental ownership 
that may be a challenge to other nations, many of which are already 
1 See the magazine Fortune , August, 1945 
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permeated with socializing ideas The communistic idea 1 is a very old 
one, but as yet not a single instance of its successful application on a 
large scale has been seen The progress of the labor party that has 
recently (1946) come into power m England and has nationalized the 
Bank of England, transportation, and the coal mines and proposes to 
extend governmental ownership to other utilities will be watched with 
great interest and much anxiety 

On the other extreme is the theory of governmental control of the 
national resources and facilities of production as illustrated by the dic¬ 
tatorships of Germany and Italy The complete collapse of these 
governments because of the Second World War has obliterated any 
good results that they may have achieved and confirms the teachings 
of history 2 that all dictatorships are short lived 

In this country governmental ownership presents a varied picture 
It has long been recognized that municipalities have a logical nght to 
own their utilities, such as lighting plants, water works, street railways, 
etc No one questions the nght or desirability of having the several 
states own roads, canals, parks, etc The Federal government owns and 
operates the post office system, the lighthouse service, and many national 
parks, highways, and waterways The Federal government has also 
from time to time built public improvements that benefited large areas 
but were too large and costly for any private company or state to 
undertake The Hoover Dam, the Columbia River dams, and certain 
large irrigation projects are of this character And logically the Federal 
government might own and operate the railways and telephone and tele¬ 
graph lines, since they serve national needs, whether it would be eco¬ 
nomical or expedient for it to do so is debatable Until quite recently, 
however, the Federal government has been very considerate of state 
rights and has exercised control over industry largely through regulatory 
commissions only Nevertheless the business activities of the Federal 
government pnor to the Second World War were greater than is gener¬ 
ally recognized 

Commenting on these activities Charles C Abbot in the Harvard 
Business Review , Vol XVI, No 4, lists 69 “ Federal Corporations and 
Corporate Agencies,” most of which are concerned in some way with 
industry He states 

The activities of these bodies range from loans to individuals as small as $10 
made by the Emergency Crop and Feed Loans Division of the Farm Credit 

1 "The Republic" by Plato advances communistic theories and discusses the 
difficulties of applying them 

'Ibid, 
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Administration to single loans amounting to millions of dollars extended by the 
Reconstruction Finance Corporation Their operations comprise such diverse 
undertakings as the insurance of mortgages as large as $5,000,000 on a single 
piece of property by the Federal Housing Administration, the manufacture of 
rum and the raising of chickens and tomatoes by the Virgin Islands Company, 
and the operation of the Alaska and Panama Railroads What the ultimate 
effect of this vast superstructure of corporate and semi-corporate entities will be 
on American life [he continues], on wage earners and businessmen, on banking 
and agriculture, on the behavior of the trade cycle and the standard of living of 
the common man, it is impossible to foresee 

A more recent statement gives the number of these corporations as 
101 and estimates their assets at $29,600,000,000 

A very peculiar characteristic of these corporations is their tenuous 
or negligible responsibility to Congress, and legislation is now being con¬ 
sidered to remedy this defect The most staking of these governmental 
activities is the Tennessee Valley Authority Projected first as a means 
of utilizing the Muscle Shoals Dam on the Tennessee River, a relic of 
the First World War, for the production of agricultural nitrates, it has 
developed into a power-producing, flood-prevention, and navigation 
enterprise and more lately into a sort of social experiment It pays no 
Federal taxes and makes no accounting to the Controller General The 
great importance of this project lies not in its efficiency or inefficiency, 
which is difficult to determine, but in the fact that it is now proposed to 
organize several other river developments, notably the Missouri River 
Valley, in a similar manner More important still, the Federal govern¬ 
ment emerges from the Second World War owning a great variety of 
industrial property of an estimated value of over 16 billion dollars At 
this time (December, 1946) it is the avowed policy of the government to 
dispose of these properties as rapidly as possible to private enterprise 
There are those, however, who wish to see many of these properties 
operated by the government as a check on private enterprise The 
decisions in this problem may greatly influence our ideas of Federal 
ownership 

These illustrations are mentioned solely to indicate a definite trend 
toward governmental ownership that private ownership should recog¬ 
nize For there is a vast difference between governmental ownership of 
a limited number of state-wide or nation-wide utilities and governmental 
ownership of the majority of the national resources and productive facili¬ 
ties The arguments for and against such ownership are many and 
embrace a voluminous literature, but it may be noted that all the 
economic arguments directed against the great size of some existing 
private enterprises apply with much greater force to governmental o\\ ncr- 
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ship (Art 37) The costly and inefficient bureaucratic and political 
control of existing state and national functions may well serve as a 
measure of what must necessarily occur w ith any large degree of govern¬ 
mental ownership 

Nevertheless, these socializing doctrines have had and will continue 
to have a profound influence upon our ideas of ownership They have 
already resulted in governmental regulation that would have been con¬ 
sidered impossible a few years ago and, if then possible, would have 
been considered an infringement of peisonal liberty No one, whether 
interested in industry as an owner or as an employee, can afford not to 
study these tendencies carefully They come as a direct protest against 
the social differences resulting from the absolute separation of the worker 
from the tools of production and arc an effort to restore that lost owner¬ 
ship Governmental regulation even now prevails, how far we in this 
country may go in governmental ownership is a problem not of the next 
century, but of tomorrow 

It would appear that we need a redefinition of the functions of govern¬ 
ment in its relation to business if oui present economic system is to 
survive There is a vast difference between governmental regulation 
and governmental ownership The argument advanced by some that 
government-owned and -opeiated enterprises can establish i yardsticks” 
of performance and costs is not borne out by actual experiences With¬ 
out in any way questioning the wisdom and necessity of governmental 
ownership of such projects as are of national interest or are so large 
as to be beyond the finanual strength of a state or private corporation, 
it would appear that a limit should be placed upon the lapidly expand¬ 
ing bureaucratic control of industry that in the long run must com¬ 
pletely throttle the individual enterprise which has built up our efficient 
industries 
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CHAPTER VIII 


LOCATION, ARRANGEMENT, AND 
CONSTRUCTION OF INDUSTRIAL PLANTS 

PLANT LOCATION 

77 Industrial Engineering —The location and arrangement of indus¬ 
trial plants have not, in general, received attention commensurate with 
their economic value In small shops that supply local demands equip¬ 
ment and management are no doubt the most important factors in eco¬ 
nomic production, but as plants have increased in size and markets have 
become more widespread, the problems of transportation of both raw and 
finished material and the economic handling of material in process have 
become increasingly important Questions regarding power, labor, taxes, 
and many others that may be comparatively unimportant in the small 
local factory assume greater proportions when a large undertaking is 
planned 

The older and still common custom of having the manufacturing 
superintendent plan and build additions to the plant or even plan an 
entire new plant is no longer productive of best results m large under¬ 
takings The manufacturing expert may be a good judge of the neces¬ 
sary factory tools and appliances, but he is, in most instances, poorly 
informed regarding the latest economies in power-plant construction or 
electric lighting and similar correlated problems that have become 
specialties The location, construction, equipping, and operation of a 
large modern industrial plant may require the services of many specialized 
advisers, and the work of directing such experts is rapidly coming to be 
recognized as a business in itself and has been named industrial engineer¬ 
ing (see Art 89) 

78. Location of Plant —It is well known that industries of different 
kinds tend to concentrate in different parts of the country Thus, 
spuming, weaving, and shoemaking are among the great industries of 
Massachusetts and Rhode Island Connecticut has long been a leader 
in brass goods, and Pennsylvania in carpets On the other hand, industry 
may move from place to place In general, of course, industry will follow 
population Thus m this country the center of population has moved 
west steadily, being located m 1940 near Vincennes, Indiana The 
center of manufactures has followed somewhat in the rear If the great 
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war industries established on the Pacific Coast furnish the basis for 
permanent manufacturing plants, these centers will be moved consider¬ 
ably to the east It must not be assumed, however, ihat industrial 
markets necessarily follow population proportionally, as these are natu¬ 
rally affected by climate and other natural conditions In addition to 
this general movement, entire industries may leave one locality and move 
to another because of economic conditions Thus, the New England 
states are no longer preeminent in certain fields of manufacture that 
had their origin m that section, economic relations between raw material 
and markets having given some westerly and southern states such a 
manufacturing advantage as to cause, in some cases, an almost complete 
removal of the industry to other localities On the other hand, some 
of the older states have held firmly to manufacturing industries for which 
they possess no raw material, against all the competition of other states 
possessing not only raw material in abundance but equal, if not better, 
facilities for transporting the finished product to market The jewelry 
and silverware industry of Rhode Island and the brass industry of 
Connecticut are striking examples of this persistence The geographical 
trend of manufacturing is, therefore, an important factor in locating an 
industry and is worthy of careful consideration m locating a new plant 
or moving an old one 

The factors that govern the location of industries are obviously many 
and complex The Twelfth Census of the United States in a most 
illuminating article (see volume on Manufactures, page ccx) lists the 
following as the most important causes that govern plant location 

1 Nearness to materials 

2 Nearness to markets 

3 Water power 

4 A favorable climate 

5 A supply of labor 

6 Capital available for investment in manufactures 

7 The momentum of an early start 

The first two are, of course, fundamental Without material, manu¬ 
facturing is impossible, and without markets, it is useless They are, 
also, of pnme importance economically in localizing industry within a 
comparatively limited area Other things being equal, industry natu¬ 
rally locates near the market that it serves, smce it must necessarily be 
the result of either a demand from the market or an effort to create 
such a demand The location of the supply of raw material has usually, 
however, a modifying influence, and the result is often a compromise 
which is also affected greatly by the question of transportation Clearly, 
there is no economy in shipping bulky raw material great distances if the 
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larger part of it becomes waste in the process of manufacturing For 
this reason industries, such as papermaking, that depend on forest 
products are likely to be found near the forests Packing houses are 
placed near stock-raising centers, and pottery industries near clay beds 
On the other hand, wool grown m the western states can, perhaps, be 
more economically manufactured at present on the Atlantic seaboard 
In the case of copper products the ore is reduced near the mine, since its 
transportation for any great distance is, in general, prohibitive The 
ingot copper obtained in Montana, for instance, may be economically 
transported to Connecticut, manufactured into many kinds of products, 
and the small portion of these products used in Montana shipped back 
to that state for consumption It is also obvious that the influence of 
these two items, nearness to markets and nearness to raw materials, 
grows less as the cost of transportation is reduced If the transportation 
charges are small, then one or the other or both of the last two influences, 
labor and power, may be predominating factors, and both raw material 
and finished product may be economically transported considerable dis¬ 
tances to take advantage of the market Thus Australia exports vast 
amounts of raw wool, and Egypt exports much raw cotton It is a rare 
instance, however, when the influence of any one of these causes fixes 
definitely the geographical location of an industry Each case presents 
combinations of its own that must be carefully considered in making a 
decision As will be seen presently, these last two influences, labor and 
power, also affect the exact location of an industry within the somewhat 
wide geographical limits fixed by the above general considerations 

In the early days of manufacturing, the economic advantages of water 
power were considerable New England owes her manufacturing great¬ 
ness in no small measure to the manufacturing advantages obtained from 
her abundant waterfalls Cheap coal and fuel oil have given other 
localities an equal or greater advantage, temporarily, but these water 
powers and others in the country are sure to be of increasing strategic 
importance m the future, and western cities that owe their existence to 
great waterfalls have, therefore, a reasonable assurance of continued 
prosperity as the country develops around them The great water 
powers at Hoover Dam and the Grand Coulee Dam and other water 
powers of the northwestern section of the country have been of tremen¬ 
dous value in war work It is reasonable to suppose that the advantages 
of these great sources of power will be fully utilized in time of peace 
The effect of climate has also been much modified in many industries 
by artificial methods Thus the advantages of a moist climate in spin¬ 
ning, as enjoyed by Fall River and New Bedford, have been nullified by 
artificial methods whereby the temperature and humidity of weaving and 
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spinning floors are held to a uniformity impossible under natural condi¬ 
tions The effect of climate upon the producing power of men who must 
work out of doors is still an important feature On the Pacific Coast 
men can work practically all the year round at shipbuilding with great 
comfort and efficiency as compared with workers on the Atlantic seaboard 

The need of an adequate supply of labor is obvious, but a number of 
considerations such as the cost of living and the character of the labor 
available as to both skill and temperament should be taken into account 
Thus a silk mill may be located in or near a large town where heavy 
machinery is manufactured, in order to utilize the labor of women and 
girls who otherwise would not be employed, and manufacturing plants 
have been known to move to a new location in order to escape labor- 
union regulations 

As before noted, the economic conditions that lead to the establishing 
of an industry may change, especially in a new country like America If 
these economic changes are great enough, they may so influence industry 
as to make it migrate long distances On the other hand, industries 
often persist and prosper long after the economic balance is apparently 
greatly against their location Of the above-named influences that tend 
to give inertia to established industry, labor supply is, perhaps, the most 
important It takes time to build up an industrial community, and once 
built up it is not so easy to transport as is the machinery of the plant 
Skilled workmen will not, as a rule, leave their native environment with¬ 
out a considerable increase in wages, and even then they easily become 
discontented and return home if the surroundings are not congenial 
There is, therefore, a certain amount of inertia that attaches itself to 
industry when it has once been successful in a given place Many of the 
early manufacturing enterprises of New England were started in one 
place or another simply by chance circumstances The enterprise pros¬ 
pered, others grew up by imitation or as branches, specialization brought 
in subsidiary occupations, a large amount of local capital became inter¬ 
ested, the whole movement gathering an inertia that often more than 
compensated for lack of other economic advantages (see Art 18) If 
Samuel Slater had located in Philadelphia instead of Providence, the 
localization of textile manufacturing would have been very different 
It is through influences such as these that New England has stubbornly 
and successfully held the supremacy m certain lines of manufacturing, 
though the economic advantages leading to their establishment have in 
great measure passed to other states In a general way people are likely 
to feel confidence m an industry that is being started in a locality where 
similar ventures have been successful, and this adds to the momentum 
noted above 



126 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


It should be noted, therefore, that as any country develops indus¬ 
trially, as transportation becomes more effective and good labor supply 
more widespread, the intelligent location of manufacturing enterprises 
must be governed increasingly by strict economic considerations and less 
by mhented influences This can be more readily seen by considering 
the establishment of a new industry in which the inertia of age has not 
appeared 

79 The Economic Survey —It will appear from the foregoing that the 
location of an enterprise which is to serve a wide territory is not a simple 
matter It is obvious also that the cost of any commodity to a given con¬ 
sumer consists of three elements, namely, the cost of gathering the raw 
material at some point, the cost of fabricating it, and the cost of delivering 
the finished product to the customer The most advantageous location i* 
that at which the cost of gathering material and fabricating it plus the cost 
of distributing the finished product to the customers will be a minimum 
The point where manufacturing costs will be a minimum is not necessarily 
the point at which distribution costs will be the lowest, and therefore 
there are two distinct problems involved Thus it might be possible to 
produce cement at some point where fuel and suitable shale are very 
cheap, and the plant might not be able to compete with less well-situated 
plants much nearer the market The first step in such a problem there¬ 
fore is a market survey as described briefly in Art 62 This is necessary 
whether the product is already on the market or a market is being sought 
for a new product The location and extent of these possible markets 
upon a map of the territory covered give the basis of transportation and 
distributing costs from any given point 

In evaluating the most advantageous point for manufacturing, there 
are certain elements that can be computed Thus the cost of land, labor, 
materials, taxes, heat, light, and power are all items that can be deter¬ 
mined for any given location From any advantageous location so 
determined the costs of distribution can be computed and comparisons 
made between several locations Obviously this is not a problem which 
can be solved explicitly by formula but is rather one of “cut-and-dry ” 
method But no large plant that is expected to serve a wide territory 
should be located without such a survey This is particularly true where 
there are to be centralized fabrication and decentralized distribution of 
the finished product or decentralized assembling of product as conducted 
by the Ford Motor Company and in other lines of product suitable for 
“knockdown” transportation 

Such a study will give a sound basis for the primary consideration of 
plant location But m addition there may be many other considerations, 
involving judgment rather than mathematics, that must be dealt with 
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Thus the need of pure water as m some paper mills, the necessity of dis¬ 
posing of large amounts of waste, the problem of smoky chimneys, the 
attitude of neighboring communities, the attitude of local labor, the 
necessity of near-by banking facilities and a supply of capital may, one 
and all, be modifying factors that must be evaluated in considering the 
bare economic aspects of the case But it will be clear that an approach 
to the problem as outlined in the foregoing is much more likely to result 
in a wise selection than the haphazard methods formerly so much in use 

While the above considerations operate to locate industries within 
comparatively wide areas, some of them, in connection with other influ¬ 
ences, must also be considered in fixing the exact location of the plant 
within the given area Among the many considerations that may influ¬ 
ence the exact location the following may be noted 

1 Transportation facilities 

2 Initial building requirements and possibility of expansion 

3 Labor supply 

4 Dependence on other industries 

5 Financial considerations 

6 Relative value of community restrictions and aid 

7 Relative value of local markets 

A more coherent idea of the relative value of these several influences 
may be obtained by considering the relative merits of the three classes 
of location open to the prospective manufacturer, namely, city, country, 
or suburban 

Cities, being natural centers for trunk lines or water transportation, 
usually offer supenor advantages for obtaining raw materials and ship¬ 
ping finished goods An abundant labor supply is obtainable as com¬ 
pared with other localities If the plant is small and dependent on other 
industnes, as, for instance, repair shops or some closely articulated indus¬ 
try, the city offers supenor advantages when these other industries are 
present, as they usually are It is often easier to finance an undertaking 
in the city, cities offenng better fields for obtaining subscnptions to stock 
or obtaining special inducements to locate, such as exemption from taxes 
or even large cash bonuses to assist m starting the enterpnse If the 
plant is small and is supplying the local market alone, the city offers 
market advantages that would not be so important to a larger plant A 
plant located in a city enjoys municipal advantages such as good streets, 
sewers, gas, police protection, fire protection, etc 

As opposed to these advantages, the city location has the disadvantage 
that land is high priced, and it is very often difficult for large works to 
secure a site within a city where buildings exactly suited to the purpose 
desired can be erected without great expense, and if the city is a growing 
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one, the taxes in time make the location too expensive This is one of the 
reasons why many factories within recent years have been compelled to 
move to the country or the suburbs City restrictions regarding smoke 
and other municipal ordinances governing industry are questions that 
must be carefully considered Although labor may be abundant in the 
city, the cost of living and hence the wages paid are, in general, higher 
than in the country 

The advantages of a location in the country are not so numerous as 
those of the city, but they are often of paramount importance Thus, if 
water power is obtainable or if a supply of pure water is necessary, as in 
papermaking, a country site may be very desirable Land is cheap in the 
country, and hence the factory can be built to suit the exact needs of the 
industry and ample provision made for growth Taxes are low, and 
restrictive ordinances not likely to hamper the activity of the plant The 
larger the plant the less it is dependent on other industries, and hence the 
country site, in general, appeals to the large operator more than to a small 
one The local market is, likewise, likely to be of less interest to the 
large plant Undesirable neighbors can be more easily avoided in a 
country location, and the danger from fire and other hazards resulting 
from surrounding industries are also minimized 

On the other hand, the labor supply of the country is usually a trouble¬ 
some problem The city offers advantages and amusements to the work¬ 
ing classes that cannot be had in the country An effort is often made 
to offset these attractions by building model factory villages where 
employees may acquire homes on easy terms and enjoy the healthful life 
of the country The employer who engages in such an enterprise must, 
of course, expect to feel a greater responsibility toward his employees 
than he would in a city where the bond is much looser But such work 
as this is worth while, and no doubt the near future will see a great 
amount of decentralizing of industry from the thickly congested centers 
in favor of country locations Just as it is difficult to induce labor to 
leave the cities, so it is difficult to attract them aw r ay from good country 
industries if the conditions of life are made attractive, and labor troubles 
are likely to be less in a country location than m a congested city 

The suburbs of many cities offer a compromise between the uty and 
the country and possess many of the benefits of both Land can be 
obtained at a price far below that for city property, and bus lines and 
automobiles have made living in the suburbs cheaper than in the city 
and yet made it possible for the suburban dweller to take advantage 
of the attractions of the city An examination of any of our large cities 
wall show an immense amount of manufacturing in the suburbs, this 
location being particularly advantageous for fair-sized plants 
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From the above it will appear that the city location, m general, offers 
greatest attractions to the small plant, the suburbs are best adapted to 
fair-sized plants, and the country offers by far the greatest attraction and 
fewest disadvantages to the very large plant, provided an adequate sup¬ 
ply of labor can be obtained 

The truth of these observations is borne out by the large number of 
industrial plants of moderate size that have moved, in recent years, to 
suburban locations and the increasing tendency for very large enter¬ 
prises to seek advantageous locations in the country and there build up 
industrial villages or even fair-sized towns that will provide the living con¬ 
ditions necessary to make the workers contented Further reference to 
the problem of establishing such industrial centers is made in Chap XXV 

It is not possible to formulate the requirements of factory locations 
as regards levelness of the land, character of the soil, etc , since some of 
these vary widely with the needs of the industry Some industries, such 
as ore-concentrating plants, require a steep hillside in order to utilize 
gravity Other plants must have a flat plot of ground One of the most 
successful plants that the writer knows of is built on solid rock at a con¬ 
siderable expense for excavating, another, equally successful, stands on 
made ground covering a veritable bog If all the other economic features 
of the site are satisfactory, these conditions are, in most cases, not so 
important unless the cost of preparing the site is excessive Large cities 
have been built on very poor soil simply because of the strategic impor¬ 
tance of the spot or from the accident of original location Care should 
be exercised, however, that the factory site chosen is well protected from 
such occasional accidents as floods One of the largest manufacturing 
companies m this country has lost large sums of money by occasional 
inundation and has spent large sums in making its site safe against 
periodic occurrence of such disasters, the plant having grown so large that 
it would be too expensive to move elsewhere 

The foregoing has considered the industrial plant as a single self- 
contained unit In recent years, however, there has been a marked 
tendency in certain large industries to decentralize their activities, some¬ 
times placing subsidiary plants at a considerable distance from the 
parent plant These subsidiary plants may be related to the parent 
plant by one of two principles In the first plan the subsidiary plant 
furnishes parts or subassemblies to the parent plant, where final assembly 
is made of the finished product That is to say they are fully integrated 
(Art 35) In the Second World War this device was widely used by 
large prime contractors making war supplies, thus enabling many small 
independent plants to take an important part in war work In the 
second plan each subsidiary plant manufacturers a complete product, 
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Thus one plant may produce refrigerators, another radios, another 
vacuum cleaners, and so on Such an arrangement is a form of hori¬ 
zontal combination (Art 34) 

The reasons for decentralization are obvious As has been noted in 
Art 53 there are manifest disadvantages that accompany increase in size 
of plant which decentralization helps to hold m check Dispersed sub¬ 
sidiary plants may be very helpful in problems related to material 
supplies, labor, and distribution of product 

PLANT ARRANGEMENT 

80. Classification of Industries —Any intelligent discussion of plant 
organization or equipment must necessarily be based upon an under¬ 
standing of certain characteristics that industry has developed in its 
progress from handicraft to some of its more modern forms Some of 
these characteristics will now be briefly discussed 

Manufacturing industries are, broadly speaking, of two general classes, 
namely, continuous and intermittent. In a continuous process the mate¬ 
rial flows consecutively through a series of machines or processes that 
operate as a unit, the amount of material flowing through any set of 
machines or process being a constant at any time A continuous process 
may be either analytical or synthetical ; that is, it may take some natural 
product and separate it into component parts or change its general form, 
as, for instance, the industries built on salt products, ore, oil and sugar 
refineries, saw mills, etc Or it may take a few natural products and 
passing them through fixed processes build them up into some other form, 
as may be seen in paint works and wall-paper factories In general, such 
industries deal only with a few raw materials, these passing in at one end 
of the factory and flovnng, so to speak, through a number of fixed processes 
and passing out at the other end in the form of a limited number of 
finished products and by-products Chemical plants and automobile 
factones are generally of this continuous type The organization that 
the personnel of such a plant will most naturally take will depend on 
the character of the industry but will, m general, be comparatively 
simple 

Intermittent or interrupted-process industries, on the other hand, may 
take many kinds of raw material, carry them to any desned stage of com¬ 
pletion, store the finished or semifinished parts if necessary, and assemble 
the various kinds of finished products as the market requires This 
finished product may cover a wide range, both as to relative size and 
character Shipbuilding plants, agricultural-implement works, and 
plants manufacturing electrical machinery are excellent examples of 
interrupted industries which form by far the larger part of organized 
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industry The above classification is, of couise, not clearly defined, in 
fact, these types of industry represent extreme cases rather than distinct 
classes The natural tendency toward specialization tends constantly 
to limit the range of intermittent processes, and this, in any extreme case, 
might reduce a factory of the intermittent type to one of the continuous 
type Thus in many plants such as those building machine tools the 
work is passed through the shop in large lots periodically, thus obtaining 
some of the advantages of quantity production A large number of 
machine frames or a large number of machine spindles may thus be made 
on the same shop order and stored in a finished-stores department 
pending the needs of the assembly department In some such factories 
assembly is conducted by drawing entirely upon finished stores and not 
directly upon the machining departments This method of production 
is sometimes called the lot-repetitive method, and obviously, if the lot 
orders are repeated in rapid fiequency, continuous production results 
Many plants have continuous, lot-repetitive, and other processes of 
markedly intermittent character all going on at the same time Plants 
of tins kind are naturally very complex in character as compared with 
the continuous type both as to equipment and as to management 

During the First World War the term “single-purpose plant” was 
much used to designate a plant that produced one product only as against 
what may be termed “multipurpose” plants winch produce a variety of 
goods A single-purpose plant naturally tends to be of the continuous 
type, whereas a multipurpose plant may have varying characteristics 

81 Flow of Material —It will be obvious that the greatest economy 
in transporting the material through the plant and fabiicatmg it will 
result when the several machines, departments, and buildings are so 
arranged with reference to each other that the material is moved along 
wuth a minimum amount of traveling and handling so that the factory 
works smoothly as a whole The conception of the entire factory as a 
machine through which material is to flow is a very helpful one There 
are many existing factories where a careful analysis and rearrangement 
of the plant along the lines suggested would work wonders Old factories 
that have grown up from small beginnings are very likely to be organized 
too much according to personality Although personality is valuable in 
itself, it is not sufficient A chief engineer may be exceedingly able, but 
he cannot produce power economically unless his machinery is of the 
right kind and properly arranged, and the same idea applies equally 
well to manufacturing 

The ideal sequence or flow is usually obtained in some continuous 
processes, the building following the sequences naturally or the two being 
mutually adapted to each other This is well illustrated m Fig 6, which 
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shows the cross section of a stamp mill for working gold- and silver-bear¬ 
ing ores, built on a hillside in order to use the force of gravity in carrying 
the ore through the processes The building is made to conform closely 
to the needs of the process, not only as to housing the machinery but as to 
supporting the shafting, etc The building is, in fact, one element in a 
large machine The ore is delivered from cars to the bin A } passing 
thence through the rough-crushing rolls B to the bin C From this bin 
it passes through the stamps D Water is added during this stamping 
process, and the finely divided product consequently runs easily down to 



Fia 6 —Continuous-process stamp mill 

the concentrators E where the lighter particles of rock are removed, the 
ore passing on to the tanks F From here the ore passes into the grinding 
pans G , where it is still further reduced in fineness in contact with mer¬ 
cury, the latter amalgamating with the free gold 1 and silver and forming 
an amalgam that is separated from the waste rock by gravity action in the 
settling and cleanup pans H and I The mercury is distilled from the 
amalgam in a retort placed in an adjoining building, not shown, and 
the remaimng bullion is cast into mgots 

It is obvious that no such sequence or adaptation of building can be 
secured in the average case of intermittent production, many compromises 
usually being necessary The general principle, however, should be 
1 Some of the free gold ia caught by amalgam-covered plates at the stamp 
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applied as far as possible, particularly if a well-developed planning and 
routing department (Chap XII) is proposed This is true, not only of 
factories housed entirely in one building, but also of large plants occupy¬ 
ing many buildings, with the added consideration of proper yard room 
and perhaps railroad connections One application of this general 
principle is shown suggestively in Fig 7, which may represent any 
machine works making a line of product, such as steam engines, in many 
sizes, large and small, and of several varieties Here the material comes 
in at A, and the finished product goes out at B, the general movement 



Fia 8 —Plant of United States Steel Corporation at Gary, Ind 


being from right to left and motion in the reverse direction occurring 
only where storage is necessary, though e\en this can sometimes be 
obviated or minimized In addition to the standard railroad connections 
shown, the plant would be equipped with an industrial railway for interna! 
transportation and, of course, with cranes and other handling devices 
As plants grow in size, these principles may be of increasing impor¬ 
tance, particulaily if the work approximates a continuous process Thus, 
in the Gary plant of the United States Steel Corporation (Fig 8), the 
flow of material is from right to left, the general trend of the flow being 
shown by the railway connections over which the material is transported 
Ore is unloaded from steamers in the basin at the right, passes to the blast 
furnaces and thence to the open-hearth furnaces where it is converted 
into steel ingots If these ingots are to be made into steel rails, they are 
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stored m the soaking pits where they may be kept hot until needed 
From the soaking pits the ingots are taken to the rail mill where they are 
worked continuously with one heating into finished rails In addition to 
this effort to secure an approximation to continuous flow through the 




Fio 9—Flow chait 


plant, considerable thought was bestowed upon securing rapid transporta¬ 
tion It will be noted that the open-hearth furnaces are set at an angle 
with the blast furnace and finishing mills in order to obtain an arrange¬ 
ment of tracks over which material can be transported at a high rate of 
speed 1 In most mass-production plants such as automobile, steel, and 
1 Figure 8 shows the original plan of this plant and is used in preference to later 
plans for this reason 
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chemical works, a close approximation to continuous flow is often secured 
In other large plants, on the other hand, these principles cannot be applied 
to the plant as a whole Thus, the works of the General Electric Com¬ 
pany at Schenectady (see Frontis piece 2) manufacture such a variety of 
goods, in so many sizes, that flow of material through the plant as a whole 
is out of the question In this plant the buildings are placed, for the most 
part, at nght angles to a central avenue, and transportation between shops 
is effected by a very complete system of electrically operated cars If a 
part is to be moved at all on a car it makes little difference whether the 
destination is m one shop or another, once it is placed on the car In 
the design of new factories and in rearranging old plants it is often helpful 
to make a flow chart 1 indicating the departments and the flow of work 
Figures 6, 7, and 8 illustrate flow in one plane If the building or build¬ 
ings are multistoned, an isometric drawing as shown in Fig 9 is very 
helpful Here, for simplicity, a single part is carried upward from stores 
and passed through the several designated operations, arriving finally in 
finished stores Obviously this procedure can be used for planning new 
productive sequences or for simplifying existing conditions 

82. Provision for Extensions —If the plant under consideration is a 
new one, care should be taken to provide ample facilities for additions 
and extensions in such a manner that the equipment may be kept bal¬ 
anced without serious rearrangement Thus, in Fig 7, extensions, 2 
such as are shown by the dotted lines, can be made without changing 
the original plan of the works An ideal building plan is one built on 
some 11 unit” system, like a sectional bookcase, so that additional units 
can be added at any time without disturbing the manufacturing system 
and organization A little forehanded planning of this kind will often 
save large sums when additions or extensions are necessary 

Industrial needs vary so widely that it is not possible to lay down 
fixed rules for the design of a plant that will provide for indefinite exten¬ 
sions without changing existing arrangements Factory buildings natu¬ 
rally take the form of long and comparatively narrow rectangles This 
comes partly from the undesirability of wide roof spans, partly from the 
desirability of securing good natural lighting, and partly because this 
form of building often lends itself readily to a flow of work Factories 
are therefore for the most part made up of combinations of long rec¬ 
tangular or I-shaped buildings connected or unconnected with each other, 
depending upon the functions to be performed If the buildings are 

1 For examples of flow charts see “Production Handbook,” p 784 

* The original works of the AUis-Chalmers Company, at Milwaukee, were laid 
out on a plan similar to Fig 7 Provision was made for the plant to grow at right 
angles to the direction of the flow of work 
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multistoned, the long rectangular proportions are usually carried to the 
top of the structure, but if they are single-stoned and can therefore be 
lighted from the roof, the rectangles may be placed closely side by side or 
in any combination that may be desirable The problem of plant layout 
therefore is largely one of arranging departments and buildings so as to 
obtain the most advantageous passage of the material and at the same 
time provide for future growth Considering any single combination of 
rectangles, Mr Henry T Noyes, who has written very clearly upon this 
subject, states 

The types of buildings possible in selecting an arrangement to meet given 
conditions are represented by the letters LTUGHFE In all of these types of 
buildings, materials and parts in process of construction may travel in two or 
more directions without reentrant lines on their way toward final assembly 
Moreover, different lines of goods can be made m the same wings without inter¬ 
ference and brought to a common point for storage and shipment 

It should be noted that all of these forms are made up of rectangular or 
I sections and that some are limiting forms or modifications of others, 
as for instance LI and E The plant shown in Fig 7 consists of I and 
E sections, that shown in Fig 8 is made up largely of I sections As 
has been stated, no fixed rules can be laid down for providing for future 
growth in any of these plans, but there is one idea that is often very 
helpful Extensions are most conveniently made at right angles to the 
direction of flow of work Thus, in Fig 6, the only way of increasing the 
capacity of the plant is to parallel it with another set of machinery, 
which clearly is growth in a lateral direction to the flow In Fig 7 the 
same principle is applied, and in Fig 8 it is obvious that the same general 
plan must be followed unless the capacity of the units is increased by 
rebuilding In many factories the question of light is of great importance, 
and this necessarily affects the form of the buildings Generally speak¬ 
ing, the long sides of such factories face north and south, north light being 
particularly advantageous for drafting and fine tool work 

83 Adaptation of Building—-The degree to which it is possible to 
adapt a building to the exact needs of an industry will depend upon the 
character of the industry, the desirability of adapting a building to con¬ 
form closely to the needs of any given line of work will depend upon the 
probable permanency of the industry Most enterprises that start in a 
small way begin work in rented quarters Owners of such buildings 
naturally build them to suit average conditions of manufacture and are 
usually averse to making changes that destroy their flexibility Anyone 
acquainted with urban manufacturing has seen many efforts, by manu¬ 
facturers who have acquired such properties, to remodel them to suit 
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their needs more closely, and it is common experience that when a manu¬ 
facturer builds a new plant to replace his old one, he naturally makes a 
strong effort to adapt the new plant closely to the needs of his busi¬ 
ness It is coming to be more fully realized that the factory is not 
simply a building to house machinery but is an integral part of the 
manufacturing equipment and may exert a great influence upon eco¬ 
nomical production 

Buildings are more easily adapted to fit the needs of continuous proc¬ 
esses than to those of any other This is well illustrated in ore concen¬ 
trators, where the building usually conforms closely to the requirements of 
the machinery that it encloses Sugar refineries, flour mills, steel-rail 
mills, and packing houses are examples of continuous industnes where 
buildings often are closely adapted to the needs of the industry and may 
often be so closely adapted as to be useless for any other purpose At the 
other extreme are many industnes that consist principally of assembling 
operations, little machinery being employed and that of small size, the 
entire business consisting of small, self-contained production centers 
Floor space is the principal requirement, and within limits, the building 
may be of any shape In some of these industries the density of the 
workers is almost the only limiting factor, so much so that legal restric¬ 
tions are in force in many states to regulate the congestion possible in 
these callings Between these extremes come all manner of manufactur¬ 
ing processes, each presenting a different combination of needs The 
possibility and desirability of adapting the building to suit these needs 
cannot, in general, be formulated, the best solution usually being a com¬ 
promise that cannot be arrived at without intimate knowledge of the manu¬ 
facturing problems presented and the financial condition of the owner 

84 Building Construction —The machinery that is selected and its 
arrangement will determine the characteristics of the building as to size, 
strength, and general structure Expenence has reduced the types of 
factory buildings to a comparatively small number It is evident, how¬ 
ever, that buildings of any one type will vary greatly, depending on 
the character of work that they house and the financial condition of 
the builder Not even approximate rules can be laid down as to what the 
structural characteristics of a building must be in order best to solve the 
problem in hand The design of factory structures has become the work 
of specialists, and one of these should be consulted m any large under¬ 
taking There are, however, certain general considerations that should 
be kept in mind in designing any factory building, aside from the con¬ 
sideration of strength and stiffness against vibrations, namely, 

1 Fire protection 

2 Good lighting, heating, and ventilating 
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3 Sanitary conveniences for employees 

4 Appearance 

Volumes could be, and are, written on each of these items, but the 
briefest mention must here suffice It is unnecessary to urge the need of a 
careful consideration of the danger of fire in planning any building, and of 
considering the danger of a conflagration spreading from one building to 
another The modem tendency is toward fireproof structures of steel or 
concrete or combinations of these materials, though good results may be 
obtained by the slow-burning timber construction so common in New 
England mills Too much care cannot be bestowed upon fire-fighting 
appliances, such as sprinkler systems, and most of the large manufactur¬ 
ing plants not only have elaborate systems of this kind but keep a com¬ 
pletely equipped fire engine and well-drilled fire companies 

It is impossible to overestimate the value of abundant light, heat, and 
ventilation These things were looked on only too often in former days 
as luxuries, and the cold, dark, ill-smelling shops so common a few years 
ago were, in most cases, mistaken efforts in economy It is true that 
modern building construction has made the lighting of factories a com¬ 
paratively easy matter, but builders should keep in mind that light, heat, 
and ventilation pay dividends Great care was taken in times past 
that clerks on small salaries were comfortably housed, and they would 
not have been expected to do good work unless so cared for, but high- 
priced mechanics were only too often expected to produce good results 
in spite of all sorts of physical discomfort and inconvenience There 
is no difference between the psychology of the office and that of the 
shop Workmen can, naturally, produce more and better work in well- 
warmed, well-lighted, and well-ventilated rooms, and this is in no small 
measure due to an improved mental outlook that necessarily goes with 
improved physical surroundings In the case of grinding, buffing, and 
similar occupations many states have passed stringent laws making proper 
ventilation of such machinery compulsory 

The question of sanitary conveniences for workmen, facilities for 
washing and changing their clothes, and similar features of the care of 
employees other than those mentioned above will be fully discussed in 
Chap XXV in connection with the subject of welfare work They will 
not, therefore, be elaborated at this point 

In planning new buildings or making extensions to old ones it is quite 
common practice to calculate the new floor space by reference to other 
plants of the same kind The floor area per ton of output, the floor area 
per employee, or the floor area per dollar of output is often taken as the 
standard for determining new floor area Clearly, such standards should 
be used with care, especially if they are taken from plants of which the 




Plate XX—Factory of the Bendix-W e&tinghouse Automotive Air Brake Co at Elyria, Ohio 
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designing engineer has little or no knowledge Such data are very 
valuable if their source and limitations are known, but in all cases they 
should be used with caution Conditions vary greatly in different plants 
making the same article The degree of integration may be vastly differ¬ 
ent, the equipment either more antique or more modern New tools, 
new methods, and new pay systems may make useless any calculations 
based on old performances It is much safer, usually, to base all such 
computations of output on the actual capacities of machinery and proc¬ 
esses to be installed, adapting the building to suit their arrangement 
as far as desirable 

There is a growing sentiment that factory buildings should present as 
good an appearance as possible It is true that architectural beauty is 
difficult to attain in many industrial structures, but many factory build¬ 
ings are most unnecessarily ugly Just as a well-designed machine is 
pleasing to look at, so a well-designed factory building may be equally 
pleasing and at a small additional expense It is to be hoped that decen¬ 
tralization of industry from the large cities may result in more model 
industrial villages and that the old factory town with its pnsonlike 
factory buildings and bleak and barren-looking tenements will soon be 
forever a thing of the past Plate IX shows the modern plant of the 
Bendix-Westinghouse Automotive Airbrake Company at Elyria, Ohio It 
is air-conditioned and lighted by fluorescent lamps and has a modern 
cafeteria, etc 

SELECTION AND ARRANGEMENT OF EQUIPMENT 

85 Analysis of the Product —Assuming that the market survey 
(Art G2) has indicated the volume of trade that may be expected, the 
product can be analyzed and the equipment selected It will be evident 
that the analysis of the product will piosent widely varying aspects 
depending upon the work to be done In equipping an intermittent 
industry such as a shipyard, for instance, heavy tools like sheanng and 
punching machinery would be selected for capacity and adaptability 
rather than for rapid cutting speed, since their operation is quite inter¬ 
mittent and capacity highly essential The selection of a huge boring 
mill for a shop producing a wide variety of product would also be based 
upon the maximum size of parts to be machined, its power, and adapta¬ 
bility to the range of work required of it The selection of the number of 
such tools m each case will not be based upon a calculated production but 
rather upon mature judgment and a knowledge of the needs of such 
plants as illustrated by existing enterprises 

In a simple continuous process fabricating a single commodity, as 
illustrated in Fig 6, the character and sequence of the machinery are fixed 
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by the necessities of the case, and the capacity of the entire installation 
is fixed by the minimum capacity of any given machine or set of machines 
in the senes In such a case, therefore, the capacity of each unit must be 
carefully calculated if efficient results are to be attained Even where 
the productive processes are not continuous, it is often advisable to com¬ 
pute carefully the capacity of all equipment 

Usually the measurement of the productive capacity of the machinery 
needed can be supplied by the manufacturer of the equipment Thus 
the capacity of weaving and spinning machinery, of automatic machinery 
in general, and of metalworking machinery can be obtained from the 
builders If, however, it be necessary to make detailed computations for 
the capacity of metalwoi king machinery, accurate information as to the 
most economical speeds, feeds, and depth of cut is available The 
methods for acquiring this information are fully discussed in Chap XIII, 
and Fig 28 shows an instruction card whereon the details of a machining 
operation aie predicted in advance of the actual work Computations of 
this kind may be compared ivith the known capacity of the equipment 
to be selected and the minimum number of machines thus determined 
This minimum must, of course, be modified by practical considerations 
such as allowance for breakdowns, time lost in setting up the machines, 
etc 

In continuous processes complete information of this character is 
comparatively easy to obtain, since the capacity of each machine or sot < f 
machines devoted to any part of the work must bear a definite relation to 
other machines or gioups of machines or the other factors of the piocess, 
and the nature of the piocess usually dictates the natural sequence of 
operations, or suggests such handling or conveying devices as may be 
needed to keep the process continuous In the other extreme cases, w here 
assembling is the predominating factor, the problem is still easier in some 
lespects, since here sequence is not a factor and the production units are 
small But the computation of the output of each worker may be diffi¬ 
cult unless data bearing upon this point are available In intermittent 
manufacturing, however, this problem is often most difficult and deserves 
more consideration than is usually accorded to it, not only in securing a 
balanced equipment but also to obtain any approach to a flow of material 
through the plant with a minimum of transportation expense Obvi¬ 
ously, here, also, no definite rules or methods can be evolved for solving 
such problems, but there are certain general principles that apply to all 
plants and may be worth noting 

86 Machining Time and Handling Time. —As explained more in 
detail m Chap XIII, the time expended in fabricating material is divisible 
generally into machine time and handling time. Great stress is usually 
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laid upon the first and not enough usually upon the second, which may 
constitute a large part of the entire time spent Furthermore, matenal 
in transit through the shop is crystallized capital which should, therefore, 
be kept at a minimum and as active as possible For these reasons, 
matenal should not be permitted to accumulate around machine centers 
more than is necessary for continuous production, and adequate provision 
should be made m the design of the plant to transport all material from 
production center to production center cheaply and quickly The growth 
of large continuous and semicontmuous plants involving the handling of 
much matenal has given an incentive to the development of matenal- 
handling machinery. This apparatus is made m a great variety of forms 
and for many purposes by specialists Materials handling is a prime 
consideration in designing new plants, and many existing plants can be 
improved by the installation of modern equipment of this kind (see also 
“Production Handbook/’ page 935) 

87 Departmentalization —There are two general principles by which 
machinery and apparatus may be grouped, namely the processes to be 
performed or the character of the product The principal reason for 
grouping machines according to the process to be performed is the fact 
that machines of different size and for different purposes require different 
surroundings m the way of housing, transportation service, light, heat, 
power, etc Furtheimore, division of equipment by functions permits 
of specialized superintendence, which is highly important Thus, in a 
textile plant, all weaving would be done in one room which has been spe¬ 
cially built and air-conditioned for that purpose, all spinning would be 
performed in another specially equipped room, and so on In a machine- 
building plant such as indicated by Fig 7, the pattern shop, foundry, 
and machine shops are located m separate buildings Furthermore, 
within these buildings, again, subdivision of function according to size 
will be noted, namely light and heavy foundry work, light and heavy 
machine work, and light and heavy assembly, etc Thus, all lathes up 
to 24-inch swing might be grouped m one department, all small drilling 
machines in another, all automatic and semiautomatic lathes in another, 
and so on In the majority of industries classification of equipment m 
this manner is sufficient Such an arrangement is not uncommon where 
manufacturing is conducted by the lot-repetitive method and where the 
assembly floor is fed from the finished-parts storeroom The principal 
advantage of this form of arrangement is that it requires a minimum 
number of machines for a given output, since under it the possibility of 
keeping all machines in constant operation is at a maximum As before 
noted, the superintendence, being specialized, is likely to be more efficient 
The pnncipal disadvantage of this method is that the work cannot be 
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made to flow through a plant thus arranged as easily as in the other 
arrangement, the path of travel is longer and hence more costly 

In the second form of arrangement, each department is equipped with 
a complete set of tools and equipment necessary for the manufacture of a 
single product or a number of closely related products The advantage 
of such an arrangement is that it eliminates time and labor in moving 
material and permits it to flow more nearly in straight lines from stores 
to finished product In general also less material will be in production 
at any time than in the other arrangement, and in very large plants this 
may result in a considerable decrease in the material inventory 

The principal disadvantage is that unless the flow of work is fairly 
constant, the idle machine time is excessive The principle is much used 
in automobile production and in other plants where quantity warrants its 
application 

It is not always advisable, however, to make a rigid application of 
either of these principles, and many departments devoted primarily to 
one kind of work may often need a few tools of another kind for emer¬ 
gencies and to save time Thus an assembly flooi may need a few 
drilling machines or lathes near by where quick (Directions or adjust¬ 
ments may be made But in refined continuous manufacturing this 
form of grouping has been earned out to perfec turn not only in the 
production of parts but especially m the assembly of mu h pioducts as 
automobiles, refrigerators, etc In intermittent manufacturing, com¬ 
promises between those two methods m ly have to be made, and a 
careful consideration of the selective merits of the two systems will often 
save money in equipment costs and greatly facilitate production 

The term straiqht-hne production , so much used in connection with 
departments where the machines are arranged according to product, 
should not be taken too seriously It is true that urnlei old methods of 
driving machines from line shafts they naturally were arranged in straight 
lines This made a very orderly looking layout, and partly because of 
this the practice has continued even when it is not an efficient plan The 
introduction of the individual electric motor drive, however, has elimi¬ 
nated the necessity of rigid conformity to straight Imes and has left the 
plant engineer free to arrange the machinery in the most efficient manner 
he can devise A careful study of line arrangement will often show that 
another arrangement will save floor space, shorten the travel of the mate¬ 
rial, increase production, and lower costs by using labor more efficiently 
Figure 10 (m two parts) shows an actual line layout for machining parts 
weighing 16 pounds 1 The machines corresponding to the numbers on 
the diagram are as follows 

‘See Van Poppelen, F f, “Motion Studv and Plant Layout," Factory and 
Industrial Management, December, l‘>3l 
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1 B & S milling machine 

19 

Whitney hand mill 

2 Centermg machine 

20 

Taft-Pierce thread miller 

3A Model R lo-swing lathe 

21 

Lees Bradner thread miller 

3B Model R lo-swing lathe 

22 

Lees Bradner thread miller 

4A Lo-swing lathe 

23 

Bryant grinder 

4B Lo-swing lathe 

24 

Bryant grinder 

5 Norton grinder 

25 

Norton grinder 

6 48-in hydromatic miller 

26 

Norton grinder 

7 Cincinnati miller 

27 

Rockford Rigidmill 

8 50-H Baker drill press 

28 

Taft-Pierce thread miller 

9 50-H Baker drill press 

29 

Ave> drill press 

10 48-m hydromatic miller 

30 

2-spindle Edlund drill press 

11 48-in hydromatic miller 

31 

Snaggmg grinder 

12 Baker drill press 

32 

Wet grmder 

13 24-in Cincinnati drill press 

33 

Bench 

14 Edlund drill press 

34 

Bench 

15 No 2 Cincinnati miller 


T = hand truck 

16 Single-spindle drill press 

17 Whitney hand mill 

18 Whitney hand mill 


C = chute 



Fia 10—Original machine arrangement 


The workmen are indicated by the heavy crosses, and parts were 
moved from place to place on hand trucks marked T on the diagram 
The total distance traversed by each part was 200 feet Figure 11 shows 
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practically the same set of machines 1 rearranged after careful study of 
the operations and measurement of the tune of each detailed operation 
The machines are set closer together so that all hand trucking is elimi¬ 
nated by the use of inclined chutes from machine to machine The 
number of men is reduced from 27 to 16, since in the new arrangement 
more machines can be operated by each man Floor space has been 
reduced 40 per cent, and the total number of parts passing through the 
setup at any one time is substantially reduced, owing to the elimination 
of storage transfer boxes 

Care should be used to avoid overdoing consolidation of this kind, 
thus making it so congested as to be either dangerous or overconhning to 
the workers, as would appear to be the case with the workmen at 3A, 
3/?, and 4.4 Men do not do their best when their freedom is too closely 



l'iu 11 —Modified arrangement of lig 10 


restricted The general appearance of the layout in Fig 11 is not so 
pleasing as that in Fig 10, and such groups should be sunounded by 
aisles of liberal width, partly for convenience in transfei ring rnateiial to 
and from it and partly to relieve the appearance of overcongestion 

In any manufacturing operation there are three factois, namely, the 
workj the tool, and the workman , any one of which or any combination of 
which may be fixed or may move In the usual case the tool and the 
workman remain in one place and the work progresses But economy 
in production may dictate otherwise Thus, a large boring mill and the 
man who operates it are naturally stationary, the work progicssing to it 
and moving while it is being machined But in some forms of heavy 
machine work it is quite common to fasten the w ork to a large iron flooi 
plate and operate upon it with portable milling, planing, and boring 
machines In this case the work is >tationary but tool and worker move 
from place to place Again in riveting steel ships and steel buildings the 
work is stationary while the workman and the tool, whuh may be a 

figure 11 iruhides some machines not m Fig 10 and vice versa The list 
enumerates all machines m both 
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heavy device, move about In inspecting the work of machine floors it is 
obvious that if the parts are small and numerous, it will be economical to 
let them flow past stationary inspectors, whereas if the parts are large and 
scattered, economy would dictate that the inspector and his instruments 
should move progressively to the work In assembling a single large 
engine it is economical to gather all the parts at one place and have a 
group of skilled assemblymen do the work, moving around as occasion 
requires But in assembling automobile engines the work usually moves 
progressively past fixed stations , the worker at each station adding some 
one part while the work is temporarily stationary In the final assembly 
of the automobile the work moves constantly on a carrier while the 
workers move back and forth over a limited distance carrying their tools 
with them No general principle can be laid down for selecting the most 
economical combination, but obviously the idea is of vide application and 
should be carefully considered in all shop planning 

When the equipment of each department has been selected, with the 
above considerations in mind, the internal arrangement of each depart¬ 
ment can be completed tentatively, at least, due consideration being given 
to transportation, storage, power, etc The floor space so determined 
can be compared with similar departments if such data aie obtainable 
A convenient method of arranging manufacturing equipment is to cut 
out small cardboard patterns of the floor space required for each machine 
to some convenient scale These can be moved around at will until a 
satisfactory arrangement is secured (see Fig 10) A more elaborate 
method is to use scale models of the apparatus (about inch to the 
foot), thus giving a three-dimensional view of the anangement of the 
equipment 

88 Arrangement of Departments —In addition to the production 
departments, an analysis should be made of the administrative and service 
departments such as stock, stores, engineering department, offices, etc , 
and careful determination made of the foim and size of the floor space 
required for each An inventory should be made of the personnel in 
order to provide proper space for toilets, rest rooms, lunch rooms, and 
whatever else may be (onsidered necessary for the comfort and care of the 
working force Consideration must also be given to the question of 
power, for if it is to be generated at the plant, the location of the power 
house is an important one as regards the unloading of coal and the disposal 
of ashes Finally, a list should be made of all of the departments and 
activities to be provided for in the fully assembled plant 

This list should now be analyzed and the general features of each 
department noted before assembling these departments into a general 
plan It mav be possible to assemble them so as to obtain a free flow of 
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material and still have an inefficient plant Departments, however 
efficient in themselves, are not always congenial Thus the designing 
room should not be placed near a dirty forge shop or a noisy boiler shop 
Grinding and polishing departments should not be near a floor filled with 
fine machine tools Heavy machinery should not be placed on upper 
floors where its vibration would disturb toolmakers using precision 
machinery, and so on Perhaps some of the operations should be housed 
in independent buildings, even though that will mcreise the tia\ el of the 
product With these consultations in mind the most suitable type ot 
buildings can be determined upon, and the several departments arranged 
as in Figs C, 7, and 8 so as to provide for flow through the combined 
floors For this purpose a flow chart is sometimes constructed This 
consists essentially of an outline drawing showing the several depart¬ 
ments in their relation to each other, with the path of the product marked 
by continuous lines through the system If the budding or buildings are 
multistory, the flow chut can be made m perspective (Fig 9) to great 
advantage In some instances rough model buildings are constructed 
so as to show the true relations among departments 

It will be obvious that plant arrangement must usually be an empirical 
proceeding and that eac h pi int is a different problem Theie is, however, 
a considerable literature on the problem which may be consulted, and 
there are a few suggestions that may be helpful to the beginner Thus, 
having the receiving and shipping facilities constantly in mind one may 
proceed as follows 

1 Begin with the assembly floor and work backward making the 
subassemblies tributary to it 

2 Arrange the machine floois so that their product can flow con¬ 
veniently to the subassemblies 

3 Heavy material should move over the shortest path In general, 
heavy castings and similar material that do not pass through stores can 
be received and stored at any convenient place (see Fig 7) 

4 Locate general-service departments such as finished-parts stores, 
toolroom, toilets, as centrally as possible so as to minimize travel on the 
part of the workman Sometimes branch stores and toolrooms a»*e 
essential 

5 Check flow of material through the plant by means of a flow chart, 
and plan transportation facilities accordingly The problem of safety for 
employees should also receive careful consideration 

6 Modify and rearrange until the best solution is found that will fit 
the land available and also shipping and receiving facilities This work 
may involve a large amount of labor and thought Comparison with 
existing plants is sometimes helpful, but care should be used not to copy 
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the errors as well as the advantages of any such plant Piovision for 
growth should not be lost sight of in the final arrangement 

7 Prepare complete engineering and architectural plans for construc¬ 
tion purposes 
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CHAPTER IX 


PRINCIPLES OF ORGANIZATION 

89 Scientific Methods —As enterprises grow in size, the problems of 
administration and management become increasingly important and 
require greater consideration The small grocer can very well be his own 
porter, clerk, and cashier and can effectively perform all of these func¬ 
tions But as his business grows, he begins to deputize the manual side 
of his business by hiring a porter, and as further development arises, he 
deputizes a part of his mental work by hiring a bookkeeper This process 
continues until, if his business is to succeed, he must organize it in some 
definite, systematic manner, reserving to himself supervisory duties only 
It has been said that the secret of suc( essfully managing a large enterprise 
is to organize, deputize, and supervise No doubt this does express 
in a rough manner the fundamental laws of successful management, 
but it may be of advantage to inquire more fully into the details of 
management 

Management may be broadly defined as the art of applying the eco¬ 
nomic principles that undeihe the control of men and materials in the 
enterprise under consideration It makes itself manifest through organi¬ 
zation, and since the principles underlying various enterprises vary 
greatly, it is natural that forms of organization must also vary greatly 
with the character and magnitude of the business considered It would 
seem reasonable to assume that if the economic laws or philosophy under¬ 
lying the accomplishment of any undertaking can be discovered and 
recorded, they will form a guide for the management of all similar enter¬ 
prises It does not follow, however, that any man who knows these 
economic laws can be a successful administrator Two men may be given 
the same equipment of machines and knowledge, one will be successful, 
and the other will fail The basic facts or laws of any held are imper¬ 
sonal, but their execution or administration almost always involves per¬ 
sonal qualifications on which success or failure may, and usually does, 
depend In other words, there may be a science of management and an 
art of management just as there is a science and an art m house building, 
aviation, agriculture, and other lines of human endeavor The question 
as to how far the art of management may be considered to have scientific 
foundation has been the cause of a considerable discussion w hich may bear 
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further investigation This naturally leads to an inquiry as to what con¬ 
stitutes a scientific foundation in any activity 

The fundamental laws that underlie any art may be known qualita¬ 
tively or quantitatively. Thus, a chemist may know that if a certain 
acid is added to a given mixture, a certain substance will be precipitated 
An engineer may know that all beams will deflect when loaded If, 
however, the knowledge of the chemist or the engineer does not go beyond 
these limits, the fundamental laws governing these portions of their 
respective arts are known qualitatively only Qualitative knowledge is 
often expressed empirically, that is, m terms that approximately express 
the true relations existing between the causes and effects considered 
The literature of engineering abounds in such empirical statements 

If, however, the chemist can say that under specified conditions a 
given weight of a certain acid will precipitate a definite amount of a 
certain material from the solution under consideration, the law is know 
quantitatively and fully In a similar way if the engineer can predict 
that a given weight will deflect a given beam a definite amount, he also 
knows the law of the deflection of such beams quantitatively 

The principles that underlie any art become known through experi¬ 
ence, and the degree to which they may become known depends largely 
on the amount of such experience and the efforts made to record and 
interpret it In the early stages of any art such knowledge of the funda¬ 
mental laws as may exist must exist as part of the personal knowledge of 
some man or men And even after these laws are well known quantita¬ 
tively, they are still often preserved by being passed from father to son 
or from workman to apprentice without record of any kind 

Quantitative knowledge, however, involves the measurement of cause 
and effect, and laws are fully known only when such measurements have 
been made in sufficient number to demonstrate beyond doubt the exact 
quantitative relations existing among the phenomena considered And 
only where the laws of an art are fully known both qualitatively and 
quantitatively can it be said to rest fully on a scientific basis Brief 
reflection will convince anyone that only a very small part of our general 
knowledge is quantitative in character, the major part of it, which lies 
outside pure and applied science, being empirical in character, in fact, 
much that lies in these fields is not fully known quantitatively 

If, also, the qualitative characteristics and the quantitative measure¬ 
ments of any law are fully known, they afford the means of predicting 
with certainty the results of similar operations under the determined laws, 
and if these characteristics and measurements have been systematically 
arranged and recorded, they become impersonal and useful for all men 
As the basis of any art becomes moic scientificallv developed, the ait 
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becomes less and less dependent on personality, for scientific investiga¬ 
tion consists, in part, of separating facts from personal opinion This 
point of view is important m attacking any problem, even when the laws 
involved cannot be fully determined The scientific method, which 
first collects all the data or facts concerning the problem, analyzes them 
and deduces therefrom logical conclusions, and then applies these conclu¬ 
sions to the prediction of results, is of supreme importance in all kinds of 
work Scientific management, so-called, is not a code of rules as much 
as it is an attitude of mind that aims to replace “I think” with “I know,” 
and the extent to which this can be accomplished will depend on how far 
the principles involved can be developed quantitatively 

All branches of human activity have risen above the stage of empiri¬ 
cism and rule of thumb only as they have been able to build upon the 
accumulated facts of experience and accurate conclusions drawn there¬ 
from Industrial organization and management are no exception to this 
rule Until quite recently mdustnal management has been largely per¬ 
sonal, rule-of-thumb methods being almost universally used m all matters 
The need of more accurate information, especially in administering large 
enterprises, has led, however, to a more careful exammation of the art of 
management with a view to finding if any basic principles existed that 
might serve as a safer guide than the cruder empincal methods, and with 
the hope that a better understanding and more accurate solution of these 
problems would come with a fuller understanding of these basic laws 
Such basic laws do exist, and the term industrial engineer is becommg 
synonymous with one skilled in factory design, organization, and oper¬ 
ation, who endeavors to rest his conclusions, not on simple approximate 
information or judgment, but, as far as possible, upon basic proved facts 
The scientific method , which first observes and records the data of the phe¬ 
nomena concerned, then deduces the fundamental laws of the phenomena 
from these data, and lastly applies these deductions to predict other 
results, has come to stay in all lines of human activity Just as the 
designing engineer endeavors to obtain highest efficiency by eliminating 
energy losses, so the mdustnal engineer is a close student of wastes in 
manufacturing processes Just as the designing engineer seeks to rest 
his work on accurate data and scientific facts, so the mdustnal engineer 
seeks to observe, record, and formulate the data of mdustnal operations 
and industrial management in order that he may accurately predict the 
results of other operations and arrangements His field is mdeed a wide 
one, ranging from the collection of statistical data of the industry as a 
whole down to the shippmg of the factory product, and his sources of 
knowledge have their roots in engineering, economics, psychology, and 
other fields of human experience These relations and conditions apply, 
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in general, to all forms of industry but apply with special force to indus¬ 
tries involving congregated labor, as found in manufacturing plants, 
and a discussion of the special problems found in organized manufacturing 
will exemplify those of almost any other form of industry These general 
principles apply also to all phases of manufacturing industry, including 
construction, equipment, and operation 

Several titles have been used to denote this new field It was first 
called scientific management, but this name was perhaps not well chosen 
and has created some antagonism to the use of these principles, partly 
because of a lack of knowledge regarding the basic facts and partly 
because of a well-grounded fear that there is grave danger in extending 
to the extreme some of the methods advocated At present there is a 
tendency to apply the name of industrial engineering to the more techni¬ 
cal aspects of management and the name administrative engineering to 
what may be called the business side of management, in which the 
engineer has been found useful Whatever name may be applied to this 
work, it is certain that the scientific method of attacking the problems of 
organization and management is correct and that it points out the method 
of intelligently directing the construction and arrangement of factory 
buildings, the character of methods and processes, the organization of 
departments, the elimination of wastes, and the increase of efficiency in 
all phases of industrial administration where data and experience are 
applicable 

It should be specially noted, however, that scientific data and system 
can never take the place of personality, as might be inferred from some of 
the literature on the subject of industrial management Personality 
has always been and will always lemain the great moving torce in human 
affairs But personality alone is no longer sufficient where classified 
knowledge is a factor m the affairs considered The personality of a 
Napoleon could never offset modern machine guns and the advanced 
sanitary methods of guarding the health of troops The personality of 
the greatest physicians is often a slight factor compared with the cold 
science and skill of the modern surgeon All other things being equal, 
the advantage rests with the man who possesses the greatest amount of 
scientific knowledge This statement has been proved in so many fields, 
from warfare to housekeeping, that it needs no defense and little explana¬ 
tion And it is evident that the foregoing discussion applies to all kinds 
of human activity and gives us a standard by which all such activities 
may be measured as to their scientific basis 

More than ever, perhaps, the successful manager must be a close 
student of men and their psychological processes With the steady rise in 
intelligence, the increasing complexity of personal relations, and the grow- 
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mg tendency of the public to interest itself in industrial matters, the 
human element in factory management looms up with increasing lmpor- 
tance, and no system of management can be successful that does not take 
this factor into account Just how far such human relations can be said 
to be open to scientific methods remains to be seen, though there is no 
lack, even now, of those who claim that these relations also can be meas¬ 
ured and recorded 

90 Scientific Methods m Management and Organization—The 

several economic principles discussed in the foregoing chapters were well 
understood by industrial managers many years ago, and many applica¬ 
tions of them were to be found in operation even before the Industrial 
Revolution But until very recent times the design, the organization, 
and the management of industrial enterprises had remained an empirical 
art The literature on these subjects was very meager, successful indus¬ 
trial leaders, in general, takmg their knowledge with them when they 
died About 50 years ago, however, it began to dawn upon industrial 
leaders that the same analytical or “scientific” methods of attacking 
problems that had proved so successful in other lines of endeavor were 
equally applicable to the problems of plant design, organization, and 
management A movement started, therefore, looking toward the appli¬ 
cation of more logical methods in the solution of industrial problems, 
which must be considered as a whole, in order to understand the more 
obvious detailed manifestations which have attracted the most attention 

There are several principal reasons for the rise of tins movement 
(1) There is the vast general increase in the application of the natural 
sciences in such fields as engineering, medicine, agriculture, and other 
activities, with results that have distinguished this civilization from any 
other preceding it and that, in themselves, have stimulated logical think¬ 
ing in all human activities (2) There is the great increase in the size of 
industrial enterprises that has already been discussed and has necessitated 
new methods As long as industry was conducted on a small scale, per¬ 
sonality and personal knowledge were sufficient to coordinate the efforts 
of the workers in any group and to obtain good results Large enter¬ 
prises not only gave opportunity for a great extension of the use of division 
of labor and transfer of skill but also brought into being the necessity of 
much more highly organized and more complex methods of organization 
and management (3) Increasing competition made necessary a more 
accurate knowledge of the basis of production and distribution (4) The 
entrance into the field of manufacturing of many technically trained 
engineers has been a most potent influence in promoting new methods 
of industrial management As long as manufacturing industries were 
concerned with building such machinery as the old steam engines and 
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boilers, which could be fabricated by the ordinary high-grade mechanic, 
the engineer’s activities were confined largely to the design of such 
apparatus But industries, particularly such as electrical manufactunng, 
have developed a highly technical background, not only of design but of 
manufacture, and it was partly through such necessities that the technical 
man found his way into industrial management Naturally these 
men have carried with them the analytical methods that they learned 
from the mathematician, the chemist, and the physicist, and it is not too 
much to say that in many ways they have developed a new idea of indus¬ 
trial organization and management The inception of this movement is 
inseparably connected with the names of Taylor, Gantt, Emerson, Barth, 
Gilbreth, and other well-known engineers The methods that these 
leaders have advanced have spread far beyond the confines of factory 
walls The latest indication of the spread of these ideas of logical think¬ 
ing is the establishment of graduate schools of business This is a clear 
recognition, or rather claim, that business has a 'professional and ethical 
background which can be taught and is not merely a matter of shrewd 
bargaining as has been believed from time immemorial 

Great reforms always gather considerable strength and inertia before 
they attract the attention of the public in a marked manner, and when 
they do so attract public attention, it is usually in connection with the 
work of an individual whose name becomes associated historically with 
the movement This movement toward better management methods is 
no exception to this general rule, and Frederick W Taylor stands pre¬ 
eminent as the one man who did the most to further the application of 
science to management and organization Taylor was the first to gather 
together such advanced methods as were in use in isolated manner, add to 
them his own brilliant ideas, and weave the whole into a new philosophy 
of management which became known as scientific management His 
paper entitled “Shop Management,” presented before the American 
Society of Mechanical Engineers in 1903, created a profound impression 
and should be read by every student of industry and sociology A 
fuller discussion of the principles and methods that he advocated will be 
given m Chap XII 

Mr Taylor died prematurely in 1915, having devoted the later years 
of his life solely to the work of advocating his ideas of management It is 
possibly a little too early to evaluate fully his work and that of his imme¬ 
diate associates and followers Like most advocates of reform, they were 
prone to confuse mechanisms with principles Because of this, many of 
the early attempts to apply the Taylor “system,” so-called, ended in 
financial disaster and the term “efficiency” fell into disrepute from which 
it has never fully recovered Few industrial plants have adopted Tay- 



156 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


lor’s methods as a whole But many of the principles and methods 
that he advocated have become common practice even in industries quite 
remote in character from those in which he did his pioneer work, and 
without doubt much of his philosophy of management will remain, since 
it rests upon sound economic principles 

But more important, and underlying any and all of these mechanisms 
of management that may be identified as his work, is the spirit of the man 
himself as the prophet of more efficient methods Whether any or all 
of his specific methods survive, the spirit of inquiry that he set in motion 
concerning industrial methods, his frank skepticism of the efficiency and 
desirability of existing methods and processes, even thougn they bore the 
imprint of hoary age and the stamp of ancient precedent, will ever remain 
one of the greatest contnbutions to the industrial arts His share m the 
development of our present industrial system is great indeed and difficult 
to estimate 

91 Basic Principles —It has been shown that the following important 
principles underlie the economic production of manufactured goods 

1 Division of labor, including separation of mental and manual labor 

2 Transfer of skill 

3 Transfer of thought 

It has also been shown that these methods are more effective as the 
quantity to be made increases, specialization and standardization also 
being dependent on aggregation or quantity 

It may be stated, therefore, that 

4 The unit cost, in general, decreases as the quantity increases, due 
regard being had to the law of decreasing productivity (see Art 53) 

It is evident, also, that as enterprises increase in size, as division of 
labor is more fully applied and departments multiply, increasing care 
must be used to coordinate the work of men and departments, hence, 
it may also be stated that 

5 The need of coordinative influences increases with aggregation and 
division of labor 

And, lastly, it is obvious that any principle gains in effectiveness if 
applied systematically on the basis of recorded experience The above- 
named principles will, therefore, gain in value if applied in connection 
with 

6 The systematic use of recorded expenence 

Aside from the human factors involved, these may be taken as the 
most important principles in manufacturing production The chapters 
immediately succeeding are for the most part devoted to their application 
to the problems of organization and the problems of somq of the most 
important departments resulting therefrom as seen m present-day piac- 
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tice In later chapters the limitations of these principles, as a scientific 
basis of the art of management, will be briefly discussed 

92 Management; Organization, Administration, System. —The liter¬ 
ature of modern industrial methods is often quite confusing, parti} 
because of faulty nomenclature and partly because of failure to distin¬ 
guish among fundamental conceptions Thus, the word management 
is used to designate a certain field of activity and also to designate those 
persons who perform the several activities emhiaced within that held 
Similarly, the word organization may signify a gioup of persons, or it may 
denote a certain set of correlated activities of some sort Again, the 
terms management, administration, organization, system, etc , are often 
used indiscriminately, partly because some of them, such as management 
and administration, are synonymous It may be well, therefoie, to define 
a few of these terms as they will be used in this book and as they are used 
to a large extent in this country In giving these definitions, reference 
will be made primarily to the fields of activity that they respectively 
designate rather than to the personnel that may be engaged in them 

Management embraces all duties and functions that pertain to the 
initiation of an enterprise, its financing, the establishment of all major 
policies, the provision of all necessary equipment, the outlining of the 
general form of organization under which the enterprise is to operate, 
and the selection of the principal officers The group of officials in 
primary control of an enterprise is quite commonly called the board of 
managers and is frequently referred to as “the management ” The 
principal official primarily responsible to the controlling board is com¬ 
monly referred to as the general manager 

Organization is subsidiary to management It embraces the duties 
of designating the departments and personnel thrt are to carry on the 
work, defining their functions and specifying the relations that are to 
exist between departments and individuals Organization as an activity 
is, in fact, a mechanism of management A clear distinction should be 
made, furthermore, between organization and departmentalization A 
department is simply an enlarged individual, that is, it is a group of 
individuals organized for some specific duty An enterprise may be well 
departmentalized but still be poorly organized The woik of organiza¬ 
tion embraces not only the relations that are to exist between depart¬ 
ments but also the relations of individuals within each department 
For just els there must be organization of the several departments into 
a harmonious whole, so there must also be departmental organization , 
which is equally important 

The work of thus organizing an enterpnse is usually entrusted to the 
general manager and his advisers If the form of organization is simple 
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and obvious, this work will consist largely of selecting competent per¬ 
sonnel But the increased size of many modern industrial plants and the 
growth of the scientific background both in manufacturing processes and 
in methods of orgamzation have given rise to specialists in organization 
whose advice may be essential or at least helpful to the manager 

Administration or direction includes all functions and activities that 
are concerned with the actual work of executmg or carrying out the objec¬ 
tives for which the enterprise has been financed and organized It should 
be noted that those responsible for the management and orgamzation 
of an enterprise may have provided excellent equipment and a welJ- 
departmentahzed and organized personnel but the plant may still be 
unproductive In this stage it is likely a highly orgamzed army without 
marching orders Administration embraces such functions as issuing 
orders concerning the work to be done, seeing that the personnel is fitted 
for the work and trained to operate efficiently, and caring in general for 
the everyday routine necessary to ensure that men, materials, and equip¬ 
ment are functioning properly toward the desired end 

System is the mechanism of administration by which the efforts of all 
men and departments are coordinated It includes the printed forms and 
written documents through which all orders and instructions are issued 
and all records of performances are obtained It includes all managerial 
reports and all orders and reports from administrative committees and 
other coordinative groups The planning of the system for an enterprise 
embraces not only the designing of proper blanks and forms but also the 
specification of the manner in which they are to be used in order that each 
department shall receive the necessary information and nothing more 
Since system is regulatory in its effect, it must always be applied with care, 
otherwise it may act as a deterrent to production, or as is sometimes said, 
there may be too much “red tape” System 1 must nevertheless be 
frankly recognized as a necessary accompaniment to division of labor 

1 University athletic associations are excellent examples of management and its 
subsidiary functions The Athletic Council which “manages” such activities dictates 
all general policies, selects players, furnishes facilities and equipment, schedules games, 
etc The general functional arrangement of the players on athletic teams is fixed by 
precedent and the nature of the game to be played, yet the coach must coordinate the 
efforts of the players into a harmonious organization that is capable of playing the 
game in a skillful manner When in action the team is administered or directed by 
the field captain with suggestions from the coach, just as a shop foreman may receive 
suggestions or directions from his superintendent The field captain, again, directs 
the team through a well-understood system of verbal signals In some games, such 
as football, this system may be quite highly developed and known only to the players 
themselves For reasons that will be explained later, verbal directions cannot be 
safely used m industry, all important directions at least bemg in written or printed 
form 
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Again, a clear distinction should be made between physical arrange¬ 
ment or division of a plant and its organization, the first having to do 
primarily with material and apparatus and the second with the personnel 
that is to operate it Management may and often does provide complete 
physical facilities before a single operating individual is hired An indus¬ 
trial plant may be divided by product Thus, facilities for producing 
generators may be grouped in one building, facilities for producing motors 
in another, and so on Or it may be divided by processes, such as pattern 
making, molding, blacksmithing, machine work, etc Again, any of these 
divisions may be subdivided according to products or processes In the 
machine shop for producing motors all tools for producing certain motors 
may be grouped by themselves, or again all tools of the same kind and 
approximate size, such as lathes, planers, etc , may be grouped by them¬ 
selves, that is, arranged according to the processes performed And natu¬ 
rally there may be combinations of these arrangements But whatever 
the physical charactenstics of the plant there remains always the 
problem of organizing the personnel so as to make it effective as an 
industiial unit 

It will be ob\ious that the chaiacter and type of organization neces¬ 
sary to secure the desired result will vary widely with the character and 
size of the enterprise under consideration Thus, the departmental 
organization of a plant will depend largely upon its size and the degree to 
which it is specialized Increased size naturally brings with it greater 
subdivision of labor and the consequent need of added coordinative influ¬ 
ences Under the older and simpler systems of production, when small 
numbers of men were the rule, the relations between master and man 
were very simple Each man was competent to perform any and all 
operations, producing, perhaps, the entire article himself The instruc¬ 
tions, few and simple, were given verbally, and the recording of instruc¬ 
tions, in a modern sense, was unnecessary As the size of industries has 
grown, as specialization and division of labor have been extended, and 
as special or scientific knowledge has become more and more necessary, 
these simple relations have been forcibly expanded and the concerted 
labors of master and man have been replaced by administrative, planning, 
and constructive departments, to coordinate properly the work of which 
has become a study in itself 

The tendency toward complexity in organization due to increased 
size is not so great, however, as that due to the character of the industry 
and the degree to which it is specialized Thus, referring to Art 80, it is 
evident that the orgamzation of the personnel of an ordinary continuous 
industry is quite a simple matter as compared with that of an intermittent 
industry, and the organization of an industrial plant that includes con- 



160 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


tinuous, lot-intermittent, and job-order features is often a most complex 
structure reviewed from any angle 

Although it is possible and desirable to arrange the functions of an 
enterprise m a logical manner, as discussed in Art 62, the exact form of 
organization of any plant sometimes depends, to some extent, on the 
character and ability of the men available Able men are always rare, 
and the exact subdivision of authonty and responsibility often depends 
on this factor rather than on the more logical basis of an abstract analy¬ 
sis of the problem For this reason and the other reasons advanced 
above, it is not possible to formulate fixed rules for planmng industrial 
orgamzations 

The primary qualities that men may offer and that may be useful in 
industrial orgamzations (aside from such personal characteristics as 
honesty, integrity, etc ) are 

1 Managerial ability 

2 Organizing ability 

3 Administrative or executive ability 

4 Special techmcal knowledge 

5 Special skill of some kind 

6 Bodily strength 

7 Combinations of these qualities 

The problem of organization is to select and combine the efforts of 
men of the proper characteristics so as to produce the desired results 
It may be helpful to remember that the problems of organization arise 
almost entirely out of division of labor 

93 . Military or Line Organization—It is obvious that where the 
efforts of large bodies of people are to be directed, discipline is an essential 
feature of the plan of organization, whatever it may be The oldest and 
most natural form of organization, therefore, is that which is usually 
called military or line organization, so-called because it was the essential 
feature of military systems As used at present the name is a misnomer, 
as military systems have been subjected to the same modifying influences 
that have affected industrial and other organizations 

Under this system the lines of direction and instruction are vertical, 
so to speak, and the growth of such an organization may be illustrated in 
its simplest form by Fig 12a Here, as the duties and responsibilities of 
the general manager grew beyond his physical and mental capacity, he 
deputized certain of his duties to a superintendent The latter, in turn, 
as he became overburdened, engaged foremen to assist him and to admin¬ 
ister the several departments, the workman being held responsible only 
to the foreman immediately above him If the plant is such as to require 
physical division, each division under a foreman, as is the case where it 
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ib composed of such units as foundry, forge, machine shop, etc , the mili¬ 
tary plan of organization is such as is shown in diagram m Fig 13 Obvi¬ 
ously the number of such divisions in no way affects the general principles 
involved The lines of authority and instruction run directly from man- 
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ager through the respective foremen to the workers, and all men on the 
same authoritative level are independent of all others similarly situated 
A foreman receives neither instruction nor command from another fore¬ 
man, and he can give the same only to those directly under him The 
duties delegated by the manager to the superintendent and from the 
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superintendent to the foreman or in fact by anyone to another lower 
down are of the same general character Thus the instructions given to 
each foreman would be of the same character but pertaining to different 
parts of the work or different lines of product The proportion of both 
mental and manual labor is approximately the same for all men on the 
same level, and such separation of mental and manual work as does exist 
comes from the natural reservation of mental work pertaining to adminis¬ 
tration by those higher in authority in delegating surplus duties to those 
under them That is, division of mental and manual processes is here 
incidental rather than the result of logical study It is assumed that 
each man on whatsoever authoritative level is fully competent to perform 
the duties pertaining to his position, no matter how numerous or diveigent 
they may be 

The advantage of this form of organization, as far as discipline is 
concerned, is manifest The duties and responsibilities of each man are 
clearly defined, and no misunderstanding need anse as to each man’s 
sphere of activity It has, however, grave limitations, and because of 
these, pure military organization is no longer found in undertakings of 
any size or complexity As plants grow in magnitude, this system tends 
invariably to load a few men to the breaking point with a variety of 
duties, since the number of executives on any one level is limited It 
tends also, to produce crude methods, since few men can do several 
things and do them well, particularly if these duties are decidedly differ¬ 
ent in character Thus, if the superintendent undertake^, as he formerly 
did, to be both administrator and chief designer, he is not likely to be a 
great success in either capacity, as these duties call for characteristics not 
usually combined in one man The instructions given to individual w ork- 
men regarding the prosecution of the work are necessarily meager, espe¬ 
cially if the work is varied, hence reliance must be placed to a large 
extent on the knowledge and skill of the workman And lastly, this form 
of organization tends to make the success ot the undertaking largely 
depend on the ability of a few strong men, the loss of any one of whom 
would be very severely felt The military system has, therefore, seldom 
existed m a pure form except where the number of men involved was com¬ 
paratively small and the scope of the scientific basis of the undertaking 
narrow, as is sometimes the case in simple continuous processes 

94 Lme-and-staff Organization —As long as industry was composed 
of small units and was comparatively simple in character, line organiza¬ 
tion, as has beer noted, often sufficed, and indeed some very large plants 
have been successfully operated with almost pure line oigamzation 
However, growth in physical size and in scientific background long ago 
forced the progressive manager to call to his aid men w ith special knowl- 
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edge and special skill A consideration of any industry today will dis¬ 
close a large number of such specialists as engineers, chemists, purchasing 
agents, tool specialists, production experts, etc , and the incorporation 
of these specialists into industry has raised new problems in organization 
There are two ways in which this problem can be and has been solved 
In the first method the specialist is introduced in an advisory capacity and 
without any apparent authority That is, he has no authority to direct 
the workmen even with regard to his own speciality, all executive orders 
passing to the workers through some line officer Thus, in Fig 126, the 
superintendent may employ an expert to advise the foreman as to the 
technical aspects of the shop processes and also an expert on production 
methods such as cutting speeds, etc —the foreman, however, actually 
directing all operations as in pure line organization In a similar manner, 
the superintendent might employ a chemist, an engineer, or other spe¬ 
cialists to advise him regarding certain phases of the work in which he 
lacks personal knowledge and experience Such organization is known as 
line and staff, and it will be obvious that the method is one of wide appli¬ 
cation, as can be seen by an examination of Figs 14 to 16 

Figure 14, a typical diagram drawn by Professor M A Lee, illustrates 
line and staff in an excellent manner The diagram is built around a 
strong central line control which carries all orders and instructions from 
the top of the diagram to the bottom with precision Each important 
administrative officer, however, is buttressed, so to speak, with a strong 
staff from which he receives specialized advice or even instruction Thus 
the treasurer and secretary are shown as purely advisory to the president 
The factory manager receives advice or instruction from the chief engineer 
and the director of industrial relations Under the factory manager again 
are to be found a number of staff officers, with their departments, who 
advise the production superintendent as to special features of the work 
The organization shown under the several staff officers is, in general, of the 
line type, but clearly any one of these might very well organize his depart¬ 
ment by line and staff if the size would warrant In a somewhat broader 
way a staff department may parallel the entire line organization serving 
on all administrative levels Thus welfare, medical service, etc , may be 
concerned with the entire organization In fact, the term staff has 
been borrowed from military organization, where the medical staff, the 
ordnance staff, etc , serve the line on all administrative levels 

A clear understanding should be had of so-called staff departments 
In many cases a staff officer may be purely advisory, as is the case of the 
secretary in Fig 14 And although it is true that m general no staff officer 
can issue executive orders to anyone in the line organization, neverthe¬ 
less staff “advice” is often equivalent to a command Thus in a well- 
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Fig 14 —Line and staff organization 
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managed manufacturing plant no person m the line would presume to 
change the plans and specifications of the engineering department or the 
formula of the chemist Even if a mistake m these instructions were dis¬ 
covered it would be referred back to the staff department concerned 
The advice of the treasurei, even, may have a controlling influence upon 
manufactuung operations, especially in the case of long-term contracts 
But m true line-and-staff organization all actual orders to the working 
force pass through the line 

95 Functional Organization—The second method of incorporating 
special skill and knowledge into the organization is shown diagram- 
matically in Fig 12c Here tlie functionalized specialists are placed 



Workmen Workmen Workmen 

Fio 15 —Functional organisation 


upon the same authoritative level as the executive foreman, all three 
giving advice and instruction to the workers each in his own special field 
Such a plan is known as functional organization, since the direction of the 
work is divided by functions rather than by simple authority The 
term was first used by Mr F W Taylor, who thus divided the work of 
production in a metalworking plant and called the specialized foremen 
functional foremen 

It will be clear, also, that this idea is capable of wide extension 
Thus, in Fig 15, the engineer, the chemist, and the superintendent of 
production are all placed upon the same authontative level, each one 
giving his orders and advice directly to each foreman, no one being above 
the other and each being supreme m his own department except as he is 
lesponsible to the general manager Each foreman receives instruction 
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and advice from three sources and is answerable to each for the portion 
of his duties that belongs in that held of authority 

Suppose, now, that the duties of each foreman are not the same but 
that each is charged only with tue supervision of certain aspe( ts of each 
workman’s duties and that the instruction that each foreman receives 
from the three primary sources is somewhat different from his fellow 
foreman’s instructions Each workman will then be guided by instruc¬ 
tions from four separate men, each one of whom will give him expert 
guidance in some phase of the work in hand Functional organization is a 
common feature in large enterprises as far as their general management 
and administration are concerned The most noteworthy effort to extend 
functional organization to actual productive processes, that is, to the 
work of foremen and workmen, is that of the late F W Taylor referred 
to earlier and commonly known as “scientific management” A brief 
description of Mr Taylor’s plan is given in Chap XII, which should be 
read at this time 

The advantages of this form of organization are manifest It con\ eys 
specific knowledge and guidance to each workman through experts, not 
through foremen partially educated in the several fields The separation 
of mental and manual labor is planned with reference to the functions 
to he performed , not as incidental to other phases of administration It 
makes provision also for the fullest use of the principle of division of 
labor by keeping down to a minimum the functions that each man is 
called upon to perform It tends, therefore, to create high functional 
efficiency in each and every man 

The greatest disadvantage of the system is that it tends to become 
unstable because of the weakening of disciplinary or line control unless 
proper means of coordinating the work of men and departments of the 
same authoritative level are provided The success of the system, when 
earned out in large enterprises, rests largely on the ability of the managing 
authorities to correlate the work of strong personalities and have them 
work together harmoniously 1 Since the separation of mental and 
manual work is a fundamental principle m this type of organization, its 
application to the lower grades of production has led to considerable 
criticism on the ground that an extreme extension of the principle makes 
automatons of the lower grades of workers This criticism can, of course, 
be made of any extreme division of laboi, but on the other hand, as noted 
in Art 15, it makes possible the employment of workers who otherwise 
could take no part in productive industry 

96 Summary —The organization shown in Fig 16 represents fairly 

1 The late Walter C Kerr once said “The temperamental question is the greatest 
one in all management ” 
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well the extent to which these several principles aie used in many pio- 
gressive industrial plants The background of the oigamzation is a line 
formation with considerable staff organization on each administrative 
level Under the factory supenntendent, however, a ceitain degree of 
pure functional organization may be found Thus, while the order 
department in Fig 16 may be wholly responsible for placing all oiders 
and for directing the manner in which woik shall pass through the plant, 
the tool-designing depaitment will usually be charged with the duty of 
providing all tools and equipment, which in mass production virtually 
fixes the character and sequence of operations The inspection depart¬ 
ment, again, is usually independent of anyone below the factory super¬ 
intendent and will, theiefore, control the quality of the woik and have 
something to say concerning methods of production Below the foieman, 
again, in Fig 16, the control is puiely nnlitaiy or line in character It 
will be clear, theiefore, that human effort may be effectively organized 
through 

1 Military or line organization 

2 Line-and-staff organization 

3 Functional organization 

4 Line and functional organization 

5 Line, staff, and functional oigamzation 

There is a general tendency to extend the use of staff officers and 
departments as industiies grow in size it for no othei reason than that 
many functions of minoi importance in small plants often assume serious 
proportions in larger ones Thus, the human element may be easy to 
contiol in a very satisfactory mannei in a small plant simply through 
personal relations between evecutives and workers In veiy laige plants, 
however, this close and often cordial contact may be lost, necessitating 
special methods of canng for this problem In Fig 14, Professor Lee 
places mdustnal legations as a majoi function undei the general manager, 
and the director ol this department is a staff officer equal in rank with 
the other puncipal staff officers. In this diagram five major functions 
are recognized undei the geneial manager, four of them appearing as 
staff organizations paralleling somewhat the line organizations headed 
by the factory manager 

Figure 17 shows the manufacturing organization of the Corona Type¬ 
writer Company before it was consolidated with the L C Smith Com¬ 
pany It is of inteiest in that it shows a considerable degree of staff 
organization in what is normally considered to be a plant of model ate 
size Six major functions are recognized as necessary for the woik of 
production, namely, works engineering or care of ptant equipment, 
production-equipment engineering, or the supplying of manufacturing 
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Workmen Workmen Workmen Workmen 
Flo 16 —Line, staff and functional organisation. 
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tools such as jigs and fixtures, planning engineering, or the planning and 
supervising of all productive processes so that all work shall be done 
in the best manner and at the right time, manufactunng and assembling, 
that is, the actual work of production, inspection of parts as they are 
manufactured, and, lastly, inspection of the finished product after 
assembly Plere again five of the six functions are organized as staff 
activities auxiliary to and serving the principal function under the super¬ 
visor of parts manufacture and assembling 

The diagrams shown in Figs 14, 16, and 17 show for the most pait 
only the authontative relations of men and departments but do not 
show the procedure by which these men and departments are coordinated 
to work together harmoniously This problem, so far as the work of 
production is ordinarily conducted, is discussed fully in Chaps X and 
XII Diagrams such as these, however, are very useful in visualizing 
the necessary departmentalization of the organization under discussion, 
fixing the responsibility of the principal officers and recording these 
features in permanent form (see also Chap X) 

It will be noted again that in all of these diagrams a considerable 
degree of division of labor is employed One of the chief advantages of so 
dividing the work is the increased ease with which men can be found to fill 
the several positions It is not difficult to find a man who can perform 
well a few functions but increasingly difficult to find suitable personnel as 
the number of functions to be performed by each man increases Fur¬ 
thermore, the loss of a man or two out of a highly functionalized organiza¬ 
tion is not a serious matter but was often a calamity under the older 
forms of organization that frequently were built around the personality 
and ability of a few strong men It must be remembered, however, that 
the amount of subdivision of labor lvhich is justifiable depends upon the 
size of the plant, the character of the industry, and the ability of the men 
available to lead the enterprise It is often difficult to find men with 
vision, intelligence, and leadership, and although no doubt some form of 
organization must always be employed, especially for the rank and file of 
workers, care should be exercised that the administrative methods do not 
throttle the initiative and enthusiasm of even the lowest subordinate 
Genius does not work well in harness and men are always more impor¬ 
tant than machines or methods 
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CHAPTER X 


COORDINATION AND 
EXECUTIVE CONTROL, SYSTEM 

97 Coordination —It is obvious that any plan of organization to be 
highly effective must be definite, that is, it must define clearly every 
man’s duties and coordinate every man's efforts toward the desired result 
The duties of every man and every department should be outlined as 
clearly as possible, and the authority and responsibility of every man 
definitely fixed Authority and responsibility are inseparable and are 
essential to effective service It is not good policy to keep men in 
uncertainty as to their position in the organization, and when several 
men are on the same authoritative level, their several fields should be 
carefully prescribed and their efforts carefully coordinated This is 
particularly true when a considerable amount of functional organization 
is introduced, since this tends, naturally, to weaken the disciplinary 
effects of line control, and where functional organization is used to any 
marked degree, special care must be used to supply coordinative influences 
to compensate for this weakness 

Although a certain amount of coordination can be accomplished by 
means of personal influence, it is obvious that where large numbers of 
men are involved or where preplanning of the work is necessary, written 
documents must be resorted to The combination of coordinative mecha¬ 
nisms that may be employed will, of course, vary widely in diffeient 
enterprises The particular combination that is in use in any given plant 
is usually referred to as the system of the plant Of the several mecha¬ 
nisms that are in use to secure coordination of effort and executive con¬ 
trol the most important, perhaps, are organization charts, organization 
records, standard-procedure instructions, orders and returns, records of 
performance, administrative reports, and committees The use and pos¬ 
sibilities of these wall be clearer after brief detailed discussion of each 

98 Organization Charts and Records—The general character and 
use of organization charts have already been explained in the preceding 
chapter Such charts are graphic presentations of the organic functions 
that compose the enterprise and of the general authoritative relations that 
exist between departments and individuals in the organization A well- 
developed chart, such as Fig 16, will also show the various activities for 
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which each departmental head is held responsible and over w hich he has 
jurisdiction In general, such charts are of great assistance in planning 
new organizations or m remodeling old ones 

It is not always possible, however, to show clearly by such charts the 
full authority and responsibility that devolve upon each executive head, 
and it is often difficult thus to show where such authority and responsi¬ 
bility overlap In most organizations, particularly ll they are compara¬ 
tively small in size, the adjustment of such discrepancies and overlapping 
can be left to the good sense and judgment ot those duectly concerned 
and to the guidance of their supenor officers It may be desirable, how¬ 
ever, especially in the case of large enterprises, to put into written form 
a somewhat more detailed statement of the authority and responsibility 
of the several executive heads, thus remo\ing all doubt in debatable 
fields of activity Such documents may be called organization records 
or organization instructions, and they, with the organization chait, form a 
permanent record of the oigamzation Whether such instructions are 
necessary or not, it is essential that the duties of all men be made clear and 
explicit and all necessary adjustments between men made by some 
supenor officer and not allow ed to remain a source of irritation and dis¬ 
pute The specifying of the duties of the se\ eral executn e heads has the 
added advantage of compelling the oiganizcr to think out his plan of 
organization with the same care that a designer bestows upon the several 
parts of a machine to ensure smooth mnning 

Usually organization charts aie impersonal as illustrated by Fig 14, 
that is, the names of the sev eial executive heads are not placed upon the 
chart in connection with the work that they supervise, though that is 
sometimes done Organization instructions, howevei, are usually issued 
to individuals by name, and such an arrangement permits of a consider¬ 
able degree of flexibility 

99 Standard Procedure Instructions —Oigamzation charts and 
organization recouis or instructions indicate the several functions that 
are to be performed and show, in a general manner, the authoritative 
relations that are to exist in the enterprise An organization that has 
been developed to this degree, however, has potential power only, it is 
static , so to speak It is comparable to a well-drilled and well-officered 
regiment where each man fully understands his functions but, lacking 
marching orders , has no idea as to where to proceed or when to start A 
careful distinction should be drawn, therefore, between organization 
instructions and procedure instructions Procedure instructions grow out 
of the deteimination of policies as discussed in Arts 56 and 58, which 
should be read at this point Procedure is the logical method of making 
policies effective 
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Professor J 0 McKinsey very clearly illustrates the problem of 
procedure thus 

It is the primary function of the sales department to secure sales ordeis 
But a sales ordei is of no value unless it be filled and collection made from the 
customer The sales deputment must secure the coopeiation of other depart¬ 
ments before these results are attained The credit department must approve 
the credit of the customer, the stores department must dehvei the goods to the 
shipping department, the shipping department must pack the goods and deliver 
them to the transportation company, the accounting department must invoice 
the customer and make a record of the amount due, and the collection depart¬ 
ment must see that the customer pays his account at the date of maturity If 
each of these departments is to perform efficiently its pait of this task it must 
know definitely what it is to do as well as the best and quickest way of doing it 
If the operation, as a whole, is to be peiformed effectively, each depaitment 
must do its part m the proper sequence and must do it m such a manner as to 
facilitate the operations to be performed by the other departments These 
objectives can be achieved best by working out a standard procedure for the 
handling of sales orders and communicating this procedure in written form to 
all departments concerned This method provides definite instructions for all 
departments and tends to prevent conflict of authority and error 

This clear statement of procedure in handling sales orders applies 
fully to the entire operation of the plant, and good management will 
ensure that the best possible procedure is worked out for the complete 
cycle of manufacturing and accounting operations from the receipt of the 
sales order to the collection of the pay from the customer There are, of 
couise, always several ways by which a given result can be obtained, but 
if, after careful consideration, it appears that some one procedure is the 
best, that procedure should be adopted as a standard procedure and 
adhered to until circumstances change or a better sequence of operations 
is developed 

In most enterprises, particularly if they are of moderate size, the pro¬ 
cedure has been developed experimentally and without the aid of written 
documents It should be noted that in continuous-process industries 
the procedure, as far as manufacturing operations are concerned, is fixed 
usually by the natural sequence of processes In small intermittent 
industries the sequence of operations is often obvious and requires no 
explanations or instructions In large mass-production industries, and 
particularly in large enterprises of the intermittent type, the problem of 
what constitutes the best procedure is often a difficult one Perhaps the 
most important attempt to establish standard procedure is found in 
modern planning departments which aim to predict in advance the entire 
sequence of operations for every piece of product and also the time 
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required for each operation This particular problem m manufacturing 
procedure is treated fully in a succeeding chapter It should be noted, 
however, that the general problem of planning the best procedure for 
any enterprise is of somewhat wider scope than the planning of the pro¬ 
ductive operations It involves the entire sequence of events, sales, 
financial, accounting, engineering, production, etc In such cases the 
procedure should be thought out with great care, and often it is necessary 
to reduce the main features of the established procedure to written form 
so that full information can be conveyed to all concerned 

100 Orders and Returns —It is evident that, as the plant grows in 
size and organization becomes more complex, the manager loses personal 
touch with both processes and men In smaller shops and under simpler 
methods the manager was able to assure himself personally of all the 
details of the business, to know each man’s abilities, and hence to use 
them to the best advantage, retaining his interest in the work on personal 
grounds He could settle all disputes and differences personally, and his 
personality played a large part in the administration of the works This 
personal method of giving orders and checking up results is obviously no 
longer possible with modern organizations, even where small numbers of 
employees are concerned As the numbers grow large, the problem 
increases in complexity and must be solved by a carefully arranged 
system of written communications It is a cardinal principle in modern 
management that all directions and instructions and all reports and 
returns must be in written form of some kind This gives definiteness 
to all such matters, and through duplicate copies, records of all transac¬ 
tions can be preserved It also enables the manager or others interested 
to trace faults and errors and place the responsibility where it rightly 
belongs 

There are, in general, only two classes of such documents, namely, 
orders and returns Under orders may be classified all instructions and 
directions issuing from the several departments charged with directing 
the work, making purchases, etc , and under returns may be included 
documents and reports recording the results of operations, accounts of 
materials, time, supplies, and other data, or, more briefly, orders direct 
how work shall be done, returns record how it has been performed For 
convenience and dispatch, orders and returns are usually made* on printed 
forms so that the amount of information to be filled in by hand is a 
minimum These orders and returns move to and fro along the pre¬ 
arranged lines of communication that have been established by the plan 
of procedure adopted, whether this procedure has been reduced to written 
form or not If the system is adequate, each department is fully informed 
regarding what it should know, confidential information goes only to those 
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for whom it is intended, and the results obtained are much more accurate 
than can be obtained by any personal direction 

The relative size and the character of the printed form on which orders 
may be written will, of course, depend on the character of the work and 
form of organization It is of little use to try to indicate, even briefly, 
their general character, as they grow out of the needs of the business 
Figure 18 shows a typical production order issued by the production 
clerk directing a department to perform certain work The written order 



Fro 18 —Production order 


enables the manager and the several heads of departments charged with 
the direction of the work to issue their directions with a clearness, accu¬ 
racy, and certainty that cannot be approached by verbal methods This 
is very well illustrated in the w r ork of the engineering department The 
drawings and specifications issuing therefrom can be, and should be, so 
made as to make verbal communication almost entirely unnecessary 
The returns from factory opeiations and transactions are of necessity 
numerous and of many kinds Detail records of all time expended, mate¬ 
rial used, supplies ordered, progress of work, etc , are usually obtained 
by a carefully arranged system of cards w hich are filled out at the place of 
operation and then returned to the department interested Thus the 
engineering data and the records of tests made on the product w ould go to 
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the engineering department for its information Inventory records of 
the stores department might go to the superintendent or to the order 
department All cards recording time and material used or indicating 
progress of work would be returned to the cost department Figure 19 
illustrates a typical time card on which the time of entering and the time 
of leaving the factory may be filled in on a time recorder, Fig 20 shows a 
job time card giving in detail the time expended on a certain piece of work 



Fio 19 — Time clock card 


In Fig 20 the time when the work is started and finished can also be 
ecorded by means of a time recorder The total amount of time recorded 
on such cards as Fig 20 should, of course, correspond to the total recorded 
on the master card (Fig 19) for any given period of employment 

These detail returns are, or at least should be, used for three purposes 

1 To record the results of operations 

2 To predict future operations 

3 To serve as the basis of managerial reports 
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Thus the engineering data fiom the test floors not only serve to verify 
the accuracy of the design but furnish information for future designs 
The time and material cards returned to the cost department furnish 
data for finding the cost of the product and also for predicting future 
costs These features will be more fully discussed in succeeding chapters 
101 Records of Performance.—A record is a statement of experience, 
an account of what has actually occurred If it is accurate, there is 
nothing so useful as a guide in predicting future events or in assisting 
good judgment It should be noted that any field of endeavor becomes 
scientific only as it can accumulate recorded experience Management 
is no exception to this general rule, and it becomes more definite and 



Iig 20 —Job time card 


exact and less personal and approximate as the results of recorded experi¬ 
ence aie studied and these results brought to bear upon the pioblems to 
be soK ed The best examples of the use of recorded experience are to be 
found in the engineering and other scientific branches of industry where 
the prediction oj results, because of the vast amount of recorded experi¬ 
ence available, is accurate and sure The tendency in management and 
m business in general is to proceed along similar lines 

Industrial records are of many kinds and are found among both orders 
and returns Thus the drawings and specifications of the engineermg 
depai tment ai e carefully preserved as records, and similarly the reports of 
engineering tests that are in the nature of returns are preserved with equal 
care as a basis for future prediction The greater part of industrial 
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records, however, have their origin m the returns, that is, m the time 
cards, the records of materials issued, and similar documents that are 
intimately connected with actual production The information con¬ 
tained in such returns is most usually preserved in con$ohda*ed form 
Thus the time cards may be used primarily for making up the pay roll 
They may then be passed to the cost department where the information 
that they carry will be recorded as part of the cost of the several pieces 
of work involved After this they may be classified into general groups 
and serve as a basis of managerial reports, and finally they can be thrown 
away, since the information that they beai is lully recorded in usable 
form In a similar manner the many items that flow to the general 
accounts appear m consolidated form in the ledger and other consolidated 
accounts in connection with the important activities of the enterprise 
Sales orders, invoices, purchase and stores requisitions, ledger accounts, 
etc , are all m the nature of recorded experience and may be preserved 
for reference m their original form or in consolidated form, depending 
upon circumstances The question of what information should be pre¬ 
served and the form in which it should be recorded may be made clearer 
by the discussion of managerial reports that follow s It may be noted in 
passing that great economies can be effected by correlating the records 
of the several departments as far as possible Thus in the example cited 
above the same set of primary documents is made to serve three different 
purposes If the forming of the records of the enterprise is considered 
as a whole, much duplication of effort may be saved, and quite fre¬ 
quently the work of one department may be made to serve as a check 
on the accuracy of the records of other departments using the same data 
for other purposes 

102 Administrative Reports —Orders and returns with a w^ell- 
arranged system of records enable the several departments to do their 
work properly and to keep account of all that occurs in which they are 
severally interested It is difficult, how r ever, for the manager to obtain 
from departmental records a clear idea of what is occurring unless these 
records are presented to him m the condensed form of executive reports. 
The written report replaces the old-time manager’s personal observations 
with accurate statistics and is practically the only way in which a man¬ 
ager can accurately gage the operation of a large factory and keep a firm 
grasp upon it Just as records are consolidated orders or returns, so 
reports are consolidated records arranged so as to show general tendencies 

The character of the reports that a manager may require depends, of 
course, on the nature of the industry and the form of organization, and it 
is not always easy to select the reports that will be of most value Unless 
reports are of u$e } unless they tell something bearing on the cost of pro- 
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duction or similar important features, they should be discontinued, as 
they are a source of waste Conversely, unless a useful report is used, 
unless it is the basis of analysis or discussion which throws light on the 
problems of the business, the data that it presents might as w ell go into 
the wastebasket There are certain reports, w hich w ill be discussed for 
the purpose of illustration, that are applicable to nearly all manufacturing 
enterprises In Fig 14, for instance, the general manager would call 
upon the comptroller, the chief engineer, the factory manager, the sales 
manager, and the director of industrial relations for ceitain reports from 
each primary department, thus furnishing himself with sales, engineering, 
manufacturing, personnel, and financial reports These are typical 
classes of reports, though it may be desirable to have several reports 
from each department on different phases of its work Reports may be 
in the nature of written statements, statistical tables, graphs or charts, 
geometric figures, or even maps and pictures The most common forms 
in industrial management are statistical tables and graphs or charts 

The most important financial reports are the balance sheet and the 
statement of income and expense, both of which will be very briefly 
discussed Both of these reports have their origin in the general accounts 
of the organization and are made up by the accounting department 1 
at regular periodic intervals The balance sheet is a statement of the 
assets, liabilities, and ownership of the enterprise in such a form as to 
show its financial condition at a specific time There is no form or 
arrangement of the balance sheet that is universally accepted as a stand¬ 
ard, though considerable effort has been made to establish such a stand¬ 
ard Nor is there any unanimity of opinion among accountants as to 
the fullness or detail with which the several items of the balance sheet 
shall be recorded It may have the form show n in Table 4 and known as 
the account form, or it may be compiled m statement form like the income 
and expense statement of Table 5 It may be a very much abbreviated 
or consolidated document showing only the bare essentials of assets, 
liabilities, and net worth, or it may be quite detailed as m the standard 
balance sheet recommended by the Federal Reserve Board 2 This is to 
be expected, since industries vary widely m character as also do the pur¬ 
poses for which the balance sheet is drawn There are, however, a num¬ 
ber of fundamental characteristics that are common to practically all 

1 Anything approaching a full discussion of these important documents is beyond 
the limits of this book The student should, however, inform himself fully concerning 
them See Sauers, E A, “Accountant’s Handbook”, McKinsey, J O, “Man¬ 
agerial Accounting,” Vol 1, and Gilman, Stephen, “Analyzing Financial State, 
ments,” for fuller discussions 

1 See “Accountant's Handbook,” p 330 
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Total Assets $4,540,000 Total Net Worth and Liabilities $4,540,000 
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such documents, and Table 4 may be taken as an lllustiation of an aver¬ 
age balance sheet for an industrial enterprise 

On the asset side aie shown, first, the current assets, that is, those 
assets which vary constantly Current assets that can be made available 
for immediate use, such as cash, bonds, and accounts receivable, etc , are 
known as quick assets and are sometimes listed on the balance sheet as a 
group Next in order are fixed assets, that is, those assets which change 
very slowly and are in the nature of a permanent investment Lastly 
there appear the intangible assets, of which patents and good will are 
excellent examples 

On the liability side are first shown the current liabilities, 01 those 
whicn are constantly changing in value Just as there are quick assets, 
so there are quick liabilities or those w hich may ha\ c to be met in the near 
future Next in order are fixed liabilities, or those w hich do not have to 
be liquidated in the near future but may stand foi a long time or even be 
renewed when due The difference between all the assets and all the 
liabilities is known as net worth It consists of the value of the stock and 
the surplus and appears on the liability side balancing the assets and 
liabilities 

The accuracy of such a financial statement will depend, naturally, 
upon the accuracy of the suppoiting documents and reports This is 
particularly true of the asset side of the balance sheet Thus the values 
of the buildings, machinery, and equipment may 01 may not be the 
depreciated value, that is, the \alue atter allowance has been made for 
wear and teai Again, the value of the intangible assets may be laigely 
a matter of opinion Some \ery conservative concerns depreciate such 
items as rapidly as possible, replacing their value with more permanent 
assets through funds taken from income Again, there may be liabilities 
for which a reserve should be set up and this reserve carried as an item on 
the liability side of the balance sheet Further reference will be made to 
the interpretation of the balance sheet m the succeeding section 

A profit and loss statement is a tabulation of the income and expenses 
of a particular trading or manufacturing venture for a given penod of 
time The difference between such income and expense is the net profit 
or loss incurred for the given period Quite frequently there are other 
sources of income and expense not directly connected w ith the trading or 
manufacturing activities, but still foiming a part of the operations of the 
enterprise A combined tabulation of the profit and loss items with 
other items of expense and income is known as a statement of income and 
expense As this latter is the broader document, it will be briefly dis¬ 
cussed Like the balance sheet, such documents may be compiled m 
either the statement form or the account form Table 5, which is com- 
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Table 5 

Consolidated Manufacturing Company 
Statement of Income and Expense for the Year Ended December 31, 1932 

Gross Sales $3,564,850 

Deductions from Sales 


Sales Returned 

$ 24,460 


Sales Allowances 

5,540 


Outward Freight 

144,680 



$174,680 

174,680 

Net Sales 


$3,390,170 

Cost of Goods (3ee schedules ) 


2,641,910 

Gross Profit on Salts 


$ 748,260 

Other Income 

Interest on Notes Receivabk 

$ 5,640 


Interest on Bank Balance 

6,430 


Purchases Discount 

1,240 



$ 13,310 

13,310 

Gross Income from Opeiations 


$ 761,570 

Operating Expenses 

Purchasing Expenses 

$ 10,460 


Selling Expense 

40,270 


Comptroller’s Expenses 

5,430 


General Office Expense 

14,680 


Miscellaneous Expenses 

7,890 



$ 78,730 

78,730 

Net Operating Income 


$ 682,840 

Nonoperating Income 

Interest on Bonds Owned 

$ 2,680 


Income from Real Estate 

2,340 


Sundry Other Profits 

5,190 



$ 10,210 

10,210 

Net Operating Plus Nonoperating Income 


$ 693,050 

Nonoperating Expense 

Loss From Temporary Investments 

$ 4,320 


Loss on Sab of Real Estate 

6,190 


Taxes on Rented Property 

570 


Sundry Other Expenses 

2,140 



S 13,220 _ 13,220 

Net Income from All Sources $ 679,830 


piled in statement form, may be taken as representing good modem 
practice 

The first item is the gross receipts from sales From this is deducted 
all allowances, cost of goods returned, etc , giving the net receipts fiom 




184 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


sales Deducting the cost of producing the goods gives the gross profits 
from sales Adding to this last item any other income due to the trading 
or manufacturing activities gives the gross or total income from manu¬ 
facturing operations Deducting from this the operating expenses gives 
the net operating income or profit or loss if there be such The foregoing 
items arc those which are usually found m a profit and loss statement 
To the net operating income or profit is added income from other sources 
not directly connected iwth the manufacturing operations, and from 
this sum are subtracted any similar losses or expenses, thus obtaining the 
net income or profit (loss if there be such) from all sources connected with 
the enterprise 

The returns that flow into the cost department and other depart¬ 
ments under the factory manager may be the basis of many reports, 
and here again, discretion must be used in selecting those which will be 
most useful Only a few important ones will be noted The weekly 
labor report is a classified statement of all expenditures for labor It 
enables the manager to see at a glance where the money paid in wages 
has gone and to check excessive expenditures Sometimes a statement is 
made in this report of the total amount of money expended for material 
and supplies as well as a statement of the value of shipments This 
widens the scope of the report and adds to its usefulness The special 
cost report is a detailed statement of the labor, material and other 
expense items that go to make up the cost of a particular piece of appa- 
latus It is usually compiled for the purpose of making a study of such a 
piece of apparatus with a view to cutting down the manufacturing expense 

A most useful report is the progress report This may be compiled 
by the order department if it is charged ^ith the duty of moving the 
work through the factory, or it may be a composite report made up from 
the records or reports of the several foremen It is of particular value in 
finding out what contracts and orders are behind schedule time and why 
this is so It also furnishes an accurate statement of the volume of 
unfinished work in the shop 

The reports from the sales departments would, of course, show actual 
sales by territories and a corresponding statement of the expenses incurred 
in making sales In addition, the thoughtful salesman can greatly aid the 
manager by reporting competitive prices, engineering or manufacturing 
data, and, in fact, anything that will keep the management informed of 
what is happening in the salesman’s territory 

Engineering reports are usually of a technical character and are 
intended to keep the manager informed on the engineering features of 
the business They may also take the form of circulars of information 
to salesmen 
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103. Interpretation of Reports —Statistical statements can often be 
made much more effective by combining or contrasting them, and it is 
often necessary to consider data from different reports to obtain best 
results Thus, it may be important to know the value of the output for 
a given period, but it is, in general, much more important to know the 
output per unit of capital invested Again, the amount of coal consumed 
in the power plant per month might be of interest, but the coal per kilo¬ 
watt-hour is a much closer check on the efficiency of the pow er plant All 
statistical data gam m importance, therefore, by (oniparison with stand¬ 
ards Thus, if careful tests or long experience ha\o shown that a given 
power plant can produce one kilowatt-hour on a certain minimum number 
of pounds of coal, that minimum number becomes a standard against 
which all other performances can be judged for efficiency Reports 
often furnish excellent data from which to develop such criteria of per¬ 
formance Thus in the balance sheet the ratio ]S a 

current liabilities 

measure of the borrowing capacity of the enterpnse, and for any given 
enterprise there w ill be a value foi this ratio below w Inch it will not be 
■ , , , 4 4 , surplus net piohts 

desirable to go Again, the ratio- net w orth- 18 a measure 01 tlie 

earning power of the business viewed from the standpoint of the stock¬ 
holders and for which a minimum desirable value or standaid could be set 
Many other 1 equally valuable catena and standards can be developed 
Irom well-prepared reports Ratios that may be used as criteria of effi¬ 
ciency in managment will be discussed in a later section 

104 Graphic Reports —The interpretation of statistical data is often 
greatly facilitated by expressing them in graphical foim, 1 which not only 
shows more clearly the relative values of any given account, fiom date to 
date, but the relative values of different sets of data, as well as indicating 
tendencies much more clearly than can be done by tabulated figures 
Figure 21 shows a few curves such as might be plotted from the records 
of a plant employing about 1,200 men and turning out SI,250 w r orth of 
product per capita per annum, or a total of SI,500,000 per annum at 
factory cost The curves shown are hypothetical and do not represent 
any actual case They serve, however, to show the geneial chaiactor of 
such curves Other curves, of course, may also be plotted if they will 
assist the analysis Thus, the curves of material used might be of inter¬ 
est, and if the factory was developing new machinery, the cost of experi¬ 
mental work would certainly be an important account If the product 
were diversified, it might be desirable to plot separate curves for the 
several lines of goods manufactured, combining their toials into curve 3 

1 See Alford, L P (Ed ), "Cost and Production Handbook,” p 1461 
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Curve 3 represents the total shop cost of all goods manufactured, curve 4 
shows the total cost of goods including all general and selling expenses 
The difference between curves 4 and 5 will be the probable profit for the 
week considered but does not indicate what the profits will be on the 
particular goods shipped durmg that week Sometimes it is useful to 



Weeks 

Fig 21 —Graphic reports 


plot the average values of the account considered, and again it may be 
helpful to plot the accumulated total up to the time considered, depending 
on the business and the information needed The principle is of very 
wide application and helpful in all cases where large masses of detailed 
returns must be condensed into a form that will indicate general tenden¬ 
cies at a glance 
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One of the most ingenious and useful forms of graphic records is the 
chart introduced by the late H L Gantt and commonly known as the 
Gantt chart. The basic peculiarity of this chart is that it measures 
'performance against time Figure 22 illustrates such a chart 1 which 
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days approximately A horizontal distance, therefore, on such a chart 
measures elapsed or cumulative time But a horizontal line can also be 
made to measure performance, either expected or accomplished, and if 
such a line is drawn on such a chart as Fig 22, comparison of expected 
or accomplished performance within the gi\ en time is made very clear 

Thus in Fig 22 the figures at the left of each monthly space denote the 
volume of sales that was desired for each line of product The figures at 
the right of each space denote the total volume of sales desired up to that 
date The light horizontal lines indicate the percentage of the monthly 
quota actually sold The heavy horizontal lines indicate the percentage 
of the total required quota sold at any time Thus the first set of such 
lines show that the total of all products sold at the end of September just 
about equals the desired quota Product E is oversold, whereas product 
J is undersold The letter z indicates that no orders were taken during 
the period so marked The principle of the Gantt chart is applicable not 
only to a wide range of statistical work for purposes of managerial con¬ 
trol but also to the details of production It is especially useful where 
standard performances can be set up 

THE COMMITTEE SYSTEM 

106 Committees in General —Factory problems are nearly always 
many-sided and hence difficult of solution by any one man, especially 
where, under staff organization, he is charged with and capable of 
handling only one phase of the work As before stated, furthermore, 
when several men are on the same authoritative le\el, there must always 
be some definite means provided so that they can haimomze their efforts 
There is no other way by which these ends can be served comparable to 
a good committee system There are several inherent advantages in a 
good committee (1) It is impersonal in its action, and its verdict, like 
that of any jury, is usually based on the facts presented The very 
atmosphere of a committee tends to compel all of its members to lay aside 
pettiness and personal prejudice and to act in accordance with the 
merits of the case The foreman who would, over the telephone, blame a 
fellow foreman for a delay will hesitate to do so m his presence or in that 
of his superior officers The decisions of a committee are, therefore, 
likely to be more accurate than those of an individual because of the 
greater accuracy of its basic information A misstatement on the part 
of a member is not likely to go unchallenged 

(2) Committee meetings tend to promote a better understanding 
between men of the same authoritative level and of different levels Dis¬ 
trust and jealousy of each other are rapidly eliminated, as men know one 
another better and see the good side of each other’s nature There is 
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something likable in all men if one can succeed in discovering it, and this 
can be done only by bringing them into close personal contact with com¬ 
mon problems to be solved, not by wrangling and fault-finding but by 
an earnest endeavor to find the very best solution (3) The committee 
method tends to awaken inteiest in the work and to draw out the best 
efforts of all of its members and tends generally toward budding a 
better esprit de corps 

Committees are alw ays of an advisory charactr r They c annot replace 
strong personality, but they can be used effectively to assist i stiong 
executive in finding out what is actually going on in the f ictory, in de( ld- 
mg what should be done, and in enlisting the good w ill of tho^e under him 
The best and most natural basis of committee work is a icpoit on the 
matter under discussion, and reports aie gicatly enhanced in \ alue w hen 
discussed by an intelligent and representative committee Theie may 
be many kinds of committees and for many purposes, but onl\ a 1 wv 
typical ones will be discussed heie In geneial, committees should not be 
too large or too small If too large they become veiy unw leldv and il too 
small they may not secure a broad representation A committee of si\ 
members is usually large enough 

106 The Committee on General Policies —Refemng to lug 15, 

it is apparent that no one of the four chief officeis would be able, in 
general, to ad vase the geneial manager on the entue manut n tut mg policy 
of the works But if these four men are collected into a committee on 
general policies, each of the four important divisions of the woiks is 
represented by an expert The president or general manager would be 
the natural chairman, and such a committee, through him, can direct the 
manufacturing policy of the plant with great intelligence The matters 
that naturally come before this committee are 

1 The general manufacturing policy of the plant, the character and 
sizes of the articles to be made 

2 The approval of all orders of extraordinary character and the 
approval of orders for stock if goods are manufactured for stock The 
approval of all extraordinary manufacturing expenditures and recom¬ 
mendations for economies 

The reports that would naturally be laid before the committee would, 
therefore, include the balance sheet, profit and loss statement, stock 
and sales reports, and similar general statements 

107 Committee on Manufacturing Methods —A committee on 
manufacturing methods would consist, usually, of the superintendent or 
his representative as chairman, a representative of the toolmakmg 
department, and such representatives of the manufacturing departments 
as might be desirable This committee would discuss all problems con- 
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ceming tools for new work or improvements in those existing The 
amount of money that it is desirable to spend on tools may often be 
limited by the committee on policy, and the committee on manufacturing 
methods must, therefore, have full knowledge of the number of parts to 
be manufactured and the probability of a repetition of the order A 
committee of this character can save or waste much money, and which of 
these they succeed in doing will depend to a large extent on how closely 
they consider the effect of the number of parts to be made 

Where it is desired to reduce the cost of manufacture of an existing 
line, the engineer in charge of that line should sit with the committee 
The combination of an engineer, a toolmaker, a cost-reduction man, and 
a time-study man provides a powerful method for reducing costs as far as 
tools and design will permit The special cost reports, already referred 
to, are a great aid to such a committee when discussing cost reduction 
This committee can also be of great help to the engineering department 
m standardizing product 

108 The Shop Conference. —The shop conference is usually composed 
of shop foremen or similar men and a representatrv e of the order depart¬ 
ment, with the superintendent as chairman Before this committee 
come all problems and questions regarding work in progress, in fact, its 
minutes are sometimes used as a progress report If a progress report is 
maintained by the order department, it naturally forms a basis of dis¬ 
cussion for the committee All matters pertaining to the operation of the 
shop may very profitably be discussed by this most important committee, 
and the information gathered from the men actually in touch with the 
work is of great importance, since it will cover the whole range of shop 
operation, including labor difficulties 

109 Other Committees —The committees discussed in the foregoing 
consist, largely, of the officers of the company, but there are many other 
forms of committees that may veil include some of the humblest workmen 
as, for instance, the complaint committee for adjusting differences, the 
suggestion committee, and committees on welfare work. The principle 
is of very wide application Whatever the committee may be, its mem¬ 
bers should be selected with care, its function should be definite, and its 
meetings usually should be called at regular stated periods Careful 
minutes should be kept of its proceedings, and careful attention should be 
given to its recommendations If properly organized and conducted 
there is no other method that can compare with a committee system for 
finding out what is needed and how best to accomplish the needed result 
As a means of strengthening executive control and at the same time 
retaining the good will of the entire organization, it is invaluable Com¬ 
mittees, however, like all other machinery of management, must be used 
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with discretion and intelligence Obviously, the number and character 
of the committees necessary or desirable will depend on the size and 
character of the business The committee system that will be a perfect 
success in one plant may be useless in another, and in small plants a 
committee may be a detriment and a waste of time 

110. Committees as Controlling Mechanisms —In very large enter¬ 
prises consisting, perhaps, of a number of plants widely separated geo¬ 
graphically, the committee system is a necessity in coordinating the 



Fig 23 —Organization of General Motors Corporation 


activities of the several groups A good illustration of such an enterprise 
is found in the General Motors Corporation, which controls a number of 
plants that produce automobiles and trucks as well as a number that 
manufacture automobile accessories At the time of writing, nearly 
200,000 employees are directly engaged in these plants when operating 
normally The diagram of the orgamzation as published a few years ago 
is shown in Fig 23 Four principal committees or staff organizations are 
employed in coordinating the work of the several divisions The financial 
staff is self-explanatory The operations staff coordinates the work of 
actual production in the several factories, while the advisory staff coordi- 
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nates a variety of functions such as patent work, research, etc The 
interdivisional relations committee coordinates the work of general pur¬ 
chasing, general sales, general advertising, etc The operation of the 
system was described as follows 

Each division operates as an independent unit, the head of which is practically 
as independent as if he were president of a separate company, but at the same 
time his work is coordinated by the functioning of certain committees and the 
advisory staff Under this arrangement each division enjoys advantages that 
would be beyond the reach of individual organizations Among these may be 
mentioned research facilities which furnish what amounts to an engineering 
audit on design, forecast and control of budget expenditures, forward commit¬ 
ments with the solid advantages of quantity buying, and a consolidated cash 
plan which has worked out to the advantage of all concerned 

While such a system of committees may be constituted originally to 
serve and advise the several divisions, they are also very powerful m 
establishing the general policies of the enterprise, and thus they may serve 
as a check upon unwise action on the part of any component group Not 
infrequently general managers are given full power to make expenditures 
for certain purposes up to a given amount but are required to submit all 
proposals for greater expenditures to the advisory committee In such 
a capacity the committee becomes an important controlling mechanism 
The use of the committee principle thus to control or limit the com¬ 
ponent groups and to coordinate the several functions is quite common 
m very large enterprises 

In recent years an extension of the committee system to permit 
employees to exert a greater influence in the actual administration of the 
concern has attracted wide attention These experimental attempts 
toward a more democratic organization of industry under such names as 
industrial democracy or works councils are more fully discussed in 
Chap XXVI 

111 Departmental System —The foregoing is a very brief outline of 
the more important features of the systematic control and coordination 
of the departments of an industrial enterprise Each of these depart¬ 
ments, again, wall have its own internal system of card indexes, filing cases, 
blank forms, etc (see also Fig 14) In the succeeding chapters some of 
the detail work of several of the departments will be discussed in so far 
as it bears on general principles of organization, but no effort will be 
made to discuss departmental systems in detail, since, obviously, they 
vary so widely as to make this of doubtful value, especially as such detail 
is of peculiar interest to the department specialist only For such detail 
the student is referred to the many works on office systems 
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CHAPTER XI 


CLASSIFICATION AND IDENTIFICATION 

112 Classification —The orderly administration of every enterprise 
of any magnitude requires the classification and identification by some 
system of nomenclature of its departments, facilities, stores, products, 
and internal activities Classification is essentially an orderly enumer¬ 
ation of the facilities and activities of the enterprise, placing like things in 
groups by themselves and arranging subgroups in each class so that over¬ 
lapping is avoided Typical examples of classification are found in the 
Census of the United States, where industry is carefully classified under 
16 principal classes with subsidiary subclasses and groups, and in library 
work where the books are classified and arranged on the shelves in an 
orderly manner and according to the subjects of which they treat 

The basic reason for classification is ease of reference The telephone 
directory, the library catalogue, the index of a book are examples of the 
use of classification for this purpose In a manufacturing plant where 
constant reference must be made to facilities, materials, accounts, etc , 
in connection with orders and returns, a classified list of these items is 
highly desirable But classification is also a great aid in showing tenden¬ 
cies Thus the classified expense statement shown in Art 195 (Chap 
XVIII) shows at once just how such money has been spent and as a 
consequence enables the manager to fix responsibility and judge efficiency 
The forming of adequate records from the returns and the compiling of 
condensed administrative reports are greatly aided by a well-arranged 
system of classification The application of classification to such activi¬ 
ties as toolrooms, storerooms, stock rooms, etc , is obvious and needs no 
further discussion In a large enterprise the task of classifying and 
identifying all of the facilities and activities may be an expensive matter, 
but, in general, it will pay to perform it A poor system of classification 1 
always gives rise to inconvenience, delay, and mistakes 

The basis of classification will vary with the enterprise and the objects 
to be attained Thus a manufacturer of boilers, engines, pumps, and 
other apparatus might well classify his product under these headings, 
since that is the way that he wishes his costs to appear If, however, he is 

1 For an extended discussion see “ Management's Handbook,” p 460, and Alford, 
L P (Ed ), “Cost and Production Handbook,” p 1473 
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manufacturing nothing but pumps of a certain type but of many sizes, he 
might classify his product by similar parts That is, all pump rods would 
be classed together, as would all cylinder heads, all valves, etc In library 
work, books are usually classified and placed upon the shelves according 
to the fields of knowledge that they discuss But in the catalogue of the 
library they are usually classified and indexed not only according to this 
criterion but also according to the names of authors The important 
principle underlying classification is that it should be such as will enable 
those concerned to find any item quickly and easily, and in industrial 
work it must also be so arranged as to show results in the form that will 
be most serviceable for those who are directing the enterprise The for¬ 
mation of a classified list for an industrial plant should, therefore, be 
giv en careful and intelligent consideration 

113 Identification —The names of the several items on a classified 
list of facilities, tools, products, materials, etc , m industrial work are 
usually very cumbersome to refer to, and it is customary, therefore, to 
attach to such names some designating numeral, letter, or symbol of an 
abbreviated character that will identify each name apart from all others 
Thus, the names of the machines in the classified list shown in Fig 25 
have symbols prefixed to them, and these symbols are u&ed in designating 
the several machines on all written documents in preference to their 
trade names These symbols constitute, virtually, a form of shorthand 
writing with which all who work in the plant are expected to be familiar 

In continuous-process industries where the work flows through the 
factory, it is not necessary, usually, to mark the product with an identi¬ 
fying number or symbol until after it is produced Thus automobile 
engines are marked with an identifying serial number after production 
If, however, the product consists of individual parts or of groups of parts 
to which reference must be made during production, whether for con¬ 
venience in shop operations, for the purpose of securing cost data, or for 
future reference in supplying repair parts, some name, number, or other 
identifying symbol must be attached to the part or lot of parts as the case 
may be It will be clear, also, that no two machines or parts should bear 
the same distinguishing mark, and if many thousands of parts are passing 
through the plant at one time, as is often the case, it is obvious that the 
system of identification adopted must be capable of great expansion with¬ 
out danger of repetition 

Constant reference, furthermore, must be made to the several depart¬ 
ments of the plant To write the names of these departments in full 
would take too long and would be a waste of time It is customary, 
therefore, to refer to departments by number or symbol, such numbers 
or symbols, however, being usually of a different character from those 



196 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


used to designate machine parts Again, m making up shop orders it is 
necessary to specify operations or sequence of operations on each part 
This may also involve reference to tools and equipment, and m a large 
plant the tools may be many and diverse including jigs, fixtures, and 
similar apparatus The number and character of the operations to be 
performed may also be many and varied Again, the materials used may 
be of many kinds, and since constant reference must be made to them, 
they, also, should be the subject of abbreviated nomenclature With 
the rapid and constant growth of modern methods of planning productive 
operations m advance of actual work, these last items assume great impor¬ 
tance in factory administration The more accurately all machines, 
operations, and materials are identified the more accurately and easily 
can production costs be allocated A good system of identification is a 
necessity, therefore, for reasons of both convenience and economy 

There are several systems of identification in common use, and it 
should be noted that in a given plant any one or all of these systems may 
be in use at the same time Thus it is often convenient to use one 
system for designating the several departments and another to designate 
machines, while still another may be used to identify the parts that are 
produced There are four systems of identification in general use, namely, 

1 Alphabetical, in which each item is designated by a letter or com¬ 
bination of letters 

2 Numerical, in which each item is designated by a number or com¬ 
bination of numbers 

3 Combinations of numbers and letters, as used on automobile license 
plates 

4 Mnemonic, in which each item is designated by letters or by a 
combination of letters and numbers suggestive of the classification name 
of the item 

The late Major Frank Gilbreth has suggested and used signs, which 
are neither numerical nor alphabetical, to designate operations, and these 
have come into common use in certain work In some instances pictures 
of the article are helpful as a means of identification Thus catalogues of 
repair parts of complex machines, such as automobiles, frequently show a 
picture of the part as well as its classification name and identification 
number m order to facilitate identification by the purchaser Differenti¬ 
ation by means of color is also very effective in some instances 

114. Alphabetical and Numerical Identification —The use of simple 
letters or numbers, serially, to identify a comparatively small number of 
items is so common as to need no discussion, and this applies also to com¬ 
binations of letters and numbers where the items to be designated are 
not numerous In large factories manufacturing a variety of products, 
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these simple methods fail completely and identification must usually 
rest upon a carefully arranged system of so-called drawing numbers. 
In such a large plant, where many hundreds of drawings are made yearly, 
accurate identification necessitates a careful consideration of the entire 
problem of classification and identification through the drawings them¬ 
selves Here mnemonic or, in fact, any system of symbols based entirely 
upon letters is usually inadequate and too cumbersome, and numbers or 
combinations of numbers are used Thus, in such a system, the symbol 
M 3468 might identify the drawing of a steam cylinder, the letter indicat¬ 
ing the class of the product and the number its place in the senes Some¬ 
times, again, all drawings are numbered serially, and an index is kept 
that shows the serial numbers of the drawings used for each machine 
The drawing of any part may be located by looking at the index of the 
drawings that were so used and finding the serial number of the particular 
draw ing on which the part is to be found Sometimes, also, an identifica¬ 
tion system based upon the Dewey decimal system of classification is 
used, certain blocks of numbers being designated for certain classes of 
machines or product Thus all numbers beginning with 012 might iden¬ 
tify transformers, and all numbers beginmng with 013 might identify 
oil switches and their parts In practice the decimal point is usually 
omitted for convenience, and the integers in the number are always pre¬ 
ceded by a cipher The Dewey system has the advantage of unlimited 
expansibility without repetition, it can be made as comprehensive as 
may be desired, and hence it is well suited to large plants The system, 
however, that is best for one shop may not apply to others, and each case 
requires special study in order that the system adopted may be compre¬ 
hensive without being cumbersome 

In some drawing systems only one part is shown on each sheet so that 
the drawing number is also the identifying number of the part shown 
Where more than one part is shown on one sheet each part may be 
identified by a part letter Thus in such a system M 3468—A might 
signify part A on drawing 3468 of class M This identifies the part 
beyond question and makes it possible to refer to it with accuracy and 
also to charge all labor and material entering into its production to the 
proper cost record In large enterprises, therefore, where the direction 
of the production is through drawings, classification and identifica¬ 
tion of the product must originate in and be carried on by the engineer¬ 
ing department 

In some well-developed systems a schedule or drawing list is some¬ 
times issued by the engineering department Such a list as shown in 
Fig 24 constitutes a complete inventory of the parts that are to be sup¬ 
plied or manufactured for a given machine and is also an mdex to the 
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drawings, lists, and other sources of information necessary for its pro¬ 
duction Such schedules or lists afford excellent examples of the need 
and use of identifying symbols Thus in Fig 24 the type, size, and class 
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Fig 24 —Drawing list 


of the machine are given at the top of the list The names of the several 
parts are listed with the corresponding drawing number, part number, 
pattern number, and the number of parts that are required Reference 
is also made to the engineering specifications that are to be consulted 
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In Fig 24 the type, class, and general characteristics of the machine are 
expressed in mnemonic symbols, the drawing numbers are based upon 
the Dewey decimal system, and the part numbers are alphabetical The 
pattern numbers are combinations of numbers and letters 

In plants where the product is well standardized, such lists as shown in 
Fig 24 may be printed in outhne and the data filled in by hand Thus 
the data in that figure that would be so filled in are indicated by script 
It will be noted that such a system permits the free and convenient use 
of any one machine part in the construction of any machine, whether 
designed originally for it or not, since identification is complete 

116 Mnemonic Symbols.—The best known system of mnemonic 
or memory-assisting symbols is found, perhaps, in chemistry, where the 
elements and their combinations are known universally by such symbols 
Thus H, N and O, identify, respectively, hydrogen, mtrogen, and oxygen, 
and HNO 3 represents nitric acid and indicates also the relative quanti¬ 
ties of the constituents Mnemonic symbols are often convenient lor 
designating departments, accounts, machines, and locations in the plant 


Table 6 —Operating Symbols 
Nine-inch Spiral Steel Cutter Head 

Operations No 

Mill key way 15 ML 

Drill face holes 20DR 

CO , bore face holes 25DR 

Drill for Ke-mch tapped holes 30DR 

Drill J'f 6~inch hole ^-inch deep with Ji-mch drill 35DR 

Tap 7 {e- inc h holes 40DR 

Drill and CO'bore for 5 f 6-mch tapped holes 45DR 

Remove threads on back side of head on >i 6 -mch holes and 

chamfer 2 Jackoff screw holes 50DR 

Remove threads and tap Y\ e-inch holes 55DR 

Remove threads on marking screw holes and radius 1 screw 

holes on front face 60DR 

Tap and retap 2 Jackoff screw holes 62DR 

Remove threads and tan for marking screw 65DR 

Clean out all holes and inspect all tapped holes 80BE 

Rough grind both sides 90GR 

Mark number of slots 70MK 

Mark Gleason Works, Pat Date, and type of cutter, stocker, 
or finisher 75MK 

Finish grind sides 76GR 

Demagnetize 95DE 

Grind bore 100GR 

Drill pin hole for master wedge 120DR 

Retap if necessary 121 DR 

Dowel and burr 125BE 

General inspection 130IN 
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Figure 25 shows a partial classified list of machines as used in the Gleason 
Works and is self-explanatory Thus R15P represents a 15-inch pinion 
rougher, G4S represents a 4-mch spiral generator, and so on If the 
departments of a factory are numerous, mnemonic symbols are often 
very convenient Thus T A might indicate a transformer assembly 
department, and S M might identify the screw machine department 
Similar abbreviations are in common use to designate materials Thus 
Cl is much used to indicate cast iron , and MS to indicate machinery steel 
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Fiq 25—Machine symbols 


The problem of identifying productive operations is somewhat more 
complex If only a few such operations are to be performed, mnemonic 
symbols are often adequate Table 6 shows a list of such symbols as 
used in the Gleason Works to indicate the operations in making a 9-mth 
cutter head Here ML signifies mill, DR signifies drill, IN, inspect, etc 
In a similar way, in other systems, TR may signify turn, BO may mean 
bore, GR may mean grind, and so on The problem of identifying depart¬ 
ments or operations is, m general, an easy one compared with that of iden¬ 
tifying the products and parts of products, particularly in a large plant 
producing a wide range of work In factories that make products such as 
large steam engines and where a comparatively small number of machines 
is to be built at any one time, mnemonic symbols are sometimes used with 
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success Thus “Osp” was used in such a pUnt to designate all drawings 
for an engine built for a certain hospital, and each drawing bore this 
symbol followed by a serial number which located the drawing in the 
senes In Fig 24 the names of the parts in the first column could be 
given in mnemomc symbols But such symbols have very definite limi¬ 
tations where the number of items to be identified is very large They 
are also troublesome to new men who are not familiar with such shop 
nomenclature Whatever system is adopted, it should be studied with 
care before adoption so as to make sure that it is adapted to the work and 
also that it is capable of sufficient expansion It is always a troublesome 
task to change the system of nomenclature and this can usually be 
avoided by a little forethought 
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CHAPTER XII 


THE CONTROL OF PRODUCTION 

116 The Necessity for Control—The cooidiintivc mechanisms 
discussed in the preceding chapters aio general m (haiacter and aic 
applicable, therefore, to a wide lange of mdustiy The particulai com¬ 
bination of these mechanisms w hu h may best sei ve the pui pose w ill neces¬ 
sarily \ary widely with the characteristics of the enterpuse consuleied, 
but usually there is little difficulty in selecting siuh a combination as will 
ensure executive control of the several fum tions and depaitments In 
certain producti\ e enterprises, howev cr, theie is, in addition, a much moie 
difficult problem, namely, that ot controlling production so that the 
required product shall be produced in the best and cheapest method , that it 
shall be of the required quality , and that it shall be produced at the 
required time Since the work of practically all of the depaitments of a 
manufacturing plant, the arrangement of equipment, and the peisonnel 
of the plant are influenced to a gie iter or less degree by this pioblem, it is 
desirable to discuss it at some length beloie proceeding with detailed 
discussions of these other departments and functions Some typical 
methods of production control will first be desenbed, and the possibilities 
and limitations of their application to various kinds of enterpuses w ill 
then be briefly discussed 

In a contmuous-proc ess industry (sec Art 80), w here the raw material 
enters one end of the factory and flows through it in a steady stream, 
the problem of pioduction control is obviously very simple, since the path 
or route that the material is to follow is fixed by the natural sequence of 
processes, and the times of operations are fixed largely by the capacity of 
the machines and processes In an intermittent-piocess mdustiy of the 
special-order type, where products aie made only to customer’s orders 
and where repetition of such ordeis is unusual, the case is very different 
Here each succeeding part produced may follow a new path through the 
shop, the time required for each opeiation may not be known, and unlike 
the continuous-process mdustiy, the parts do not move automatically 
from machine to machine but must be so moved as occasion lequires 
It will be clear that unless some supervision is gnen to the sequence 
of parts, congested conditions will arise m the factory, some machines 
having more work than they can do and some being undeiloaded, and 
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as a consequence the product will not be produced at the tune set for 
delivery 

There are, as stated m Art 80, many modifications of these extreme 
types of enterprises One of the most common and most important 
of these is what may be termed the lot-intermittent type In this type of 
manufacturing, standard products are carried through the factory in 
lots in anticipation of sales The delivery of product to sales is made 
from a store of finished products in the stock room, and the number 
of machines or other products m each lot and the frequency with which 
manufacturing orders are placed with the factory are governed by the 
quantity of product on hand and the probable market demand If a 
variety of products is manufactured and if lot-manufacturing orders for 
each kind of product are infrequent, the conditions approach those of a 
special-order industry If, on the other hand, only a few kinds of product 
are manufactured, and if manufacturing orders for each kind of product 
come at regular, frequent intervals, the conditions approach those of a 
continuous industry In the majority of cases some kind of production 
control is required m this form of production as in the case of special- 
order work, and this control is usually attempted through a so-called 
planning department 

117 Development of Planning Departments —The growth of the 
planning department is of interest A few years ago a typical organiza¬ 
tion of a production 1 department consisted of the superintendent, the 
several foremen, and a few special officers, such as a storekeeper and 
timekeeper The superintendent received the formal order and instruc¬ 
tions for the work, gave it a number, letter, or some other distinguishing 
mark, and sent each foreman an order instructing him how to proceed 
with his part of the work, trusting to natural cooperation among the fore¬ 
men to keep the correct sequence of operations so that the finished 
product would be shipped in time A record was kept of all time and 

1 Properly speaking, the production department embraces all men and depart¬ 
ments that have to do with actual production as distinguished from the other general 
divisions, sales, and finance Engineering, though a productive process, has become 
so important in some industries that it is often considered as an independent depart¬ 
ment, and the name production department limited to that portion of the organization 
which is controlled by the factory manager The name is sometimes appbed to the 
factory planning department, but this use of the term does not seem to be warranted 
The factory planning department is a part of the production department 

The stock room and shipping department strictly speaking are not productive 
departments, but they are so closely identified with production that they are often 
included in the production department 

A distinction should be made between stock and stores Stock refers to finished 
parts or finished machinery, stores to raw or unworked material 
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material expended on the job , 1 and the total cost of the work recorded 
though, in general, detail costs were not obtained 

As the necessity of more detailed costs became greater and the 
science of cost keeping grew, the instructions or work orders issued to 
the workmen were made more and more m detail for each job As 
works increased in size, it became increasingly difficult for the foreman 
and others charged with the production to keep the proper sequence of 
operations on a mental and verbal basis, and when one considers the 
complexity of the modern shop and the immense number of small parts 
passing through even a fair-sized establishment, the performance of some 
of these superintendents and foremen seems marvelous indeed 

The next step in tins development was the establishment of li pro¬ 
duction departments,” so-called, usually directly under the superinten¬ 
dent, which were intended to relieve the foremen and others of the burden 
of keeping the required sequence of operations A schedule of perform¬ 
ance, more or less complete, was laid out for each production order by the 
production manager and an effort was made to meet this schedule by 
means of “ tracers” or u ‘stock chasers” as they are sometimes called 
These are clerical assistants to the production manager, usually well 
informed concerning the shop and the product, who follow the work 
through the shop, correcting and adjusting conditions and removing 
difficulties Under certain conditions satisfactory results can be obtained 
in this manner, and not a few of such departments are now in operation 

Obviously much of the work of such simple production depai tment^ 
has to do ivith relieving difficulties after they have occurred True plan¬ 
ning, however, aims to prevent difficulties from occurring , and there has 
been a constant movement, therefore, especially in large enterprises, 
toward the development of planning depai tments that can plan produc¬ 
tive operations in advance just as the engineering department plans the 
structural side of the product 

Planning of work may be done in one of two ways, namely, empirically 
or statistically Any man highly experienced in a given line of work can 
easily plan a desirable sequence of opeiations for a given piece of work, 
basing his predictions on his experience and judgment, but there will be 
definite limitations to the accuracy of his predictions For instance, if 
there are seveial desirable ways of performing the work, he will not, in 
general, be able to say which is the best way unless he or some other 
equally competent man has tried them all and recorded his results 
Again, he may be able to assign the approximate time necessary to per- 

1 The author does not feel that any apology for the use of this term is necessary 
True, it is more expressive than elegant, but like the term “boss,” there is no other 
word that can be used to take its place fully 
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ionn the work or the tools that are most efficient for the purpose, but, 
in geneial, unless he possesses recorded data bearing on these matters, 
his empirical estimates are approximate only, and Ins predictions useful 
only within the range of his experience Where recorded data are to be 
had, howevei, the basis of prediction is much more sound, and if such 
data form a record of high-grade performances, they are inestimably supe¬ 
rior to empirical estimates The engineering and drafting department is 
the finest example of the separation of mental and manual processes and 
the prediction of results on the basis of recorded data True, a consider¬ 
able amount of the work of this depaitment is still empmcal and will 
remain for many years, yet the progress that has been made is remark¬ 
able and foreshadows what may be expected to occui in the planning of 
manufacturing operations when a sufficient \olume of data bearing on 
capacities of machines, foims of cutting tools, the times requned for opei- 
alions, etc , has been collected 

118 Functional Foremanship —The first impoitant attempt to son e 
the problem of production conti ol was that of the late F W Taylor 1 
in connection with his plan of shop management commonly known as 
functional foremanship Since this plan has been the basis of practically 
all such efforts, its most important features will be described Mr 
Tajloi’s typical 01 gamzation, as heie outlined, is particularly adapted to 
metalworkmg establishments that machine large pieces but the pnnciples 
involved are of almost universal application Undei Mr Taylor's system 
the work now ordinarily perfoimed by the foreman under the old methods 
is divided into several parts, or “functions,” each perfoimed by a separate 
functional foreman or functional boss as Mr Taylor styles him Care is 
taken to separate planning functions from executive functions , and all 
planning is removed, as far as possible, from the shop to the planning 
department The latter then performs for the constructive side of the 
industry what the engineeiing department has long performed for the 
designing side of the work In fact, the movement to do the planning 
of all productive processes in advance and in a separate depaitment is 
analogous to the movement that formed the engineeiing department 
It is in strict accord with the general principles of di\ lsion of labor and 
the separation of mental and manual processes 

In his Avork at the Bethlehem Steel Company, Mr Taylor found the 
following subdivision 2 and rearrangement of functions profitable 

1 See Taylor, F W , “Shop Management,” Trans Am Foe Mech Eng , Vol 24 
This classic paper should be read by everyone interested in industrial enterprises 
Whether all the methods advocated by Mr Taylor are desirable or not, the fact 
remains that the principles advanced will increase production if intelligently applied, 
and the paper no doubt indicates the trend of industrial organization 

’ Mr Taylor’s analysis of the duties of the average foreman and his use of this 
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In the planning department 

1 The order-of-work or route clerk 

2 The instruction-card cleric 

3 The time and cost clerk 

In the shop 

4 The gang boss 

5 The speed boss 

6 The inspector 

7 The repair boss 

And for the entire works 

3 The shop disciplinarian 

The following is a very brief statement of the duties of these seveial 
bosses as stated by Mr Taylor 

The order-of-work or route clerk lays out the route that the piece is 
to follow through the several shops and the sequence of machines and men 
that are to operate upon it in each shop He prepares the route sheet 
(Fig 26), and from it he or his assistant makes out the work or operation 
orders (Fig 27) for each man or machine operating upon it The work 
order must give the order number of the job, the number of the instruc¬ 
tion card (to be described), or other references that may be needed t ^ 
identify it The order-of-work or route clerk is responsible for the 
sequence of work in the shop, though in some modified applications of 
Mr Taylor’s system both a route clerk and an order-of-work clerk are 
used, the first laying out the route and schedule and the second seeing to 
its operation and enforcement This division would naturally come 
about m a large plant, but even then these two men must work in close 
harmony 

The instruction-card clerk fills out the instruction card (Fig 28), 
which bears the same relation to the planning department that a drawing 
does to the drafting room It gives all the information regarding the 
necessary drawings, jigs, fixtures, etc , and gives the exact sequence of 
detail operations that must be followed by each workman It may give 
the number of cuts, the depth of each cut, the speeds and feeds, and the 
time that each cut and operation should take It may also give full infor¬ 
mation regarding the piece rate, day rate, or premium on which the work 
is to be performed In certain cases it is clear that it might include the 


analysis in subdividing the foreman’s functions constitute a masterpiece that will 
repay reading See ibid 
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information listed on the operation caul just descnbed, but usually it is 
more convenient to use the two cards 
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t io 28—Instruction card 


The time and cost clerk prepares lor the instruction card the neces¬ 
sary instructions to the workman for the recording of time and cost of 
all work and for securing from the workman the proper returns for mak¬ 
ing cost and time records 
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The gang boss makes all preparations for getting the work to the 
workman, collecting the necessary jigs, drawings, etc , and sees that the 
work is properly set in the machine lie relieves the workman of all 
preliminary planning as far as placing the piece in working position is 
concerned 

The work of the speed boss begins after the piece is set in the machine 
He sees that the right tools are used and that the feeds and speeds are 
according to instructions He also instructs the workman in the best 
method of doing the work 

The inspector is charged with the duty of seeing that all work is up 
to standard in workmanship and finish 

The repair boss has charge of all machines, belts, etc , and sees that 
they are kept in good order and repair 

The shop disciplinarian is responsible for discipline and good order 
He is also the peacemaker and assists in adjusting w ages He represents 
the disciplinary functions formerly executed by the foreman 

Figure 29 illustrates graphically this form of orgamzation This 
rearrangement of duties virtually amounts to replacing all line orgamza¬ 
tion below the superintendent of production with functional organiza¬ 
tion (see Fig 15) The value of functionalization had, of course, long 
been recognized and applied as illustrated in the typical orgamzation 
diagrams (Figs 11 and 10), where such duties as shipping, puichasing, 
inspecting, and stores keeping are shown as functional duties And these 
diagrams show that the movement toward functionalization of duties had 
long been operative in the upper part of the orgamzation diagram Tay¬ 
lor’s work, theiefore, completed a movement already well under w r ay and 
carried functionalization to the very bottom of the diagram It should 
be noted in passing that functionalized duties, such as engineering, 
accounting, cost finding, toolmaking, purchasing, etc , make progress in 
that direction in proportion to the growth of their scientific background 
and in accordance with the general law of division of labor Taylor’s 
plan, therefore, is a perfectly logical extension of a movement that had 
been gathering force for some time but required vision and ability to 
demonstrate by an actual practical example 

A careful consideration of the foregoing will make clear that there are 
no new economic principles involved m so-called scientific management 
but rather an extension and application of well-known principles The 
rearrangement of duties as shown in Fig 29 is essentially an application 
of division of labor The combined duties of the foreman and the work¬ 
man are separated into component parts, and similar parts are then reas¬ 
sembled under functionalized supervisors (see Fig 15) The workman is 
relieved of all planning in connection with his work and can, therefore, 
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devote all of his time and energy to actual production The actual 
w orker is charged only with the responsibility of the major factor of pro¬ 
duction, and all minor factors are placed in the hands of specialists who 
guide and assist him exactly m the same way that engineering design was 
taken from the factory floor and centralized in the engineering depart¬ 
ment many years ago (see Art 56) And, as in the case of the engineer¬ 
ing department, the functionalizing of these minor factors in an effective 
manner depends very greatly upon the accuracy of the fundamental data 
available upon which to base these activities With accurate data on the 
cutting of metals and with accurate recorded observations of the time 



Workmen Workmen Workmen 


I io 29 —Functional foremanship 

required to do the operations, Taylor was able to predict where, when, and 
how the work was to be performed 

Again, it will be obvious that with such a rearrangement of duties 
and such an extension of division of labor an increase in production might 
be expected Such was the case m Taylor’s original experiment It is 
self-evident that an operator, whether doing handwork or operating a 
machine, will be able to do much more actual productive work when 
relieved of all responsibility of transporting material, finding tools and 
fixtures, planning the sequence of operations, etc This has been proved 
too frequently to admit of argument It does not follow, however, that 
an increase of production through such means will necessarily be accom¬ 
panied by lowered costs, in fact, they may be even higher than when the 
work is performed by simpler methods There are several reasons why 
this may be so First, as noted in Art 51, any extension of division of 














THE CONTROL OF PRODUCTION 


211 


labor must be accompanied by some form of coordmative influence to be 
successful, and Taylor’s functional foremanship is no exception to this 
rule The particular coordmative measures that have been devised for 
this purpose are discussed fully m succeeding sections Functional fore¬ 
manship with its accompanying coordmatne mechanisms is costly and 
unless the financial gain due to increased production exceeds the cost of 
these refined methods a loss in profit instead of a gam is incurred In 
other words, the principle of diminishing returns holds true here as well 
as elsewhere A lack of understanding 1 of this important principle was 
responsible for not a few financial failures among those who first tried to 
apply Taylor’s methods to small or medium-sized plants 

Furthermore, it should be remembered that the major factor in pro¬ 
duction usually can be operated at high efficiency only if some of the 
minor factors operate at comparatively low efficiency (Art 54) The 
tendency for service departments to be inefficient and the necessity of 
stimulating them constantly are too well known to merit discus ion 
Necessarily, this tendency is increased in organizations as refined as that 
discussed in the foregoing, which again tends to accelerate the principle 
of diminishing returns Experience has also shown that efforts to stimu¬ 
late production by these means, to be successful, must be accompanied by 
some form of financial incentive for the worker The worker instinctively 
expects greater pay for greater output, and all modern plans of adminis¬ 
tration recognize this principle Incentive-wage systems are now very 
widely used, and although they vary considerably in their detail methods, 
basically they all rest upon the foregoing pnneiple Naturally, this 
principle, while tending to increase production and decrease unit costs, 
tends also to increase total labor costs 

119. Essentials of Planning —Mr Taylor’s plan of production control 
has not been widely adopted in the exact form that he used at Bethlehem 
Many modified forms of this system are, how r ever, in use, and there is a 
constant tendency to adopt many of his control mechanisms in various 
combinations to suit the circumstances The influence of his work on 
the problem of planning shop operations in advance of their actual per¬ 
formance has been very great, and all modern planning departments are 
modeled more or less upon his methods 

The planning of industrial operations involves four considerations, 
namely, what work shall be done, how the work shall be done, where the 
work shall be done, and, lastly, when the work shall be done The prob¬ 
lem of what work shall be done is one for the management and the engi- 

1 For a very clear discussion of a modification of refined methods of management 
in recognition of these principles see article by Ralph E Flanders, Trans Am Soc 
Meek Eng , Vol 46, p 691 
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neermg department to solve It is assumed, therefore, that the planning 
department will receive full information from these sources as to the 
quantity to be produced, the shipping directions, if goods aie to be 
shipped directly from production, the date, if any, on which delivery has 
been promised, and the necessary engineering specifications and drawings 
The planning department will then be required to perfoim one or all of 
the following functions depending upon the degree of control desired 

1 Issuing all orders that are necessary for production 

2 Routmg or laying out the sequence of machines, proteases, and 
operations that are the most desirable and efficient 

3. Scheduling or assigning to each process and operation the time 
that should be required for its completion 

4 Dispatching or starting all operations and processes at the time 
set and in the manner in which they have been planned and ensuring 
that the materials and tools required are at hand when needed 

6 Collecting all returns and records of performance that are necessary 
for the work of the several administrative departments or for the produc¬ 
tion of future performances 

In many instances, the work of the planning department is confined 
to the first function, but in progressive shops the last four ate rapidly 
becoming important and necessaiy parts of productive processes Some 
remarkable planning departments are now in operation in which the com¬ 
plete schedule of operations is predicted not only as to the manner and 
place of each operation but also as to the time that is to be consumed 
These highly developed planning departments are connected, of course, 
most frequently with industries involving mass production The plan¬ 
ning department may, and often does, include other functions A 
published description of a plant where so-called scientific management 
has been installed lists the following men as under the planning depart¬ 
ment shop engineer, storekeeper, cost clerk, shipping clerk, receiving 
clerk, and inspector, as well as several others directly engaged in planning 
In a small concern it not only is feasible but may be good management to 
include all these activities under one department It is, however, con¬ 
trary to the elementary principles of division of labor, which assigns as 
few duties as possible to either a man or a department, these duties 
being of a similar character as far as possible The function of the 
planning department is the planning and scheduling of the work, and as 
plants increase in size, such dissimilar functions as inspection, cost finding, 
and others listed above naturally tend to become independent depart¬ 
ments functionalized under the factory manager, or as he is more correctly 
named in Fig 14 the production manager. They are in reality more 
highly specialized functions that he formerly was expected to perform 
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himself, and the manner of their formation will depend, to a large extent, 
on the size of the works and the character of the men obtainable for the 
several positions On the other hand, there seems to be no good reason 
for making the planning department independent of the factory manager 
(if theie be one), thus making the head of the planning department a 
thorn in the side of the superintendent who is chaiged with the responsi¬ 
bility for production The planning depaitment should be in charge of 
the factory manager, and the head of the planning department should be 
of the character of an assistant superintendent (see Fig 16) When 
organized independently, as is sometimes the case, it usually results in 
much duplicate work and opens up an opportunity foi interdepartmental 
bickering 

120 Issumg Orders—The degiee of detail in which ordeis are 
issued to the factory depends largely upon the degiee of refinement 
desired in compiling the costs of production Production is usually 
initiated by the general manager's sending the factoiy manager a produc¬ 
tion order which is the authority for the latter to proceed with the work 
described in the order If the work authorized by this older is simple 
m chaiacter, it may be passed by the factory manager directly to the 
planning department as a manufacturing order If, however, several 
machines of different character are authorized by the pioduction order, 
the factory manager may, after consultation with the coat accountant, 
divide the production order into several manufacturing orders The 
planning department again may subdivide each manufacturing order into 
a large number of work orders or operation orders Quite frequently a 
work order (Fig 27) is issued for each operation to be performed, and all 
production orders, manufacturing orders, and work orders are identified 
by number or symbol, as described in Art 113, so that all instructions 
issued concerning each part can be clearly understood and all labor and 
material used in its production can be accurately charged against it in 
the cost system, a cost sheet being usually opened for each machine or 
part so ordered and identified 

When a work order is issued to a workman, instructing him to proceed 
with a particular operation, it is accompanied by such instruction cards, 
time cards, engineering data, and other information as are necessary 
for the work The planning department will also issue orders on which 
matenai is to be drawn, directing the moving and transportation of 
material in process (if such a system is used), and orders for such 
tools and equipment as may be necessary 

121. Routing —The demand for a more systematic method of carrying 
the work through the shop gave rise to the practice of routing Routing 
may be defined as the selection of paths or routes over which each piece 
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is to travel in being transformed from raw material mto finished product 
The object of routing is to determine the best and cheapest sequence of 
operations and to ensure that this sequence is followed It will be noted 
that routing is automatic in continuous industries, since the plant itself 
is laid out with a view to passing the product through a fixed, predeter¬ 
mined senes of processes In intermittent industries, however, there is 
sometimes a very large number of sequences that can be followed, though 
there is usually one senes of operations that is best for any given article 
The process is analogous to selecting the best railroad route from one 
place to another 

The economic advantage of routing is based upon division of labor 
Someone must do this planning, and it demands deliberation and concen¬ 
tration of mind which the busy foreman cannot always bestow upon the 
problem Routing constitutes a function that can well be separated 
from others wherever there is sufficient volume of business to warrant this 
procedure Once a good route has been w r orked out and recorded, further- 
moie, it can be used again foi other similar jobs, thus securing the advan¬ 
tages of recorded data that have already been referied to For this 
reason routing can often be done to advantage in the drafting room, the 
route bemg recorded on the diawmgs themselves If routing is done in 
the drafting room, care should be taken that it is directed by someone 
who has accurate knowledge of factory conditions and equipment 

The degree of refinement to which routing may be carried will vary 
with the factory and the product In some cases it is sufficient to 
designate the successive departments through which the piece in question 
is to pass, while, again, it may be adv antageous to go further and desig¬ 
nate the particular machine and process that is to be used Thus Fig 26 
shows a route sheet that lists the several operations to be performed, 
the department in which each operation is to be performed, and the class 
of machine tool that is to be used in each case Figure 28 again lists the 
sequence of detail operations that are to be performed on a piece of 
product with a certain machine tool The setup of the special fixture is 
shown, and the special tool that is to be used for each detail operation is 
given in the third column The feed and speed for each tool are given 
in other columns It will be obvious that successful routing requires 
that the route clerk must have great knowledge of the product and of the 
manufacturing equipment, and he must also have readily available full 
knowledge of the capacity and characteristics of every machine and 
process It will be clear also that the engineering department, if there 
is one, can be of great aid m intelligent routing 

122. Assembly Routing.—In complex products such as typewriters 
and automobiles the sequence of operations in assembling is often very 
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important and is, therefore, carefully planned The importance of an 
orderly procedure in the assembly of such product w ill be clear on brief 
consideration, for instance, of a typewriter or an automobile Many of 
these complex constructions consist wholly or in part of an assemblage 
of unit assemblies or subassemblies, as they are sometimes called, each 
one of which is composed of a number of indrvulual parts Thus the 
engine of an automobile is assembled in the machine as a unit and not 
built up m place from individual parts Obviously there is one best way 
of assembling these units and also of assembling them into the completed 
product, and this can be accomplished only by careful routing and 
standardization of assembling procedure Perhaps the best illustration 
of such procedure is the progressive assembly used in assembling certain 
automobiles In such an assembly the fiame of the automobile is 
attached to one end of a traveling chain or carrier about 600 feet long and 
moving about 5 or 6 feet per minute Along this chain at fixed intervals 
workmen or groups of workmen are stationed, each chaiged with the 
duty of attaching an individual part or unit assembly in its proper place 
in the machine during the time it moves past the station Thus by the 
time the frame reaches the other end of the carrier a complete automobile 
has been assembled upon it The sequence of assembly operations is 
presumably the best that can be devised, and the several component 
parts are routed either directly from production or from stores, so that 
they arrive at the proper place in the chain of events 1 The assembly of 
component parts such as the engine is conducted in a similar manner 

The problem of routing the material through the plant may have a 
great influence upon the design of the buildings and the arrangement of 
the machines Even in extreme intermittent-process industries, such as 
a shipbuilding plant, great savings can be made by a logical arrangement 
of buildings and processes In such enterprises as automobile, type¬ 
writer, rolling-mill, and similar mass-production plants, economical rout¬ 
ing in the design of the plant is of greatest importance, and in purely 
continuous-process plants the arrangement of buildings and processes 
is almost entirely a problem in routing This matter is referred to in 
more detail in Chap VIII 

123. Scheduling in General.—Routing has been defined as the deter¬ 
mination of the proper sequence of a number of operations Scheduling 
is defined as the determination of the time that should be required to per¬ 
form each operation and also the time necessary to perform the entire 

1 The student will find it instructive to take apart some product such as a Yale 
lock and arrange an assembly procedure for it, laying out also an assembly bench on 
which the several parts are placed so as to be most conveniently arranged for the 
operator 
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senes, as routed, making allowance for all factors concerned The 
analogy of the railway may again be helpful The route shows the pas¬ 
senger the path that he is to pursue in passing from one point to another 
The schedule gives him the time elements of his progress in passing from 
place to place The problem of routing is, in general, not a difficult one, 
but the problem of assigning time elements to productive processes with 
accuracy is often very difficult and sometimes necessitates many refined 
data It will be assumed for the present that such data are available, 
and the problem of collecting such data will be discussed in a later section 

Scheduling, like routing, may be of three degrees of refinement, 
namely, 

1. Master scheduling, or the assigning of the dates on which impor¬ 
tant featuies of a production are to be completed 

2. Operation scheduling, or the assigning of the total time required 
to do a given piece of work with a given machine or process 

3 Detail-operation scheduling, or the assigning of the time required 
to do each detail operation of a given job with a given machine or process 

These degrees of refinement may be visualized more clearly by con¬ 
sidering the construction of a ship, the contract for which calls for delivery 
upon a specified date Beginning at that date and measuring backward 
a senes of dates may be set fixing the latest time on which important 
features of the woi k must be completed if the delivery date is to be met 
The dates, therefore, for beginning the tnal trip, for the completion of the 
installation of all machinery, for the completion of the construction of the 
boilers and engines, for the launching of the hull, for the arrival of steel 
for the boilers and hull, etc , may be set off as a master schedule for the 
general guidance of all concerned in the schedule of events It will be 
clear also that a similar master schedule can be made for each and every 
large element entering into the construction of the ship Thus a series 
of time elements may be laid out for all important parts of the engines so 
that the base plate or bed, the columns, cylinders, cranks, etc , shall all 
arrive at the assembly floor at the proper time and so that the date of 
completion of the engine will conform to that set by the controlling 
master schedule 

Figure 30 shows such a master schedule as actually prepared and used 
by the Morton C Tuttle Company in connection with the construction 
of a building It is an adaptation of the Gantt chart shown in Fig 22 
in which horizontal distances are used to measure times of performance 
The important steps into which the work was analyzed are numbered 
on the left-hand side from 1 to 30 The time by weeks is indicated along 
the top of the diagram As in the case of the ship, a controlling date, 
May 7, was fixed, on which the building was to be turned over to the 
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owner The schedule was then marked back from this date, the time f or 
each lement be.ng so set that ,f completed on scheduled tune the date of 
delivery would be met The heavy hor. 20 ntal l.ncs indicate the scheduled 
1 the he avy broken lines show whether the work is up to schedule, 
behind schedule, or ahead of schedule In column 3 a cross indicates 
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Fig 31 —Planned-operation sheet 


any item that is not up to schedule, and in column 4 the heavy horizontal 
lines indicate the percentage of each item that is completed When this 
heavy hne extends entirely across the column, it signifies that this par¬ 
ticular item is completed and needs no further attention The schedule 
is brought up to date each week by a field engineer, and a copy is sent to 
the main office, thus permitting the manager of construction to make sug¬ 
gestions or modify the schedule Not the least value of such a schedule is 
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the fact that it records clearly the progress and delays attenc *,tit upon the 
venture, and this is of great value in estimating future uiv ^-takings 

Consider next a machine part such as one of the en, L1 ^e cylinders, 
which is finished by a senes of operations such as boring, ] n,mng, milling, 
dnlhng, etc , similar to the list of operations listed in Fig 26 Obviously 
time elements can be assigned to each of these operations which, if they 
are fulfilled, will ensure that the cylinder w ill be produced at the proper 
time This would be operation schedulmg Sometimes routing and 
operation scheduling are both listed upon the same sheet, as illustrated m 
Fig 31 Such sheets are sometimes called planned-operation sheets, but 
such planning is simple operation scheduling and should be clearly dis¬ 
tinguished from detail-operation scheduling, which is to be described 

Detail-operation scheduling is the assigning of time elements to each 
detail operation , as illustrated in Fig 28, which is usually known as an 
instruction sheet or instruction card This is the extreme of refineir at 
in schedulmg, and as will be seen, a considerable amount of data on the 
characteristics of the machinery of production and of the time required 
to do basic operations must be available in classified form before such 
refined prediction of time elements is attempted These required data 
and the methods of securing them are fully discussed in a succeeding 
section 

124 Master Schedules—Control Boards —The master schedule is 
based naturally upon the sales orders or the prospective sales require¬ 
ments Such schedules can be made up intelligently, therefore, only on a 
clear understanding of such requirements and the volume of work already 
in process General policies and the necessity of keeping all divisions of 
the plant employed as far as possible will, therefore, enter into its compi¬ 
lation Usually the making of a master schedule for a single piece of 
product, however complex it may be in itself, is not a difficult matter, 
but where many production orders are to be scheduled more or less 
simultaneously, the problem may be very difficult It should be noted 
that in purely continuous-process industries routing and scheduling are 
automatically performed by the machinery of production, and the nearer 
an industry approaches to this type the simpler are the problems of 
routing and scheduling 

In a plant manufacturing largely on specific sales orders there will be 
jobs like that of the ship described in the preceding article where therq is 
ample time to meet the delivery date by following the regular procedure 
laid down But it may be that one or more of these orders may be coin¬ 
cident as to time in their main features, and unless the master schedule is 
carefully compiled, congested conditions, on the one hand, and idle 
machines, on the other, are likely to result Then again, repair jobs or 
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jobs that for other reasons must be rushed through as quickly as possible 
may make it necessary to modify the master schedule so as to prevent 
congestion and obtain the desired results It may be also that the plant 
produces lines of goods for stock in anticipation of sales orders Orders 
for such product can be issued at such times as will help to keep the 
schedule balanced 

The problem of the master schedule in plants that manufacture 
entirely for stock is not markedly different Moie consideration must 
be given, of course, to market conditions and prospective sales, and 
questions of general policy are more dominant in compiling the master 
schedule This is particularly tiue where production in anticipation of 
sales ties up a large amount of capital m matenals and labor The size, 
sequence, and chaiacter ol the lots of parts or complete machines that 
are scheduled for pioduction must be given very caieful consideration, 
especially as the sdiedules for this type of production must usually be 
detei mined months in advance of completion of the product 

A master schedule, therefore, should not be consideied as a fixed pro¬ 
cedure that admits of no change Constant minor changes aie usually 
necessary to accommodate new conditions as they arise, and sometimes 
major changes aie impelative because of unforeseen troubles In many 
t ases the master schedule t onsists simply of a limited number of important 
dates, the problem of directing the production so that the several parts 
will be completed at the proper time being left to the superintendent 
and foi cman to work out as best they can The author has witnessed 
some very extensive and important contracts carried through to success¬ 
ful completion in this simple manner In most advanced modern 
practice, how ever, it is not uncommon to chart all important events for 
all work on the master schedule, thus making some form of control board 
The Gantt chart is one of the most effective forms of such graphical 
schedules (Fig 22) On this chart, as has been noted, horizontal lines 
represent time, and hence a large number of desired events can be sched¬ 
uled on a comparatively small spaoe and in a form that makes them easy 
to visualize 

Figure 32 shows a series of operations scheduled on a Gantt chart as 
actually used by Mr Wallace Clark and published with his permission 
On this chart the date for starting the several operations, the amount 
scheduled per week, and the total amount scheduled to date are indicated 
by the key at the right hand of the chart The heavy black lines indicate 
the proportion of work actually completed A similar diagram showing 
the work ahead for various machines and processes and known as a 
machine-load chart is often very useful in routing and scheduling 

It will be obvious that the idea on which the Gantt chart is based is 
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Fiq 32 —Gantt progress chart 
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capable of wide application The most interesting and most complete 
application of the principle to control-board method** is that devised by 
Major George Babcock 1 for the Fianklin Motor Company On this 
board a great degree of flexibility was attained by movable markers 
placed upon the horizontal elements that indicate time It was, in fact, 
a mechanical Gantt chart 

Figure 33 is a photograph of a miniature model of the production- 
control board used by the L C Smith-Corona Typewriter Company 
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At the left-hand side are listed vertically, first the machines in Depart¬ 
ment 5 and below these the machines in Department 6 At the top of 
the picture, part way down, between the two lists of machines, and at 
the bottom of the picture, are identical time scales showing consecutive 
time by days divided into 8 hours each A tiaveler, the frame of which 
is back of the board, carries two white strings set 8 hours, or one working 
day, apart As shown, they mark the events that are scheduled for 
1 See Babcock, Major George, “Taylor System in Franklin Management/* 
for a full description of the control board Engineering Magazine, New York, 1917 
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February 2 in both departments Opposite each machine number there 
is a metal holder shown clearly on the right-hand side, into which can be 
placed paper strips that indicate the rate at which it is expected the 
several operations will be performed These paper strips are laid off into 
hourly divisions of the same length as those in the calendar strips at the 
top and bottom of the board The half hours are indicated by short lines, 
and every fifth hour is marked by a longer division line to facilitate 
calculations Each paper slip also carries a record of the identifying 
symbol, the number of operations, the manufat tunng order number, and 
the operation number Thus, opposite the first 10 X 24 Norton grinder, 
No 31, the production slip indicates that at the beginning of the fifth 
hour on the last working day in January production was started on part 
No £-8 The number of parts ordered is 1250, the production order 
numbei is 2626, and the number of the required operation is 20 It is 
expected that this work will be completed by the end of the sixth hour on 
February 2, and immediately thereafter production is to begin on I >50 
pieces of Part z-15 on order No 2626, the operation in this case to be 
No 13 This work is to be completed by the end of the fifth hour on 
February 4 and is to be suet ceded bv operation No 11 on 1250 pieces of 
part No or-15 on production order No 2626, to be completed by the end 
of the third hour on February 6 

The strings indicate the woik that is to be performed on February 2, 
provided the schedule has been adhered to and all operations are up to 
schedule All deviations from schedule arc reported by the dispatchers 
on the machine floors, and the board is corrected by sliding the slips 
forward or backward as may be necessary Small riders of various colors 
are clipped over the control slips to indicate variations in schedule caused 
by such troubles as breakdown of machines, lack of material, etc Some 
of these clips may be seen on the picture The actual control board 
from which this model was made is long enough to control three months, 
work, at the end of which time the board is reset from the left end The 
hourly division lines are machine printed, and the material for the control 
slips is furnished in rolls, the schedule operator simply cutting off the 
desired length 

It will be noted that when all of the machines are running, the board 
opposite the lists of machines will be completely filled with control slips 
On the model board a considerable amount of machine idleness is shovn, 
and this is a valuable characteristic of such control boards, since they 
show at a glance the degree of activity in the plant Again, the total 
hours of work scheduled for any day is an index of the number of work¬ 
men needed at any time, and this assists planning in advance for the 
working force Thus for February 2 only 62 man-hours of work are 
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scheduled for the first group of machines, assuming one man to each 
machine, whereas the total capacity of the group is 128 man-hours on 
the same assumption The department is therefore working at less than 
half capacity It will be obvious that the general principles illustrated 
by Fig 33 are capable of wide variation A most interesting variation 
that has been attempted is to schedule only the jobs that fall behind or 
are delayed from one cause or another In a plant having, normally, a 
steady flow of work, there would be a great saving in scheduling only the 
exceptional jobs that are thus out of line, so to speak This would bean 
application of management by exception, to which further reference is 
made elsewhere 

126 Dispatching —The most important functions in dispatching are 

1 The procurement for the workman of all tools and fixtures neces¬ 
sary for each operation in advance of the time when they will be needed 

2 Initiating the work by giving the woikman all work orders, instruc¬ 
tions, drawings, etc , at the time when work should begin 

3 Recording the time of starting and completing each operation 

4 Moving the work after completion to the next operation or process 
listed upon the route sheet 

5 Tracing the progress of all production and making adjustments in 
the schedule to accommodate necessary changes 

The work of dispatching may be made clearer by considering one of the 
methods in common use for this work All of these methods are patterned 
more or less after Taylor’s original plan An order box containing not 
fewer than three compartments is placed near each workman The first 
compartment (Fig 34) holds the work order, instruction card, drawings, 
etc , for the work m process, the second compartment contains similar 
instructions, etc , for the next job for which the necessary tools, jigs, and 
fixtures will be collected by the time that work is to begin upon it The 
third compartment may be used to hold instructions for future work, 
the sequence of which has not as yet been determined In the offices 
of the planning department is placed a planning or control board (Fig 
36a), as it is usually named, made up of sets of compartments that are 
duplicates of those in the shop, each compartment contaimng instructions 
and orders that are, in general, duplicates of those in the corresponding 
compartments at the machine When any change is made on the plan¬ 
ning board by moving instruction material from one compartment to 
another, a corresponding change is made in the compartments at the 
machine so that the planning board always shows the exact amount of 
work before each man or machine The order-of-work clerk keeps fully 
informed of the desired dates of delivery, as outlined by the schedule, 
and of any changes that may be made in these dates By means of the 
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Fig 34 •—Diagram of manufacturing procedure 
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planning board he can control fully the sequence of operations and make 
close estimates of the time required to complete work in process or 
new work on which such an estimate is desired 

The moving of all material to and from machines and processes is 
usually in charge of a centralized transportation service, and the term 
move man working under a move order designates the individual who 
performs this function Sometimes this service also includes the procure¬ 
ment of tools, fixtures, etc , as in the case of Mr Taylor's “gang boss," 
but again there may be a special messenger service for this purpose 
operated by the dispatch clerk at the departmental board There must 
also be a special messenger service for synchronizing the central board 
and the departmental board, adjusting difficulties, and tiaeing job orders 
that may need special attention The interrelation of these activities 
and the general procedure of dispatching are discussed in connection w’th 
a typical organization in Art 126 

126 Typical Production-control Procedure —These several somewhat 
complex relations may be made clear by considering a typical production- 
control procedure as shown graphically in Fig 34, which was devised by 
Professor John R Bangs, of Cornell University, for tins special purpose 
In this diagram all office functions are shown above the heavy horizontal 
line, and all shop functions are placed below it Full lines indicate the 
paths of orders and instructions moving downward, dotted lines indicate 
the paths of records and returns moving upward Let it be assumed 
that a sales order has been received from the sales department This 
order will first be approved by the credit department under the controller 
or corresponding official If so appioved it will pass to the factory man¬ 
ager who will issue such production orders (Fig 18) as may be necessary 
In routine work this is frequently accomplished as indicated in the 
diagram, the approved sales order serving as a production order, copies 
being sent to the superintendent of the planning department and to the 
engineering department 

The superintendent of planning will now divide the work called for 
by the production order into such items as may seem desirable and will 
issue h manufacturing order (Art 120) for each item He will also lay 
out the master schedule (Art 123) for the entire work and fix the impor¬ 
tant dates of delivery, etc , for each item All of this information will 
then be forwarded to the route clerk The engineering department will 
prepare or furnish all drawings, drawing lists (Fig 24), specifications, 
and bills of material The drawings and drawing lists will also identify 
each part by Mimber or symbol as explained in Chap XI All of these 
documents will also be forwarded to the route clerk 

The route clerk will now lay out the route sheet (Fig 26) for each 
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machine part or lot of parts to be produced Or if a combined route and 
schedule sheet (that is a planned-opeiation sheet, Fig 31) is in use, he will 
prepare those sheets, calling upon the time-study depaitment for any 
information that he may need legardmg the total time required for the 
several operations and with due icgard to the work already scheduled 
upon the planning board He will then forward the route sheets, draw¬ 
ings, specifications, etc , to the route-file clerk 

The route-file clerk will then proceed as follows for each operation 
called for upon the pi inned-opeiation sheets lust, if material is to be 
drawn from stores for the opeiation, he will inqune of the balance-of- 
stoies clerk if the required matenal is on hand If it is on hand, the 
balance-of-stores clerk reserves the necessary amount and deducts the 
matenal so apportioned fiom available stores (Fig 18) If the matenal 
requited is not on hand, the balance-of-stores clerk will make a requisition 
upon the pm chasing department which will purchase the matenal and 
have it on hand when needed, the entire transaction being repci ted back 
to the route-file clerk The route-file clerk will now write all orders for 
issuing materials from stores or the necessary move order it the work is 
to be btought from some other machine He will make out the necessary 
orders foi procuring tools and equipment and for the identification tags 
that are to be attached to the woik and move with it, and lastly he will 
make out the operation orders (Fig 27) and the instructions to the 
inspector concerning the times for inspection For convenience, the 
operation order, the identification tag, the move order, etc , that pertain 
to each operation may be placed together in an envelope sometimes 
called a job or operation envelope, and these with the route sheets, or 
planned-operation sheets, the drawings, and other general directions per¬ 
taining to the work scheduled may all be placed in a larger envelope or 
container known as a route file and forwarded to the time-study depart¬ 
ment Here the instruction-card clerk will furnish an instruction card 
(Fig 28) for each operation if such a card is to be used, and the rate¬ 
setting clerk will furnish the proper time card, piecework or bonus card 
(Fig 20), as may be needed, each of these being placed in the operation 
envelope to which they belong The relation of these several documents 
to each other may be more clearly understood by an examination of Fig 
35, which shows these relations completely for a single manufactunng 
order and which was devised by Professor John R Bangs for this purpose 
The order-of-work clerk has charge of the planning board and corre¬ 
lates it with the several departmental dispatch boards When he 
receives the route file for a given machine or product, he retains the route 
sheets or planned-operation lists, and he assigns each operation to be 
performed to the machine or production center for which it has been 
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routed, by removing the duplicate work order and other duplicate 
documents necessary for complete identification and control of the 
operation from the operation envelope and placing them on the planning 
hoard, upon the hooks, or in the pockets controlling the particular 
machine to whuh the work is assigned The operation envelope, with 
its remaining duplicate contents, is placed m corresponding position 
upon the departmental dispatch board controlling the production center 
or process to which the work is assigned He will do this for each opera- 



Fig 35 -'Development of Manufacturing Oiders 


tion for which the route fdc contains opciation envelopes, placing them 
so that the work orders are in the sequence called for by the scheduled 
time of performance 

Let it be assumed that the first of these machines or processes to which 
work has been so assigned is a Jones and Lamson turret lathe No 50, as 
shown m Fig 34, and let it he assumed, lurthermore, that there is plenty 
of w^ork ahead of it so that this particular work order and its related 
instructions m the operation envelope are placed in proper sequence in 
the upper or jobs-ahead pocket of the planning board In due process 
of time the envelope will be advanced to the second or next-job pocket, 
corresponding changes, of course, being made upon the departmental 
dispatch board 
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When the work order has been advanced to this position, the dispatch 
clerk takes the material-issue order from the operation envelope, if 
material is to be drawn from stores, and also the identification tags that 
are to be fastened to the work bearing the identification numbers, etc , 
and gives them to the move man The move man, with this authority, 
draws the material, tags it, and moves it to the machine When this is 
completed, he signs the matenal-issues order and returns it to the stores 
clerk The stores clerk, upon the delivery of the material, corrects his 
bin-tag records and forwards the material-issues order to the balance-of- 
stores clerk, who corrects his balance-of-stores records, prices the material- 
issue order, and forwards it to the cost department where it is charged 
up against the cost of the production order If no material is to be 
drawn from stores but is to be moved from some other machine, the same 
procedure applies except that in this case the stores are not involved 
The dispatch clerk also issues the equipment orders to the move man, 
who, with tins as authority, procures all special tools and appliances and 
brings them to the machine in advance of the beginning of operations 

Let it now be assumed that the operator on machine No 50 has 
finished the job m process He takes his operation order, instruction 
card, time card, etc , to the dispatch station and returns them to the 
dispatch clerk who stamps the time upon the time card The dispatch 
clerk now takes the duplicate documents pertaining to the work just 
completed from the work-in-process pocket and advances the coi respond¬ 
ing documents of the job next in order to that position He stamps the 
time upon the time card in this new set and gives it to the workman 
with the work order, instruction card, etc , for the new operation The 
workman then returns to his machine and starts the new opeiation for 
which complete preparation has been made The dispatch clerk also 
issues the new inspection orders to the inspector The move man 
takes the work just completed on machine No 50 to the next machine 
listed upon the route, and returns all tools and fixtures to the tool storage 
The dispatch clerk returns all work orders, diawings, drawing lists, etc , 
to the order-of-work clerk, who checks the completed operation on the 
planned-operation list and returns the drawings, instruction cards, etc , to 
the engineering department The time cards are sent to the controller’s 
department, where they are first checked against the attendance-board 
record or time-clock record, depending upon which is in use, and then 
used as a basis for the pay roll They are then forwarded to the cost 
department where, with the material issues, they form the basis of 
production costs 

In recent years a number of control boards, card index systems, etc , 
have appeared, many of which are helpful in production control and 
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similar problems Figure 36a shows a control board manufactured by 
the McCaskey Register Company of Alliance, Ohio It is fitted to 
carry three sets of control data for each machine as indicated in Fig 33 
It is built in vertical sections so that it can be extended as desired 
Figure 366 shows a Produc-Trol board manufactuied by the Wassell 
Organization of Westport, Connecticut It is a mechanical Gantt chart 
At the left is the “ visible index” which lists and identifies the items that 
are to be controlled Each indexed item aligns with a double row of 
small holes spaced five to the inch At the top is placed an adjustable 
calendar Vertical lines from top to bottom indicate the dates of the 
several items being controlled At the right of each index pocket a 
white string carrying a peg can be stretched horizontally across the 
board, the peg holding the string to the desired length This string is 
wound up automatically by a spring inside the board When extended 
it makes a v r hitc band across the board Colored pegs of various shapes 
and colors may be placed in the adjoining row r of holes to indicate various 
factors of the control This board can be used for many purposes such 
as inventory control, sales progress, etc 

127 Modification and Adaptation —The foregoing discussion de¬ 
scribes a complete plan of production control based on Taylor's methods 
and typical of a number of such plans now in actual use In this discus¬ 
sion an effoit has been made to define and describe the principal functions 
in such a plan and to illustrate the primary documents connected with 
each function Thus the moving of material is defined as a separate 
function undei the move man , so-called, and the move order is the funda¬ 
mental order connected with that function It will be obvious, however, 
that there is an endless number of possible modifications, abbreviations, 
and adaptations of these general principles, and many such are in actual 
use, the particular combination of basic functions used and the method 
of their combination varying widely with the character of the enterprise 
and the degree of control desired In these modifications and adaptations 
several functions may be performed by one man and his assistants, and 
in a similar manner the basic documents may be combined An example 
of such combination is purposely illustrated in Fig 31, where both routing 
and scheduling are listed upon the same sheet A combination operation 
order and bonus time card is not unusual 

A not unusual modification is one w'here routing and scheduling are 
fairly complete but dispatching is left largely to the foremen with the aid 
of follow-up men or tracers, as they are often called, whose sole duty it is 
to keep tiack of the several orders and to assist the foreman in removing 
any obstacles that may stand in the way of fulfilling the schedule 

There are tw^o methods of organizing such a force of tracers In the 
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first method every manufacturing order is assigned to some one man and 
his assistants, who follow the order through production whether there 
are delays or not If delays do occur, the tracers endeavor to remove the 
difficulties that delay the schedule, through conference w ith foremen and 
other officials In large plants a tracer or group of tracers is usually 
given charge of a particular class of production, thus specializing their 
efforts 

The second method is to turn over to the tracers only those jobs 
which are behind their schedule The source of information on this point 
is usually the foreman or the progress report (Art 102), if such a report is 
compiled This method, of course, requires fewer tracers than the first 
and is, therefore, cheaper, but it is not so thorough The choice of 
methods will depend somewhat upon circumstances and upon the degree 
of refinement in routing and scheduling If the routing and scheduling 
are poorly done, the tracing must be correspondingly searching if schedules 
are to be kept Tracing is greatly facilitated by conferences among the 
tracing staff and also conferences with the foreman and others charged 
with the problems of production 

128 Requirements for Production Control —It should be noted 
that the degree of refinement possible m production control depends 
upon the degree of refinement with which route sheets, operation sheets, 
and instruction cards can be compiled and upon the degree to which the 
several departments are organized to fulfill the predicted performances 
In general, good production control for metalwoiking establishments 
requnes that the following information be available in convenient form 
and that these specified conditions exist m the plant 

1 Complete detailed drawings and other engineering information 

2 Complete information regarding special tools, such as jigs and 
fixtures, whether existent or to be provided 

3 Complete information on times and costs of previous performances 

4 Accurate up-to-date information regarding the stores and finished 
stock that are to be used 

5 Exact knowledge of the progress of the work in process 

6 Complete tabulated data on power, speeds, and feeds of all 
machines 

7 Complete data, as far as can be obtained, on the most effective 
forms of cutting tools and the best combinations of speeds, feeds, and 
depth of cuts for the metal to be machined 

8 Records of the best performances on similar work with best com¬ 
bination of tools, feeds, and speeds 

And to ensure the attainment of the performance predicted on the 
instruction card, there must be 
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9 Careful instruction of the workmen by the speed boss or some 
similar person 

10 Careful following up and correction of the shop schedule 

11 Careful inspection of all tools and appliances to make sure that 
they are up to standard conditions 

12 A financial incentive that will enlist the interest of the workman 

Brief reflection will show that similar conditions and requirements 

apply to other forms of industry, the principles being capable of wide 
extension 

Of these requirements several are now fairly well met in many modern 
metalworking shops Thus (1) presupposes a first-class engineering and 
designing department, (2) a well-developed toolroom, (3) a first-class cost 
system, (4) an accurate continuous-inventory system, all of which have 
reached a high state of development in many plants The remaining 
requirements, however, are in a rudimentary stage in many shops, and it 
may be of advantage to discuss them briefly Thus (5) presupposes an 
accurate knowledge of the progress of work such as is obtained only by 
the dispatching methods discussed in Art 125 

129 Data on Machines (Item 6) —It is evident that before the 
instruction-card man can intelligently instruct the workman regarding 
the size of cuts and feeds and speeds to be used, very complete data must 
be compiled bearing on the cutting power and the speeds and feeds or 
similar data obtainable with each machine This information is not 
available in many shops and must be collected It is also evident that 
this would be much simplified if all machines of the same kind were made 
along standard lines At present a machine of given nominal size made 
by any given manufacturer is usually very different in its characteristics 
from those of rival makers These new methods of control will undoubt¬ 
edly have an effect tending to standardize tools of all kinds 

130 Industrial Data—The Art of Cutting Metal (Item 7) —It would 
most naturally be supposed that an expenenced, skilled workman would 
know more than anyone else regarding the best shapes of cutting tools 
and most efficient combinations of feeds and speeds for the work of his 
particular calling In simple trades these or corresponding data may 
be easily obtained, but, in general, the information possessed by the 
mechanic is empirical and based on inherited 1 practice that is never 
questioned by him All trades and callings abound in practices that are 
transmitted downward with almost superstitious exactness and with little 
or no thought as to whether a better way can be found This is very 

1 One of the best instances of the empirical development of an almost perfect tool 
is found m the common ax and ax handle It would have been difficult indeed to 
analyze this problem and design the modern ax scientifically 
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well instanced in the case of cutting of metals Heie (according to 
F W Taylor) theie are 12 principal variables involved, and it is evident 
that no man can carry m his head the best combination for any given 
case Actual experience has shown this to be so and has demonstrated 
that the best combination of these vauables can be found much more 
accurately by mathematical analysis than by the best empirical knowl¬ 
edge This problem illustrates the complexity of what may appear to 
be simple processes 

A considerable amount of gonoial information on this subject has been 
collected from time to time, but the first comprehensive attempt to 
solve this problem was that made b> F W Taylor and recorded in full 
in the Transactions of the American Society of Mechanical Engineers, Vol 
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28, 1907 Mr Taylor’s experimental woik and the laws that he deduced 
therefrom were reduced to mathematical expressions by him and his 
assistants The complexity ot the problem will be appreciated when it is 
considered that no less than 12 variables are involved By means ot 
very ingenious slide rules, howevei, Call G Barth succeeded m making 
these expressions usable, and with these slide rules the most efficient 
combinations of speeds and feeds are quickly obtainable These slide 
rules are made in several forms and for diffeient machines, 1 and any 
extended discussion of them is beyond the limits of this book, their general 
characteristics, howevet, aie clearlv shown in Fig 37 In this slide rule, 
the parts A and B are movable and slide endwise relative to the main 
body of the rule and to each other The upper scale shows the cutting 
speeds, and next to it is a scale that indicates the hardness of the mate¬ 
rial, in this case steel, by a haidness class number The lower edge of 

1 In a senes of papers in Irulustnal Management beginning September, 1919, Mr 
Barth describes in full the development of these slide rules See also Trans Am 
Soc Mech Eng , Vol 25, p 49 
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the upper slide carries a scale that indicates the feed in inches The 
upper edge of the lower slide carries a scale that indicates the depth of 
cut m inches, while the lower edge carries a small scale that indicates 
various sizes of tools Adjoining this scale upon the fixed part of the 
rule is another short scale indicating the “cutting life” of the tool As 
the rule is set it shows that a %-mch tool of standard form will cut well 
for 20 minutes when the depth of cut is inch and the feed inch 
on steel of a hardness number of 13 and a speed of 60 feet per minute 
Tf the steel is of No 10 hardness, the cutting speed may be 80 feet pei 
minute, etc 

Tabulated data on cutting feeds and speeds for various machines 
drawn from Taylor’s work and elsewhere are to be found in Kent’s 
“Mechanical Plngineers’ Handbook” and also in Mark’s “Mechanical 
Engineers’ Handbook ” Taylor’s work did not cover all kinds of metals, 
and it has been veiy greatly supplemented by more recent experimental 
work 1 There is a vast amount of work to be done in other industries 
before similar data will be common m these other lines of work 

131 Records of Performance (Item 8) —What has been said of the 
average worker’s lack of knowledge of industrial processes is even moie 
true of his lack of exactness as to the time lequned to do a given piece 
of work and of the best procedure in doing it Since this item is of lmpoi- 
tance and requires a somewhat lengthy discussion it is made the subject 
of the succeeding chapter 

132 Methods of Ensuring Performance (Items 9-12) —It is clear 
that if the standard performances are based on lecords somewhat lower 
even than the best record, they will be beyond the attainment of many 
of the less skilled workers It is cleai, also, that if the output of the 
factory is raised to these standards, in general, one of two courses must be 
pursued Either the less skilled men must be eliminated and their places 
filled with better men, or they must be educated and taught how to raise 
their performance to the standard The latter method is, of course, the 
more humane and in the long run will be the more effective H L 
Gantt was the first, the author believes, to appreciate fully the opportuni¬ 
ties of this field, and his work and writings 2 on this phase of shop manage¬ 
ment form a very valuable addition to the literature of general industrial 
education 

It is also self-evident that if the planning department is to predict 
performances that can be successfully executed, all machines and tools 
must be in the first-class condition that the planner must presume them 
to be For this reason the inspection, care, and repair of all productive 

1 See Alford, L P , and J It Bangs (Ed ), 11 Production Handbook/’ p 911 

1 See Gantt, H L , "Work, Wages, and Profits ” 
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apparatus should, if possible, be under one man whose business it is to 
see to these matters and nothing else Such a man can earn his salary 
even in a comparatively small shop Under such a system many costly 
delays can be obviated by preinspection and repair, and the same principle 
applies to apparatus in general 

And last, and by no means least, if the worker is to raise his output 
to a standard higher than he has been accustomed to, he must receive 
extra compensation for his extra effort Otherwise he will not make the 
effort It has been noted previously (Art 20) that the worker is usually 
skeptical regarding the effect of increased output It is useless to point 
out to him that increased output will tend to help him because of the 
ultimate good flowing from abundant production The reasoning is 
usually beyond him, and the only incentive that will move him is an 
immediate gam All efforts to increase production by the methods 
described in the foregoing paragraphs usually are, and in fact must be, 
operated in connection with some method of rewarding labor that gives 
increased compensation for increased effort The various methods of 
rewarding labor are more fully discussed in Chap XXI 

133 Collecting and Recording of Data.—The last function of the 
planning department listed in Art 119 is the collection of returns and 
records of performance The planning department does not, of course, 
collect all the returns It does, however, record all times of beginning 
and completing work and all details of time expended upon direct produc¬ 
tion, which form one of the factors in production costs All progress 
reports and all reports as to idle equipment and spoiled work are com¬ 
piled in this department If special studies of productive operations, 
such as time study and motion study, are attempted, they are usually 
conducted by the standards department and made available for its use 

134 Limitations —The foregoing is a very brief account of the more 
important tendencies in the planning of factory operations as they apply 
particularly to metalworking plants It will be obvious that the prin¬ 
ciples involved can be and have been applied to other forms of production 
where information comparable to that listed in Art 128 can be obtained 
It should be noted that functional foremanship and similar methods are 
in no way connected with any particular form of wage system, nor do 
the methods discussed in this chapter, taken singly or collectively, con¬ 
stitute a complete philosophy or scheme of management that will be best 
for all cases The combination and arrangement that will be best to use 
will, necessarily, vary with the conditions, and what may be good for one 
place would not apply at all in another These methods, however, are 
excellent illustrations of the separation of mental and manual processes 
and the use of division of labor and transfer of skill The strong coordi- 
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native influences necessary for such forms of organization are found in 
the instruction card and route card and the incentive of extra compensa¬ 
tion for extra effort Some very complete applications of these methods 
have been made in this country, though, as yet, few complete accounts 
of such applications have appeared 

It should be noted, also, that these methods are, for the most part, 
refined extensions of old principles Some of them aie efforts to apply 
the scientific method to the measurement of human effort and aim to do 
for the field of management what engineering research has already done 
for the designing depaitment How far they can be considered to be 
scientific is a debated question Mr Taylor and many of his followers 
maintain that these methods can be considered very scientific Others 
as strongly insist that the personal equation enters into these methods so 
greatly as to make accurate and scientific lesults impossible Clearly 
these methods do touch the human side of industry very closely Mr 
Gilbreth said that they are closely connected with experieme, skill, 
contentment, training, habit, fatigue, and other peisonal matters A 
r6sum6 of these debated points of view can be made more intelligently 
after a consideration of other industrial problems, and will, therefore, be 
deferred to a later chapter (see Chap XX\ II) 

Objection is often made, particularly by managers of the older type, 
to the introduction of any such system as described in this and the 
preceding chapter on the ground that it adds to the cost of production 
This may often seem to be true, as most of the men emplo\ ed in planning 
and carrying the work through the shop do not work directly upon the 
product There is no doubt, furthermore, that a useless and costly 
system is sometimes installed wheie the conditions do not w^anant, and 
in such cases the cost of the product is necessarily raised There is no 
virtue in system of any kind unless it is installed intelligently and with a 
clear idea of the results that it is desired to obtain 

Usually there is no difficulty m deciding how far it is economical to 
go in providing system to collect valuable information, as in cost systems 
or in a system for facilitating the transmission and use of information 
that will hasten operations and thereby increase the efficiency of produc¬ 
tive processes already existing, but it is not always easy to decide such 
questions when they involve the separation of productive processes into 
mental and manual constituents Functional foremanship, for instance, 
is based on a somewhat different reasoning from that underlying a cost 
system A cost system is valuable no matter how large or small the shop 
may be, although its characteristics might vary with the size of the shop 
But all extensions of the principle of division of labor that involve separa¬ 
tion of mental and manual processes and transfer of skill necessarily 
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involve a reduction in the amount of time and labor actually spent upon 
the wort and an increase in the amount of planning or indirect labor 
expended upon it Whether or not such a rearrangement of duties will 
result in netting a greater output and reduced cost will depend on the 
quantity to be made and the character of the work, and it is very easy 
to oversystematize unless these conditions are fully understood 

This statement is fully borne out by the number of industrial plants 
that have introduced quite complete systems of production control and 
afterward either have abandoned these systems or have greatly modified 
them, retaining only those features which were of real economic value 
It cannot be disputed, however, that these principles do result in increased 
output and decreased cost when properly applied, and the manager who 
does not use them as far as the limitations of his case will allow, simply 
because he does not believe in system of any kind, is blinding himself to 
his opportumties 

135 Management by Exceptions—The piocedure described in Art 
126 is fairly typical of the majority of administrative mechanisms In 
general they aim to visualize and control all details of the work in hand, 
and therein lies the danger of oversystematization and possible loss 
therefrom The thoughtful manager will therefore seek logical limits 
for his procedure One of the most effective methods of limiting man¬ 
agerial system is by the so-called principle of exceptions, by which the 
manager concentrates his attention “ solely upon those executive matters 
which vary from routine plan or standard ” l This idea runs like a thread 
throughout the entire field of organization, particularly wherever stand¬ 
ards of any kind have been set, deviations from which can be noted and 
reported Thus it is not necessary to report to the general manager all 
of the details of the operation of the power plant so long as its performance 
is up to standard, whereas it is highly important to report the occasional 
deviation of performance from the standard If the costs of all products 
are not greater than the standard costs that have been set, it is clearly 
a waste of the manager's time to go over all of the cost details But 
when costs exceed the expectations, the principle of exception would 
naturally be applied through a special cost report as discussed in Art 102 
And so in scheduling work through the plant it may not be necessary to 
lay out the progress of every shop order as in Fig 31, but it may be 
sufficient to post only those orders which are behind their schedule or are 
irregular Thus in manufacturing that approaches continuous produc¬ 
tion or where the production orders are comparatively few m number 
and where the execution of each requires a considerable period of time, 
it may be necessary to schedule only those which fall behind through one 

1 See Alford, L P , “Laws of Management,” Trans Am Soc Mech Eng , Vol 48 
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cause or another Mr C D Hart of the Western Electric Company has 
thus successfully used the exception principle in manufacturing telephone 
cables, employing a modified Gantt chart somewhat like that shown m 
Fig 22 

The principle is of broad application, and the thoughtful administrator 
will give it careful consideration in organizing his procedure As Mr 
F W Taylor so truthfully remarked when discussing this principle 

Under it [the exception principle] the manager should receive only condensed, 
summarized, and invaiiably comparative repoits, coveiing, however, all of the 
elements entering into the management, and even these summaries should all be 
carefully gone over by an assistant before they reach the nuniger and have all 
of the exceptions to past averages or to the standards pointed out, both the 
especially good and especially bad exceptions, thus giving lnm in a few minutes 
a full view of progress that is being made or the reverse and leaving him free to 
consider the broad liims of policy and to study the character and fitness of 
important men under him 


References 

Ali-ord, L P, and J R Bangs (Ed ) “Production llmdbooh,” r Lhi Ronald Press 
( ornpanj, New York, 1944, p 67 

Barth, C\rl “ The \rt of Cutting Metals,’' 1 tans Am Sot Mah Lng , \ ol 25 

Ci ark, Wai lace “ r l he Gantt Chart,” d he Ron ild Press Comp ui\ , Nc w ^ ork, 1922 

Cornell, W B “Industrial Organization and Management,” I he Ron ild Press 
Company, New York, 1940 

Kimball, D S, Jr “Production Planning,” International ( orrespondenec Schools, 
Scranton, Pa , 1941 

Davis, R C “Industrial Organization and Management,” II irp< r & Brothers, New 
York, 1940, p 241 

Knowles and Ijiompson “Industrial Management,” The Macmillan Company, 
New York, 1945, p 497 

Koepke, C A “Plant Production Control,” John Wiley A, Sons, Inc, New York, 
1941, p 311 

Taylor, F W “Shop Management,” Trans Am Soc Mcch Eng , Vol 24 



CHAPTER XIII 


OPERATION STANDARDIZATION —TIME 
AND MOTION STUDIES 

136 General —It was shown m the preceding chapter that the 
degree of refinement in production control depends upon the degree of 
refinement in routing, scheduling, and dispatching, and the degree of 
refinement to which these can be carried depends largely upon the 
possession of such industrial data as are necessary to prepare such docu¬ 
ments as the instruction card shown m Fig 28 This chapter deals with 
the methods of finding such data and with the conditions that must 
exist at the production center or place where work is performed, whether 
this be a machine, a bench, or simply a floor space, in order that the 
predicted performance may be carried out as intended by the instruction 
card or similar documents The object to be attained is that each 
operation shall be done in the best manner, that is, by the best possible 
procedure, and that it shall be done in the shortest reasonable time If 
such procedure can be established, and if such reasonable times of per¬ 
formance can be fixed, the entire operation can be standardized, and if all 
conditions of performance are kept at the same degree of efficiency , the 
operation can be lepeated indefinitely with uniform results The study 
of industrial operations for this purpose is called operation analysis, and 
the principal methods used in this work are time study and motion study 
Time study may be defined primarily as the art of observing and record¬ 
ing the time requued to do each detailed element of an industrial opera¬ 
tion, though, as will be seen, it has a somewhat broader significance 
Motion study may be defined as the study of the movements, whether 
of a machine or an operator, in performing an operation for the purpose 
of eliminating useless motions and of arranging the sequence of useful 
motions m the most efficient order It is m effect a lefined form of 
routing and may be closely connected with the routing of work through 
the plant Motion study and time study are not necessarily closely 
connected, but usually this is the case Time study should be preceded 
by a careful examination of methods, both personal and mechanical, and 
time study is, of course, the logical method of measuring the effect of 
changed methods, since time is the measure of the efficiency of mdus- 
taal operations In general, motion study precedes time study, and 
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logically the combined process should be called “ motion and time 
study ” However, usage and ease of expression have made the sequence 
“time and motion study” most common It should be remembered that 
the object of time study and motion study is to establish standardized 
performances 

137 Operation Standardization —It will be obvious that standard 
performances, however carefully prepared, cannot be lealized unless all 
the conditions under which the operation is performed are also standard¬ 
ized and do not vary materially A lathe cannot be expected to make 
the same performance with a slack belt as with one in prime condition, 
nor can the worker produce good results if he is surrounded by adverse 
conditions Operation analysis, therefore, to be intelligent, must con¬ 
sider the operation, the workman, the production center, and its surround¬ 
ing conditions In general the following steps must be taken in making 
such a study 

1 Investigation and standardization of the production center and its 
surrounding conditions 

2 Investigation of the elements of the process to ensure that no 
unnecessary movements aie made and that the best sequence of the 
elements is followed 

3 Making time studies of the details of the operation 

4 Analyzing time studies and establishing standard performances 
through the instruction caid 

5 Developing a routine procedure that wull ensure the accomplish¬ 
ment of the performance and also ensure the permanence of all necessary 
standard conditions 

6 Determining the financial incentive necessary to interest the work¬ 
man in the project 

Of these topics all but the sixth will be discussed in this chapter 
This item is so closely connected with wage systems that its discussion 
will be deferred to the chapter which deals with that subject 

THE PRELIMINARY INVESTIGATION 

138 Reasons for Preliminary Investigation —There are several 
reasons why a preliminary survey is essential before making time and 
motion studies The first is the psychological aspect of this work The 
success of any innovation in any industry depends to a large extent upon 
the degree to which it is possible to enlist the sympathy and confidence 
of the foremen and workmen concerned In the early days of these new 
methods a great mischief was done to the movement by time-study men 
endeavoring to make observations secretly and without explaining to the 
workman under observation what they were trying to do The reaction 
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of workmen in general and of labor unions in particular to modern man¬ 
agement methods is discussed at some length in a succeeding section 
But it should be noted in connection with time study and motion study 
that it is useless if not dangerous to the harmony of the plant to under¬ 
take any time studies without a full understanding upon the part of all 
concerned as to the objects of such studies and the extent to which all 
will be benefited thereby Confidence on the part of the workmen in the 
objects to be attained is most essential The analyst who undertakes 
to make tune studies must, therefore, not only be expert at this work 
but also be a diplomat of high order 

The second reason for a preliminary survey is to familiarize the 
analyst or investigator with the tools, methods, and operations that are 
in process and their relations to each other If a good routing system 
is in operation, the relation of the several processes will be satisfactory, 
but in many cases rearrangement of the sequence of processes may be 
necessary for best results The surroundings of each production center 
should also be studied so as to remove any conditions adverse to produc¬ 
tion A record should also be made of production under the existing 
conditions for the purpose of comparison with production under new 
conditions 

The third reason for the preliminary survey is to gather data on each 
machine concerning its feeds, speeds, cutting capacity, etc As indicated 
in Art 129, the problem of predicting performances would be simplified 
if all machines of a given capacity had similar characteristics, that is, 
for example, if all 36-inch lathes had the same lead screw, ratio of back 
geais, feeds, etc In some cases a certain amount of standardization of 
this kind can be accomplished, but in most instances the variation is so 
great as to require a large amount of work in collecting these data Data 
must also be c ollected on the handling time of all machines, that is, the 
time required by the operator to set, change, and otherwise operate the 
machine, also on material handling time or the time required to transport 
material and place it in the several machines If well-developed sched¬ 
uling methods are in use, many of these data will have been collected 

It should be noted that the amount and character of these data which 
will be needed will depend upon the kind of time studies that are to be 
made If time studies are to be made upon product that is in constant 
process of tabncation, as in mass production, for the simple purpose of 
standardizing methods and times of performance, a minimum of such 
data is necessaiy But if the object of the time study is to develop a set 
of data that will make it possible to build up an instruction card syn¬ 
thetically for a product that has not as yet been produced , very complete 
data on men, methods, and machines are necessary Instruction cards 
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built up by the first method may be called observed instruction cards, 
those which are built up from data obtained from the time study of 
elementary operations on other products may be called synthetic or 
compiled instruction cards. In any case some of the data collected will 
necessarily be applicable only to the production center to which it per¬ 
tains, whereas other data may be basic and applicable to a wide range of 
similar operations 

139 Motion Study —With the survey of the conditions surrounding 
the production center disposed of, there remains a preliminary investiga¬ 
tion of the operation itself to sec that it is performed in the best possible 
manner, that the sequence of detailed operations is correct, and that they 
are efficiently performed This may involve an examination of the 
methods and movements of the operator, or motion study, as it is usually 
called Since this form of study is usually involved more or less with 
time study, it will be discussed at some length at this point 

It has been shown that it is highly economical to plan the sequence 
of operations in a broad way by the routing methods that have been 
described The same arguments apply to the details of any operation 
such as are listed on the instruction card in Fig 28 It has been cus¬ 
tomary until recently to assume that the skilled woikman is the best 
judge of such a sequence Although this is probably true in simple cases, 
experience has shown that even here systematic analysis will often prove 
to be superior to empirical knowledge 1 It has long been recognized that 
a workman can do most w r ork when his equipment and surroundings are 
convenient Builders of machine tools have long appreciated and applied 
these general principles in the de&ign of tools, and manufacturers inter¬ 
ested in such w r ork as the assembly of small machines made up of many 
parts have for many years paid close attention to the proper division of 
work and the arrangement of parts to be assembled so as to require as 
little effort and motion as possible on the part of the workman These 
efforts, however, have, in general, been confined to the best examples of 
mass production and have not been recognized as fully as might be 
supposed 

The work of the late Frank B Gilbreth 1 has very ably called attention 
to the fact that great gains may be made by systematic motion study in 
all lines of work and particularly in the simpler trades where one would 
not suppose such possibilities existed Mr Gilbreth’s most striking study 
of this problem was in connection with the ancient trade of bricklaying 

1 The student can easily demonstrate this by trying to arrange the best sequence 
of movements in assembling some small but complex mechanism, as suggested in 
the footnote to Art 122 

* Gilbreth, Frank B, "Motion Study” D Van Nostrand Company, Inc , 
New York, 1911 
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From time immemorial masons have w orked from a scaffolding that was 
raised only when the workman could no longer easily reach the top of the 
wall that he was hying It was then raised to such a height that he 
must bend his back constantly or work on his knees until the w r all grew 
high enough to relieve him from such awkward positions From time 
immemorial, also, the mason's helper has dumped unsorted brick and 
mortar of varying consistency upon the scaffolding at the mason’s feet 
so that the mason had to stoop to get both brick and mortar It has been 
customary, furthermore, for the mason to select the brick as he worked, 
rejecting those which were unfit, and to turn the selected brick over in 
his hand when there was a choice as to which side should face upward 

One of Mr Gilbreth’s fiist improvements was a scaffolding that can 
be raised quickly, a short distance at a time, so as to be kept near the level 
for most easy working on the part of the mason To this was added a 
shelflike attachment on which the brick and mortar could be placed in a 
convenient position for the workman The bricks were carefully sorted 
on the ground by cheap labor and placed in packets of 24 each, carefully 
arranged with the right side up so that no sorting was necessary on the 
part of the mason The mortar was carefully standardized, and improved 
forms of both mortar box and trowels made it easier for the mason to 
secure mortar while following with his eye the hand that held the brick 
A careful study was made of the sequence in which the bricks should be 
laid for various types of wall and also of the motions made by the mason 
in laying up these several types It was quickly discovered that many of 
the motions made by the workers were useless and resulted only in 
fatigue and wasted effort On the basis of these observations standard¬ 
ized methods were worked out that enabled the workmen to lay three 
times as many bricks as formerly and w r ith less fatigue The results are 
all the more interesting, since they w ere obtained in a strictly handicraft 
industry The work of Mr Gilbieth and others has proved beyond 
doubt that motion study opens up great opportunities for timesavmg 
and has accented the belief that even the skilled worker who has learned 
his trade in the usual empirical manner is often inefficient and wastes 
much of his energy m useless motions, though the final result of his 
labor may be all that is desired 

In man} cases the motions of the workman are too rapid and com¬ 
plex 1 to be segregated from connecting motions and timed by the human 

1 The reader may gain some idea of the complexity of ordinary handwork by 
studying the motion of his fingers and thumb in buttoning his coat Note that the 
procedure of performing this operation is entirely different when done with the left 
hand from that when it is performed with the right The effect of motion upon the 
efficiency of operation is beautifully illustrated in rowing with a sliding seat In 
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eye ™th the aid of the stopwatch Mr Gilbreth very ingeniously used a 
moving-picture camera in connection with a clock of special design, which 
he called a microchronometer, to investigate such rapid motions This 
clock which has a dial about 30 inches in diameter is placed near the work¬ 
man who is to be studied The clock has a hand that makes 20 revolu¬ 
tions each minute The dial is divided into 100 parts so that each division 
of the dial represents J^ooo of a minute as the hand moves over it, 
hence the name micromotion as applied to this procedure W hen the film 
is exposed, a permanent record is obtained of the smallest movement 
accompanied by a record of the time required to perform each movement, 
however rapid These pictures can then be studied at leisure, and 
any unnecessary mo\ements can be detected Some very interesting 
results have been obtained in this manner Mi Gilbreth also made some 
interesting motion studies by attaching a small electric light to the hand 
of the operator and connecting it with a source of light by small flexible 
wiring The light in the vicinity of the worker is then lowered, ana a 
photograph is taken of the operator's movements by an ordinary camera, 
the path of the light appearing as a continuous line upon the pi ite From 
this diagram deductions can be drawn as to the efficiency of the worker’s 
effort It will be noted that these photographic methods \ leld both time 
and motion records of extreme refinement The films can also be run 
through a projector so that the process can be examined at leisure upon 
the screen and the wasteful motions noted In the majority of cases 
visual observation and timing with a stopwatch are sufficiently accurate 
to enable a skilled observei to separate the w ork into its elements, elimi¬ 
nate the useless motions, and rearrange the sequence of elementary 
operations mto the most efficient cycle An elementary example illus¬ 
trating such procedure is given in Art 141 

140 Principles of Efficient Motion —The geneially accepted theories 
of efficient motion are those developed by Dr Lillian Gilbreth and the 
late Frank Gilbreth The Gilbreths state that there are 17 fundamental 
motions and that every human operation consists of a combination of 
some of these elements which they have named “therbligs” (Gilbreth 
spelled backward) They have devised mnemonic symbols for these 
elements for use m charting motion studies and have also suggested 
distinctive colors to be used in similar w ork These are listed in Table 7 
The Gilbreths w^ere, also, the first to publish a list of principles governing 
motion economy paiticularly as regards motions of the hands These 
principles are as follows 


such rowing the speed of the boat *s as much dependent upon the manner of operation 
as upon the power applied 
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1 Both hands should preferably begin their therbbgs simultaneously 

2 Both hands should preferably complete their therbbgs at same instant 

3 Both hands should not be idle at same instant, except during rest periods 


Table 7 


THERBLIG CHART 

NAME OF ThERBLIG 

SYMBOL 

EXPLANATION SVMBOL 
SUGGESTED BY 

COLOR 

Search 

CE> 

Roving Eye as if Searching 

Black 

Find 

<n> 

Eye Fixed on Object 

Dark Gray 

Select 

— 

Reaching for Object 

Light Gray 

Grasp 

0 

Hand Open for Grasping 

Lake Red 

Transport loaded 

VO' 

Hand With Something in It 

Dark Green 

Position 

9 

Object Being Placed By- Hand 

Dark Blue 

Assemble 

# 

Several Things Put Together 

Dark Violet 

Use 

u 

First Letter-Word "Use" 

Purple 

Ois-Assemble 

ft 

One Part of Assembly Removed 

Light Violet 

Inspect 

0 

Magnifying Lens 

Burnt Ochre 

Pre Position 

h 

A Ten-Pin 

Sky Blue 

Release Load 


Dropping Content from Hand 

Carmine Red 

Transport Empty 

— 

Empty Hand 

Olive Green 

Rest to Overcome 
Fatigue 

\ 

Man Seated as if Resting 

Orange 

Unavoidable Delay 


Man Stumbling-Unintentional 

Yellow Ochre 

Avoidable Delay 

—«> 

Man Lying Down on Job 

Lemon Yellow 

Plan 

e 

Man-Hand at Brow-Thinkmg 

Brown 


4 Each of the 17 subdivisions on various kinds of work has proper range of 
elapsed time m which it should be performed Although this time differs for 
different people, correct standard from which to deviate should be established 

5 Motions of arms should be in opposite and symmetrical directions, instead 
of in same direction, and made simultaneously 

6 Hesitation must be analyzed and studied, and its cause accounted for and, 
if possible, eliminated. 
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7 Shortest time demonstrated in one part of study should be used as a mark 
to attain, and reason for other times required in other parts should be known 

8 Number of therbligs required to do work should be counted, for one best 
way is almost always sequence of fewest therbligs 

9 Best sequence of therbligs m any one kind of work is useful as suggesting 
best sequence of other kinds of work 

10 Every instance where delay occurs suggests advisability of providing some 
optional work that will permit utilizing time of delay, if so desired, or making 
fatigue study of interval 

11 Variations of time required for any srngle therbhg should be arrayed, and 
causes recorded 

12 Lateness of various parts of anatomy as eompaied with other portions 
should be recorded 

13 Since fast motions cannot be made m same path as slow motions, learner 
will acquire desirable automaticity quickest if he works at motion speed of expert 
fiorn beginning, regardless of quality of resulting work 

14 Lateness of anatomical members of expert should be observed most are- 
fully Where it is not possible to work from first at speed of expert, this lateness 
should be copied as closely as possible 

15 Rhythm is most important and is largely a matter of time and not of 
distance, although making a motion covering same distance many times con¬ 
secutively will affect rhythm to some extent 

16 Awkwardness, grace, amb dexterity, and bimanufiability are all greatly 
affected by time element, which affects also hesitation and decision and many 
other psychological variables 

Other investigators 1 have added to this list, as, for instance, 

Motions should be confined to lowest classification in order to reduce fatigue 
Listed in the order of giving least fatigue and maximum economy these are 

1 Finger motions 

2 Fmger and wrist motions 

3 Finger, wrist, and lower arm motions 

4 Finger, wnst, lower arm, and upper arm motions 

5 Fmger, wnst, lower arm, upper arm, and body motions 

It is obvious that all motions should be easy and natural As noted 
elsewhere, machine designers long ago appreciated the importance of this 
requirement In the case of operators seated at a bench there is a maxi¬ 
mum and minimum efficient range of both right and left hand, not only 
in the horizontal plane of the bench but also in the vertical direction 
That is to say, both hands can easily sweep out a maximum and minimum 
curved surface within which all parts to be reached for should be placed 
for best results as illustrated m Fig 38 


1 For a fuller discussion see “Production Handbook,” p 576 
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141. Work Simplification Process Charts.—It will be obvious that 
economy in production makes it desirable to eliminate all useless and 
excess motions and operations whether they occur m the flow of work 
through the plant, in the sequences of any process, or in any detailed 
operation Gilbreth insisted that there was “one best way” in which 
any work can be performed The elimination of useless and wasteful 
processes and operations has become known as work simplification It is 
greatly facilitated by the use of charts that show the relation of the 
several elements to each other Such charts are of three kinds or rather 
of three degrees of refinement First is the flow sheet, which is discussed 
in Chap VIII and which is a diagram of the flow of work through the 



I iq 38 —Maximum and minimum areas for hand work in one plane 


entire plant It gives an accurate geographical picture of the entire 
process (see Figs 6 to 9) and is indispensable in planning industrial 
plants Next in order of refinement is the process chart, which shows 
diagrammatically the sequence and relation of the elements of a process 
It may or may not show the geographical relations of the several elements 
but always shows the sequence Such charts are very useful m showing 
the relation and sequence of elements m machine operation where both 
the movements of the operator and the work of the machine can be 
charted and analyzed In such diagrams symbols are sometimes used to 
denote elements of the process The Gilbreths have developed a set of 
41 such symbols m which a small circle denotes an operation, a small 
square denotes an inspection, a triangle denotes storage, and so on 

Figure 39 shows a simple process chart of the sorting, opening, and 
delivery of incoming mail The summary shou s that although no oper¬ 
ations were eliminated, the number of transportations were reduced with 
a corresponding reduction m the distance traveled 
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The operation chart shows the details of an element of the progress 
chart, that is, an operation. Obviously the time element in the study 
of an operation may be of very short duration A common illustration 
of such a study is that of a seated operator performing the assembly of 
some fairly complicated part as shown in Fig 40, involving the use of 
both hands, thus bringing the Gilbreth laws of motion into use as well as 


PRESENT METHOD i 

RECOMMENDED METHOD 

HBIShW 

OPERATION 

FEET 

SYMBOL 

OPERATION 

FEET 


Orders in mcnl bag in chute 


A 

Orders in mail bag in chute 


19 

Mail bag taken to counter 

21' 

X 

Mail bag taken to sorting table No 2 

3’ 

Q) 

Mail bag dumped on counter 


Q) 

Mail bag dumped on counter 



Return mail bag to compartment 

21 1 


Return mail bag to compartment 

5‘ 

(2) 

Place mail bag on hook 


m 

Place mail bag on Hook 


V 

Bag in place for out going mail 


V 

Boig in place for out going mail 



Return to counter 

21’ 

w) 

Return to sorting table No ? 

5* 

rtf' 

(Vnvelnpf* tn bp nppnpd and 


rtf^ 

c i (envelopes to be opened and 



o0r tfhose to remain unopened 



(f hose t0 remain unopened 


<$> 

Go to envelope-opener 

I5 1 

© 

Open envelopes 


(0 

Open envelopes 


© 

Take mail out of envelope 


© 

Return to counter with opened envelopes 

15’ 


Mail to sorter at sorting table No 1 

2' 

© 

Mail taken out of envelopes 


M 

Mail sorted by delivery point 


m 

Mail sorted by delivery point 


m 

Orders time and date stamped 


W 

Orders taken to time stamp clock 

15’ 


Orders delivered to Order Division 

too’ 

© 

Orders time and date stamped 


v 

Orders awaiting Order Division work 


<M) 

Orders delivered to Order Division 





V 

Orders awaiting Order Division work 

100* 





© Denotes an operation O Denotes 

a transportation 

I 1 Denotes an inspection 

Denotes a temporary storage 

VDenotes a permanent storage 

SUMMARY | 

Present 

Recommended 

Saving 

No of Operations 7 

7 

None 

No of Transportations 7 

4 

3 

No of Feet-Transportations 208’ 

IIS’ 

93’ 


Fia 39—I low process chart of customers’ orders from mail chute to order and billing 
division adapted from the work of Allan H Mogensen 


the space limitations shown in Fig 38 The student may find it inter¬ 
esting to identify the movements in Fig 42 and place the corresponding 
symbols by each one (see Fig 39) 

Example —A simple example may make the application of motion study some¬ 
what clearer Figures 41 and 42 show two studies made in the Department of Indus¬ 
trial Engineering at Cornell University by Professor Dexter S Kimball, Jr , on the 
assembly of an electrical plug such as is used to connect up an electric iron for laundry 
purposes Figure 40 A shows the assembled plug Figure 40 B shows the detail 
parts assembled in one-half of the outer shell with the other half, 40C, removed 
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figures 40 D show the spring clips that engage with the terminals on the iron before 
they are placed in fig 40B Figures 40 E show the small screws and nuts that hold 
the two half-covers together The springlike part shown in Fig 40 A and B is a wire 
guard for enclosing the extension cord as it passes into the plug to engage with the 
spring clips No cord is included in the assembly The only tool used in the assem¬ 
bly was a small screw driver 

An experienced worker was directed to assemble a terminal, using his natural 
motions and his own sequence of operations His performance was recorded with 
a micromotion camera, and his elementary motions and the corresponding unit times 
are recorded in Fig 41 An examination of this figure shows that in the elements 
performed by the left hand a total of 0 184 minute was employed in holding the 


A C B i 



Fio 40 


pieces, 0 037 minute in waiting, and 0 012 in returning the empty hand In the case 
of the right hand, 0 114 minute was expended in holding and 0 034 minute in waiting 
This makes a grand total of 0 381 minute out of a total of 0 990 minute of total time 

Again, a comparison of the movements of the two hands shows much lack of 
symmetry The left hand grasps two clips while the right hand grasps a spring 
guard, the left hand grasps a nut while the right hand grasps a screw, and so on 
In this experiment also the parts to be assembled were placed in trays before the 
worker with little thought as to convenience or sequence of assembly A visual 
examination showed much wasted travel of the hands and some unnecessary effort 
in reaching for the parts 

To correct these defects a small assembly table was constructed with a groove 
or depression extending across it from left to right of such dimensions that the shells 
can be pushed from either side toward the center, guided by the sides of the groove 
A stop in the middle of the table locates the assembled plug as it is pushed inward 
1 he half-shells are exactly alike and are recessed on the outside with two small depres- 
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Clock 

read¬ 

ing 

Elapsed 

time 

Left-hand movements 

Clock 

read¬ 

ing 

Elapsed 

time 

Right-hand movemc nts 

620 


Discard assembled plug 

620 


Drop screw driver 

632 

012 

Return hand 

632 

012 

Grasp 2 shells 

669 

037 

Wait 

669 

037 

Place 2 shells 

686 

016 

Arrange shells 

685 

016 

Arrange shells 

716 

031 

Grasp 2 clips 

716 

031 

Grasp spring gu ird 

764 

048 

Place 2 clips 

730 

014 

PI ict spring guard 



Place 2 clips 

704 

031 

Wait 

786 

022 

Grasp one nut 

786 

022 

Grasp si ri w 

809 

023 

Place one nut 

809 

023 

Hold 

834 

025 

Assemble shells 

834 

025 

Hold 

846 

012 

Raise asseinb’td plug 

846 

012 

Hold 

878 

032 

Hold 

878 

032 

PI icc sc row 

938 

060 

Hold 

938 

060 

Sc t-up sc r< w 

951 

013 

Drop assembly 

951 

013 

Gr isp sc rew 

973 

022 

Grasp nut 

973 

022 

Hold 

996 

023 

Place nut 

996 

023 

Hold 

008 

012 

Raise assembly 

OOS 

012 

Hold 

040 

032 

Hold 

040 

032 

PI ICC rc \Y 

100 

060 

Hold 

100 

060 

Set-up screw 

115 

015 

Discard assembled plug 

115 

015 

Drop screw driver 



Total time for one plug ] 


495 



Fig 41 —Motion study of electric-plug assembly All readings in thousandths of a minute 
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sions that accommodate either the nut or the head of the small binding screws Two 
sets of parts were arranged symmetrically, one on each side of the operator m trays 
so placed as to be convenient and in best sequence The operator then proceeds as 
follows and as indicated in Fig 42 A half-shell is grasped with each hand and placed 


Clock 

read¬ 

ing 

Elapsed 

time 

Left-hand movements 

Clock 

read¬ 

ing 

Elapsed 

time 

Right-hand movements 



Discard assembled plug 

400 


Discard assembled plug 

420 

020 

Grasp half sheli 

420 

020 

Grasp half shell 

432 

012 

Place half shell 

432 

012 

Place half shell 

457 

025 

Grasp 2 clips 

457 

025 

Grasp 2 clips 

505 

048 

Place clips 

505 

048 

Place clips 

525 

020 

Grasp spring guard 

525 

020 

Grasp spring guard 

537 

012 

Place spring guard 

537 

012 

Place spring guard 

557 

020 

Grasp top half shell 

557 

020 

Grasp top half shell 

567 

010 

PI ice top half shell 

567 

010 

Place top half shell 


041 

Grasp 2 screws 

608 

041 

Grasp 2 screws 

661 

053 

Place screws 

661 

053 

Place screws 

684 

023 

Grasp screw driver 

684 

1 023 

1 

Grasp screw driver 

739 

055 

Set up 4 screws 

739 

055 

Set up 4 screws 

752 

013 

Grasp assembled plug 

752 

013 

Grasp assembled plug 

770 

018 

Discard assembled plug 

770 

018 

Discard assembled plug 



Total time for two plugs 


370 




Total time for one plug 


185 



t uj 42 Motion study of elcctric-plug assembly All readings in thousandths of a 

nunute 


in the groove against the locating stop Each hand then reaches for a clip and places 
it in the half-shell, and in a similar way each hand builds up the complete assembly 
in symmetry with the other In order to facilitate the work still further, the nuts 
that engage the binding screws are fed down four supplv chutes from behind the 
groove so that the> automatically center under the recesses m the shell Pressure 
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from a foot lever operates small plungers that force the nuts up into the recesses 
The screw driver, which is of the spiral-drive type, is suspended in balance directly 
over the center of the table, and the operator drops the small screws into the assembled 
plug, presses the foot lever, and sets up the screws with the screw driver The last 
operation is to discard the assembled plugs, one on each side In actually operating 
this cycle three assemblies are worked upon by each hand, the outside shells being 
used to push the others inward against the stop, thus minimizing the distance that 
the hand must move from the travs to the table The time elements for this new cycle 
are shown m Fig 42, and it w ill be noted that the time for the complete assembly is 
about 38 per cent of the original experiment The clock readings are in decimals of 
a minute 

It should be particularly noted that the gain in time in this demonstration is due 
partly to the saving m motions and partly to the introduction of auxiliary apparatus 
m the form of a simple machine Motion study is frequently highly suggestive of 
improved machine applications 

MAKING TIME STUDIES 

142 Time Study —What has been said of the average workman’s 
lack of knowledge of industrial processes is even more true of his lack of 
exactness in estimating the time required to do a gi\en piece of work 
This, after all, is to be expected, and a few attempts on the part of the 
reader to estimate the time required by him to do customary perform¬ 
ances will quickly show how elusive the time element is and how difficult 
it is to estimate time accurately by any empirical methods A good cost 
system, therefore, may give fairly accurate data regarding costs, but its 
records are not necessarily the best that can be made with a given equip¬ 
ment In times past piece rates and estimates in general have usually 
been made by judgment on the part either of the foreman or of the rate 
setter if one was employed Occasionally trial performances were made 
to find a satisfactory basis The inaccuracy of the first-named method 
of setting rates and the troubles arising therefrom will be more fully dis¬ 
cussed in connection with a discussion of systems of rewarding labor 
Such methods could, of course, still be used as a basis of creating the 
instruction card, but Mr Taylor has pointed out 1 a much more accurate 
method of finding what length of time should be required for any job 
with given equipment and conditions In this method careful measure¬ 
ment is made of the time required to do the several detail parts of a given 
operation This detailed subdivision is often made quite minute, so that 
the observation must be made with a stopwatch or micromotion camera 
This work has become known as time study 

There was, of course, nothing new in the idea itself Time studies 
had been made many years before, and it had long been customary for 
superintendents to obtain such data for the purpose of fixing piece rates 

1 Trans Am Soc Mech Eng , Vol 24, p 1423 
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These older attempts, however, were confined largely to finding the 
total time required to do a given piece of work, and the data obtained were 
useful only for the particular job in question or for one very similar to it 
Mr Taylor endeavored to make observations of the most minute details 
of the operations studied, even to such small details as the time required 
to stop and to stait a machine His contention, which seems warranted, 
was that many detail operations are common to many jobs and that 
if these could be observed \wth accuracy, these observations or unit 
times could be used to build up synthetically accurate time estimates 
on new work on which time studies had not been made Taken in 
connection with full information concerning cutting tools and machines, 
the plan seems peifectly feasible and many interesting data have already 
been obtained along these lines In fact, the synthetic prediction of the 
time required for industrial operations is now common practice 

143 Methods and Apparatus for Time Study —Time study in the 
modern sense, therefore, consists in finding the time required to perform 
each elementary detail of an operation, whether these details be mental or 
manual The basic idea, of course, is to determine the proper time for 
performing the operations, and it may involve many observations of the 
same detail operation as performed by skilled workmen Special methods 
must be employed for such work, as the time element may be very small 
and the observations are valueless unless taken with accuracy It should 
be noted that accurate observations of this kind are similar to those 
required in scientific laboratories, and both natural aptitude and experi¬ 
ence are lequired on the part of the observer for accurate results 

The first step in making time studies is to divide the operation into 
its elements as shown in Fig 28 It is here assumed that the detail 
elements of the operation have been arranged in their most logical and 
efficient sequence Then the time required to perform each element is 
observed and recorded, sufficient observations being made to ensuie the 
recording of fair or average values and to permit the detection of occa¬ 
sional errors in observation There are two methods in use for making 
and recording these observations The first is that due to Gilbreth and 
known as the micromotion method, which was described in Art 139 in 
connection with motion study This method is obviously very exact, 
since it records everything connected with the operation, except sound, 
and reduces the clement of human judgment to a minimum The record 
made is a permanent one that can be used for study and comparison better 
perhaps than any other form of record But the equipment is elaborate 
and costly, particularly where a motion-study laboratory is set up, as is 
sometimes necessary It is also more distracting to the workers than 
other methods Where, neveitheless, the quantity of w r ork will warrant 
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Fia 43 —Time study sheet as used by Professor H H Rothrock at University of Pittsburgh. 
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it, as m large mass-production plants, this method can be made of great 
value 

The other and simpler way of making time studies is the stopwatch 
method, so-called because the unit times are measured on some form of 
stopwatch 

A convenient apparatus for making time observations is formed by 
mounting a stopwatch on the upper right-hand corner of a board large 
enough to hold the record sheet and in such a manner that the watch can 
be operated by the thumb of the left hand of the observer, as shown in 
Fig 44 This also places the watch near the line of vision, thus obviating 

excessive movement of the eye The 
observer holds the board with his 
left hand and Ins left arm, leaving his 
right arm and hand free to record the 
observations A blank form ruled in 
a convenient manner is an essential 
to success, and this blank form should 
make provision for recording full data 
concerning the operation, the opera¬ 
tor, and other information necessary 
for a full understanding of the 
procedure 

Care should be taken, also, that 
the conditions under which the study 
is made are conducive to good results 
It should be remembered that the 
object of making time studies is to be 
able to predict performances later on 
It is not easy to duplicate a given per¬ 
formance unless the conditions are as 
favorable as when the recorded per¬ 
formance was made It will be clear that if the best method of doing an 
operation or a series of operations can be determined and the proper time 
for doing each operation can also be determined, standards of perform¬ 
ance can be set up, provided, of course, that the conditions under which 
the work is performed are also standardized Figure 43 illustrates a form 
for recording time-study observations 

It is natural to wish to make time studies of first-class men, as from 
them the lowest records will be obtained It should be remembered, 
however, that it is not fair to use the records of first-class operators to 
set rates if such rates will exclude all but the very best workmen from 
earning a premium and still more unfair to use rates thus determined for 



Fio 44 —Time-study board ueedi 
for instruction purposes in the College 
of Engineering Cornell University for 
continuous readings For ‘snap-back” 
work the watch 13 placed under the 
thumb of the observer to the left of the 
gripping space 
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eliminating all but the very best workers from participation in industry 
It will be obvious, furthermore, that accurate time-study records cannot 
be made without the full confidence of the workman who is observed In 
fact, none of these advanced methods can be successfully operated with¬ 
out a complete understanding with the working force Stealthy and 
underhand methods are sure to end in trouble 

144 Stopwatch Observations —The ordinary stopwatches are not 
suitable for time-study work, and a number of watches with specially 
graduated dials have been produced for this purpose A common form 
of dial is one divided into hundredths, around which a single indicating 
hand moves once in a minute, thus indicating hundredths of a minute 
The hand can be stopped at any point by pressing upon the top of the 
stem A second pressure on the stem returns the hand to zero Another 
stopwatch has a dial similarly graduated, but the indicating hand can be 
“snapped” back to the zero position by a single pressure on the stem, and 
it instantly begins to record time again The first type is much used in 
making continuous observations, which will be considered first Some 
time-study men prefer a dial divided into 100 spaces, each representing 
0 0001 hour, one revolution of the hand thus representing 0 01 hour 
The advantage of such a dial is that the readings are in fractions of an 
hour, which is the most common unit of time used in setting wages, with 
which time study is intimately connected 

Where the time elements are short and hence succeed each other 
rapidly, some observers prefer to let the watch run continuously, noting 
the total elapsed time at the end of each time element The stopwatch 
readings when recorded will then give the elapsed time for the entire 
senes, and the differences between successive readings will give the time 
consumed for the several detail operations 

Figure 45 illustrates such a senes of actual observations as reported by 
Major George D Babcock The lower numbers opposite the names of 
the operations are the contmuous observations and give the elapsed time 
from the beginning of the senes The difference between any continuous 
observation and the continuous observation immediately preceding it is 
the actual time for the operation concerned and is recorded between the 
two continuous observations These differences are sometimes called 
the individual times. The average of the individual times and also the 
minimum individual time for each operation are shown at the right 
The average total time is also recorded 

Some observers, however, prefer to use the direct or “snapback” 
method, using the second type of watch described in the foregoing and 
returning the recording hand to zero at the end of each time element, 
thus obtaining direct observations and obviating all subtraction, as in 



Observer's Name Mona j Maclune No 59r | Date 2-21-1914 

Workman a Name Turner | Piece No 19393—25 Differential Gear Section 
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Detailed operations 

1 Carry gears from pile to bench 

2 Piok up differential land in vise and tighten 

3 File corners off cap screws 

4 Loosen vise, turn differential, tighten vise 

5 File cap screws 

6 Loosen vise, turn differential tighten vise 

7 File cap screws 

8 Open vise 

9 Turn differential 90 degrees, tighten vise 

10 Wipe grease off differential, burr edge of flange 

11 Pick up gear, wipe off grease 

12 Land gear on differential 

13 Align holes in gear and differential 

14 Assemble first Ms-mob cap screw 

15 Assemble second M s-inch cap screw 

16 Tighten nuts with wrench 

17 Loosen vise, turn piece end for end 

18 Tighten vise 

19 Align nvet holes with drift 

20 Loosen vise 

2k Land assembly in box 

22" Return to bench 


Fig 45 —Continuous time-study observations 
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Fig 45 Accurate work was not possible with this method, using the 
first watches of this type that were developed, because they were sluggish 
and did not pick up quickly from the zero position With the best type 
of such watches and with time elements not too small, skilled observers 
can obtain excellent results with this repetitive method as it is sometimes 
called These snapback watches can also be stopped at any point and 
started again without returning the hand to the zero position, so that 
the time due to accidental delays may be taken out rapidly These 
are the methods most in use, though others have been advocated If 
the time elements are extremely short, it may be necessary to measure the 
combined unit times of several successive operations thus securing enough 
of these combinations to compute mathematically the several individual 
unit times 1 

Considerable effort has also been made to develop a mechanical 
recording machine that would permit the observer to keep his eyes con¬ 
stantly upon the work, recording the times by simply pushing a button 
So far no fully successful machine of this kind has been produced, but it 
appears to be a need that should and probably will be filled If the oper¬ 
ations that are being observed require a considerable time to perform, a 
few observations may be sufficient and the errors m observation will, 
normally, be a small percentage of the observed time If, however, the 
time element is very small, many observations may be necessary to secure 
accurate results 


ANALYZING TIME STUDIES 

145 Interpretation of Data. —An examination of any observed time- 
study sheet such as Fig 45 will show that m any set of observations made 
from any operation there will be marked differences in the recorded 
values Obviously some of them will be abnormally high, and a few may 
be abnormally low The abnormally high readings are usually due to 
some unforeseen delay or to inattention on the part of the operator, 
those which are abnormally low are due, usually, to an error in reading on 
the part of the observer In this respect these data are very much like 
experimental data All abnormal values should first be discarded and 
stricken from the sheet, as is done with experimental data, and as is the 
case with experimental data, this calls for judgment on the part of the 
investigator No definite percentages can be set as a guide in eliminating 
abnormal values The data shown in Fig 45 were recorded by skilled 
observers and represent a preliminary study to be used as a basis of 

1 For a more extended discussion of this method the reader is referred to Mr 
Taylor's paper, “Shop Management," in Trans Am Soc Mech Eng , Vol 24 
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obtaining better results through standardized conditions The variations 
in the unit times of the several operations are not markedly greater, 
however, than is usually found in time-study work It will be clear that 
it is a most difficult matter to measure human motions of short duration 
with great accuracy and equally clear that a worker will not always do a 
given operation in exactly the same time and different workmen, again, 
will require markedly different periods of time for the same operation 
The question naturally arises as to how these observations shall be inter¬ 
preted if they are to serve as a basis for fixing rates of pay for similar 
operations Several methods may be used Some time-study men use 
the minimum observed time and make an allowance that varies from 25 
to 75 per cent of the observed time to provide for unavoidable delays 
and the personal requirements of the worker Another method is to 
take the average time, as computed in Fig 45, as a basis 

Another method is to take the modal time or the observation that 
occurs most frequently as a basis This procedure will be logical only 
where there is a large numoer of observations Skilled observers of 
tabulated data of any kind can frequently “scan” such data and thus 
select the desired mean almost as accurately as it can be computed from 
the data Thus in the sixth line from the bottom of Fig 45 the observa¬ 
tion 0 03 occurs six times out of the eight observations It happens also 
to be the average time for the series 

There are other and more refined methods of selecting these base 
times, but such refinements are of doubtful value in view of the source and 
character of the basic data In the opinion of the author the efforts of 
some advocates of these new methods to invest them with an appearance 
of great exactness has done more harm than good to the progress of logical 
methods This feature of time study should be carefully noted because 
it indicates that, as yet, a certain element of good judgment must be used 
in interpreting time studies if the results are to be used in setting piece 
rates and predicting performances This in no way detracts from the 
value of time study, but the exaggerated idea held by many respecting 
the exactness of these methods is hardly justifiable Where the work is 
so connected with machine operations that the machine governs the time 
element to a large degree, it may be possible to make exact observations 
that can be repeated quite accurately Where the human element pre¬ 
dominates, such exactness is hardly to be expected For this reason some 
time-study men make a sharp distinction between the time of machine 
operations and those in which handwork predominates It is evident 
that the degree of perfection to which the study of unit times may be 
profitably carried depends largely upon the kind of w r ork and the amount 
of repetition that is involved, but in any case it is also evident that this 
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method of approaching the problem is an advance over empirical methods, 
and any rate setter will profit even by its limited use 

146 Time-study Allowances, Leveling—The foregoing remarks are 
amply borne out by the fact that after the most careful study has been 
made of time-study observations, certain allowances must be made to 
provide for uncertainties The reasons for these allowances should be 
noted As stated in Art 143 it is natural to make such studies on first- 
class men, as only from the observations made on such men can good 
records be obtained But to set rates based upon such records, unmodi¬ 
fied, will, as has been noted, exclude all but the very best men from earn¬ 
ing a bonus if it does not eliminate all but the best men from the plant— 
a proceeding that would be manifestly unfair Time observations, there¬ 
fore, that represent a very high performance must be modified to be within 
the capacity of any good worker If the rates are fairly set, the average 
worker should be able to make good wages and the exceptional worker 
should be able to make high wages A variation allowance must, V ^re- 
fore, be added to the selected base time 

Again, it should be remembered that records covering a compara¬ 
tively short period of time, with the operator who is being observed work¬ 
ing at high speed, do not apply to longer periods of time in which the 
element of fatigue appears The phenomenon of fatigue is discussed 
more fully in a later section, and at this time only its relation to time study 
will be noted It will be evident that a fair task is one that the average 
man can perform for a long period of years without injury to his health 
and happiness An allowance must, therefore, be made for this factor 
Even with careful preparation and supervision some delays are 
sure to occur These delays may be due to minor difficulties with the 
machine, or machine delays, or they may be due to minor interruptions 
to the worker that throw him momentarily “out of swing ’’ with his work, 
or personal delays These must also be considered in fixing the time rate 
Provision must also be made for personal needs—washing, etc This 
allowance should be the same for all men working under the same con¬ 
ditions, but obviously it will vary considerably with conditions Men 
working out of doors in a hot sun will obviously need more time for per¬ 
sonal needs, wiping perspiration, getting drinks, etc , than they will if 
working in a cool well-appointed factory In factory work this allowance 
need not exceed 3 per cent of the total time 

The simplest, and a very common, method of making these allowances 
is to add a flat percentage to the total cycle time, as illustrated in Fig 28, 
where 5 per cent is thus added Such a flat rate can be used logically on 
a range of operations only where the character of the work and the con¬ 
ditions of operation are similar and where experience has shown such a 
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factor to be reasonably applicable Where character of work and con¬ 
ditions vary, as i hey do m most instances, it is more logical to consider 
each operation separately, assigning to each a percentage that can be 
varied with conditions Clearly the elements of delay m the case of a 
bench worker differ from those of a machine hand, and the percentages 
that are used should be selected with the conditions in mind 

Consider first the relation of the base time as determined by the 
methods of Art 144 and the actual time in which an operator of average 
skill and energy working at an average rate under the existing conditions 
can accomplish the task A number of methods have been suggested for 
determining a modifying factor for this purpose Of these only two will 
be discussed 

In the fiist and simplest method the time-study man while making 
his observations estimates the skill, effort, and general attitude of the 
operator From this he estimates a percentage factor that he applies to 
the ba^e time m order to determine the standard time at which a good 
average man can do the work If the observed worker is such a man, 
this pei cent age would be unity There are variations m the manner m 
which this percentage factor is computed, but all are based upon obser¬ 
vation and judgment Obviously the value of a factor so determined 
will depend entirely upon the experience and accuracy of judgment of 
the observer and is likely to be subject to variations as between differ¬ 
ent observers In the hands of an experienced observer it will produce 
satisfactory results 

The most systematic method for determining such a factor is that 
proposed by Messrs Lowry, Maynard, and Stegemerten, 1 who designate 
this factor as a leveling factor. According to these experienced time- 
study men the value of this factor vanes with skill, effort, conditions 
under which the work is done, and the consistency w r ith which the oper¬ 
ator works On the basis of logical reasoning (which cannot be stated 
here for lack of space), verified by many practical applications, they have 
compiled the performance rating table (Table 8), which is printed, in their 
practice, on the right-hand lower corner of the observation sheet, the 
decimal equivalents being omitted As the observer makes his record, 
he checks on this table his estimate of all four factors that the worker 
appears to possess Thus, suppose he checks skill as B\, effort as C2, 
conditions as B , and consistency as E Then the leveling factor is the 
sum of the corresponding decimals (or 0 11 + 0 02 4- 0 04 — 0 02 = 0 15) 
plus unity or 1 15 If all conditions are average, the leveling factor will, 
of course, be unity, or the base time is also the standard time The base 

1 See Lowry, Maynard, and Stfof merten, ‘‘Time and Motion Study and For¬ 
mulas for Wage ln< entivc s," p 114 
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Table 8 —’Performance Rating Table 


Skill 

Effort 

ESB 

Al 

Superskill 

+0 13 

Al 

Killing 

mOm 

A2 


+0 12 

A2 


+0 11 

Dl 

Excellent 

+0 10 

B\ 

Excellent 

+0 08 

B2 


+0 08 

B2 


+0 06 

Cl 

Good 

+0 05 

Cl 

Good 

+0 03 

C2 
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C2 


0 00 

D 

Average 

0 00 

D 

Average 

-0 05 

El 

Fair 

-0 04 

El 

Fair 

-0 10 

E2 


-0 08 

E2 


-0 16 

FI 

Poor 

-0 12 

FI 

Poor 

-0 22 

F2 


-0 17 

F2 


Conditions 

Consistency 

+0 06 

A 

Ideal 

+0 04 

A 

Perfect 

+0 04 

B 

Excellent 

+0 03 

B 

Excellent 

+0 02 

C 

Good 

+0 01 

C 

Good 

0 00 

I) 

Average 

0 00 

D 

Average 

-0 03 

E 

Fair 

-0 02 

E 

Fair 

-0 07 

F 

Poor 

-0 04 

F 

Poor 


time as determined in Art 144 is multiplied by this factor, thus com¬ 
puting the standard time in which an average worker should be able to 
perform the task 

147 Personal Allowances—Fatigue —An allowance must also be 
made for personal needs, and this is usually provided for by adding a 
fixed percentage to the standard time Experience indicates that this 
factor varies from 2 to 5 per cent of the standard time, depending upon 
the person and conditions Four per cent is usually an ample allowance 

The problem of fatigue is quite different Under the old and still 
much-used methods, the common idea was to keep a man as busy as 
possible during the entire working period for which he had engaged It 
now appears that he will do more and better work if given periodic rests 
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All are familiar with the phenomenon of fatigue In beginning work 
there is a period during which effort is not only easy but agreeable and 
the rate of production increases Then follows a period dunng which 
conditions are uniform, succeeded in turn by a decline in interest and 
pleasure in production, straining begins to be felt, and finally, if the 
effort is continued, pain appears Dunng this last period the worker 
must put forth his will power to continue at the task, “working on his 
nerve,” as is said, and at last, if the effort is continued, it becomes unbear¬ 
able and complete exhaustion takes place 

Physical or mental effort of any kind results in the breaking down of 
tissues, which creates certain toxic poisons m the blood, giving nse 
thereby to the phenomena described If the effort is slow, the system 
reacts fast enough to dispose of these waste products as fast as they are 
formed, but it cannot perform this cleansing action against great and 
continued effort Recovery from moderate fatigue is rapid, but the 
recovery from great effoit is slow, and as the worker gets older, it is less 
and less complete It is a well-known fact that violent exertion on the 
part of old people is dangerous Fatigue within the “elastic limit,” 
however, is wholesome for anyone, and good health cannot be maintained 
without some bodily effort 

It should be remembered also that change of work is relative rest, and 
under the old methods, where the worker performed several different 
tasks daily, recovery from one task took place to a certain extent while 
performing another Under such conditions the rest obtaired during the 
hours when he was not employed was sufficient for his recovery Thus 
farm laborers work long hours daily during a large part of the year, yet 
the short periods of daily rest, supplemented by the Sabbath rest, seem 
amply sufficient for physical recovery 

Under modern industrial conditions, however, where men are com¬ 
pelled to work at one machine or, worse still, where the work is of a repeti¬ 
tive character involving little or no change of mental or bodily exertion, 
common experience indicates that the rest periods should be more fre¬ 
quent and more definite than under the old conditions of general work 
The effect of monotonous labor has long been a matter of study, and 
psychologists have demonstrated fully the harmful effects of such labor 
if earned to an extreme Efforts have been made, also, to relieve the 
monotony of repetitive labor by introducing other distracting influences 
Thus, in cigar making, paid readers have been employed with success to 
relieve the monotony of this repetitive occupation There can be little 
doubt but that the practice of “soldiering,” or pretending to work w r hile 
really accomplishing nothing, has been fostered to a large extent by lack 
of proper and definite rest periods Aside, therefore, from all humane 
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considerations of the matter, this subject is one of considerable economic 
importance 

There are few or no data as yet that can be used as a guide in fixing 
rest periods Experimental psychologists have done considerable experi¬ 
mental work, but so far their results have been expressed in very general 
statements It is well known also that fatigue is a function of the 
speed of performance, for a man exhausts himself much more by doing a 
given task quickly than by doing it slowly This follows naturally, of 
course, from the general theory of fatigue that has been discussed These 
relations are not simple ones, however, and an immense amount of experi¬ 
mental work in actual productive processes must be performed before 
there will be sufficient data to enable the prediction of the correct propor¬ 
tion of work and rest in a new performance 

Advocates of scientific management, so-called, have made some 
interesting and convincing experiments on a fairly large scale and have 
demonstrated that production is greatly increased by the introduction 
of definite rest periods F W Taylor has observed that a first-class 
laborer handling pig iron, each pig weighing 92 pounds, could be under 
load only 43 per cent of the day and must be entirely free from load 57 
per cent of the day He stated, furthermore, that as the load is made 
lighter, the percentage of the day under which the man can carry the 
load can be increased Thus, if the workman is carrying a load of 46 
pounds, he can be under the load 58 per cent of the day, and if the load is 
made light enough, he can carry it practically all day long Other experi¬ 
menters have found similar results, and the general principles of the 
economy of fixed rest periods seem to be well established It will take 
some time, however, to obtain sufficient data to formulate practical rules 
for the guidance of industrial workers in general 

Nor is fatigue a function of bodily exertion alone Jobs that require 
little or no bodily effort but very close attention and concentration may 
be even more fatiguing than others that involve considerable muscular 
effort Mental work is often as fatiguing as bodily effort 

The matter is, therefore, one that should engage the attention of every 
manager, and there are many industries where it would be economical, 
no doubt, to establish more frequent rest periods than those now in 
vogue, even though such periods are fixed empirically 1 The general 
theory of fatigue, furthermore, indicates that a careful study of the 
worker's surroundings and implements may often greatly increase his 
output by decreasing the fatigue caused by distracting influences or 
wasted efforts Thus noisy surroundings, accident hazards, inadequate 

1 For a more extended discussion see “Management’s Handbook,” pp 820 and 
877, and “Cost and Production Handbook,” L P Afford (Ed), p 537 
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illumination or ventilation, and dissatisfaction with working conditions 
may be almost as conducive to fatigue as the actual work itself In 
addition outside influences such as home conditions, lack of balanced diet, 
inability to sleep, and other cncumstances largely beyond the control 
of the employer may greatly reduce the ay orker’s resistance to fatigue 
Obviously the allowance that must be made for fatigue will vary 
widely with the worker and the character of the work It is possible, 
however, to make fatigue studies for any given conditions Messrs 
Lowry, Maynard, and Stegemcrten cite the following example of an 
actual study of this kind, Y\hich is instructive The base time of a certain 
worker making die castings was observed to be 0 00875 hour During a 
working day of 8^ hours he produced 682 castings His time was 
observed to be divided as follows 


Per 

Cent 


Actual production time 

Making castings 

70 4 

Setting-up time 

Oiling die 

4 4 

Setting-up time 

lulling machine with metal 

6 4 

Unavoidable delay 

Repairing machine 

11 3 

Personal needs 

Drinking, etc 

3 5 

Setting-up time 

Preparing to start, cleaning up 

4 0 

100 00 

Then the actual production time = 8 75 X 0 704 = 6 16 hours If 


the operator had worked at the base rate of one casting in 0 00875 hour, 
he should have produced q qq §75 = 704 castings Hut his actual produc¬ 
tion was only 682 Hence the percentage of loss due to fatigue Yvas 

701- 682 0 0 

-- — 3 2 per cent 

148 Merrick and Barth’s Method—Some very constructive Yvork 
toward determining these allowances on a rational basis is that of Dwight 
V Merrick with the assistance of Carl G Barth, both of whom have had 
long experience in this work Mr Merrick in his time-study observations 
makes a clear distinction between preparation time and the time actually 
spent in production Prepaiation time includes all time spent in trans¬ 
portation of material in connection with the operation Thus Items 1 
and 22 of Fig 45 are prepaiation movements It would also include the 
periodic grinding and adjusting of cutting tools that are to operate during 
a number of operative cycles A careful distinction should be made, 
however, between preparation that is directly connected with the opera¬ 
tion and for Yvhich the operator is responsible and preparation such as 
setting up semiautomatic machines or similar apparatus that is to perform 
many opeiations before being reset and Y\ith which setting the operator 
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has nothing to do The time consumed in such preparation work is 
often considered a general charge and carried to the costs without appear¬ 
ing upon the instruction card Much of the move man’s work is this 
kind of preparation work 

Merrick, as the result of a very large number of studies covering a 
wide range of work in the machine industries, concludes that the allow¬ 
ance for variation and fatigue varies with the proportion of handling time 
to the total cycle time Carl G Barth has veiy ingeniously expressed 
these relations as shown by Merrick’s observations in the following 
formula 

T = #7l 2 + 0 495 - 0 003 26C_\ 

\ VO 376~~0 0000216C 2 + if 

where t = the selected handling time, or base time 
C ~ the percentage that t is of the cycle time 
T = the augmented handling time, that is t plus the allowance 
Mr Barth points out that the theoretical basis of this equation is very 
meager and that these data are drawn largely from machine industries, 
and hence their use in other fields may be of doubtful value The basic 
assumption on which the formula rests, however appears to be reasonable, 
and in the absence of anything better it is helpful Mr Barth has also 
very cleverly expressed this equation in graphic form as shown in Fig 46, 
to w Inch further reference will be made For \ anations and interferences 
in preparation time, Merrick adds 25 per cent of the preparation time 
For unavoidable machine delays he recommends the following 

Percentage 

Power-driven power feed 5 

Power-driven hand feed 20 

For personal needs he adds per cent to the total cycle time 

A numerical example may make this method and the use of the chart 
clearer Assume that the preparation time is 0 5 minute and that the 
cycle time exclusive of preparation time is 1 8, of which 0 9 is handling 
time and 0 9 machine time, so that C — 0 50 On the diagram (Fig 46) 
there is a scale on each side giving values of f, corresponding values being 
connected by diagonal lines A series of lines parallel to the scales give 
values of C, and the outer scales, which are duplicates, give the required 
values of T If a straightedge is laid so that its edge passes through the 
intersection of a diagonal with a line representing the values of C so as to 
give equal readings upon the outer scales, these readings will be the 
required values of T for the simultaneous values indicated by the inter¬ 
secting lines Thus for the values assumed above, the intersection of the 
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diagonal line representing 0 9 with that representing a value of C = 0 50 
is indicated by the small circle, and a straightedge through this point 
gives equal readings upon the outer scale of T = 1 35 Hence 

The augmented handling time “ 1 35 minutes 

The augmented machine time = 09X1 05 =0 945 minute 

The augmented preparation time = 05X1 25 = 0 625 minute 

Total cycle time *= 2 920 minutes 

Allowance for personal needs 2 92 X 0 025 — 0 073 minute 

Total time for operation = 2 993 minutes 

Or in round numbers “30 minutes 

149 Synthetic or Compiled Cycle Time —The foregoing discussion 
has been directed largely to the problem of making observed time studies 
on work m process for the primary purpose of setting reasonable tasks 
and rates Most of the literature of this subject deals with this phase of 
time study One of the greatest needs, however, is to be able to build up 
synthetic time allowances in advance of production as noted in Art 138 
In fact that is what Tayloi started out, primarily, to accomplish through 
unit times Much work has been done with observed times, but compara¬ 
tively little has been accomplished in. making synthetic instruction cards 
One reason, perhaps, for this is the fact that the information necessary 
for making synthetic time predictions is usually extensive and it mast be 
quite accurate to be effective It should be noted in this regard that 
although observed-time studies may give quite accurate data on the 
motions of the operator himself, they do not necessarily give accurate 
data on machine times and performances if it is left entnely to the worker 
to set the speeds and feeds Workmen, in general, are not well informed 
as to the maximum capacities of tools and processes and, in general, do 
not work them up to their full possibilities If best results are to be 
obtained, therefore, the capacities of all machines must be determined 
with accuracy In the case of the machining of metals there is a con¬ 
siderable quantity of data, as noted in Art 130, and where such data 
are not already available, they must be secured by experimental methods 

It may be helpful to describe briefly an actual accomplishment m 
making synthetic time allowances in the Gleason Works m connection 
with the hobbing of plain spur gears on Barber-Colman hobbing machines 
In this case the data on the maximum allowable feeds and speeds of gear 
hobs were not available originally, and they were, therefore, carefully 
determined by experiment, some hobs being driven to destruction in 
order to find their limitations 

The data that were collected and tabulated for the purpose of making 
these synthetic allowances were as follows 
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1 Drawings giving full paititulars as to dimensions of gears 

2 Tabulated data on number of cuts to be made and method of 
making the same 

3 Tabulated data as to time required to set up the machine 

4 Tabulated datd as to the number of gears that are to be bobbed 
at any one setting 

5 Tabulated data on outside diameter of hobs 

() Tabul ited data on cutting tecds and speeds of hobs 

7 Tabulated, allowed, o\eitiavel ot table 

8 A formula giving cutting time in terms of feed, speed, and charae- 
tenstus of the hob 

9 Tabulated handling time based on time studies 

With reference to (8) the formula developed was 

t utting time in minutes = rr— 

t X o X a 


where N == number of teeth in hob 
L =» total length of cut 
F = Iced in inches pel revolution 
& = speed in l evolutions per minute 
II ~ lead of hob (single oi double) 

The time studies loi hindlmg time weie carefully made, no less than 
40 dtt ill operations being observed An allowance of 5 pei cent on th 
cycle time is used to pi ovule tor delays, etc 


Fxample —Required the time foi bobbing plan spur gears of 10 diametrd pitc h, 
60 teeth l-in<h f iu Referring to ltcnn/cd list of data above 

Prom (1) dumetial pitch = 10, A = (X), width of face = 1 imh 
From (2) numbd cuts = 2, roughing hob No 24A, finishing hob No 24R 
From (3) setup time = 50 00 minutes 
Prom (4) three blanks to be cut at one time 

From (5) outsidt di muter hob 21 V = 2 69, outside diamet r hob 24B = 2 756 
Prom (6) roughing speed 110 revolutions per minute, 0 060- mch feid I Hushing 
161 revolutions per minute, 0 045 feed 

Prom (7) allowed ovcrtravel, loughing 0 74 inch, finishing 0 125 inch 
Prom (8) (&ee formula for cutting times above) 


^ . 60 X 3 74 

Houghing time = HolTO06 X2 

„ , , 60 X 3 125 

Finishing time = m 


= 17 0 minutes 
= 25 8 minutes 


Total machine time 
Prom (9) handling time 

Machine tune plus handling time 
Allowance for delays, etc =» 47 86 X 0 05 
Total cycle time 

50 25 

Total cycle time per gear — ^ - 


= 42 8 minutes 

- _5_06 

= 47 86 minutes 
= J239 

= 50 25 minutes 

— 16 75 minutes 
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Compiled instruction cards are built up on such data and have proved 
very satisfactory The flat allowance of 5 per cent is used for simplicity, 
all men being on day woi k It is ob\ ious that the more refined methods 
described m the foiegoing could be applied if desired 

A great amount of criticism has been made of all of these methods of 
making allowances, the general tenor of such criticisms being that the 
methods are in the nature of guesses and hence vitiate any claim that 
time study is even rational not to mention scicntijic It is true, as has 
been stated, that extravagant claims have been made for these methods 
and a great deal of guessing has been indulged in It is true also that 
much harm has been done to this field of woik by ignorant and over- 
enthusiastic “efficiency ” men, and it is little wonder that many manu¬ 
facturers look askance at all of these new methods But it is only a 
short time since psychology ay as held in doubtful regard, and practical 
men long doubted scientific methods of design because designers used 
“factors of safety” to allow for uncertainties These are still used even 
in refined design, but scientific design is accepted as logical So Yvith 
these neYV and less tangible fields it w ill take some time to develop 
methods as accurate as those in daily use in other fields Yet progress 
will be made, and even now at the lowest estimate that can be made of 
the best work in time study, it is vastly superior as a basis of setting rates 
to the old empirical methods so familiar to all who know anything of 
factory management 30 years ago 

INTRODUCING STANDARD PERFORMANCES AND ROUTINE PROCEDURE 

150 Interesting the Worker —Time-study data a_e usually collected 
for record in tabulated form or in the form of graphs 1 Occasionally they 
can be expressed as formulas, as illustrated by Mr Baith's work in the 
last section Mr Taylor developed a formula for the time required to 
move earth, and formulas have also been constructed for the time required 
to lay bnck The usual method of placing before the workman the 
standard performances that are derived from these data is through the 
instruction card and similar documents For several leasons, however, 
it is not always easy to secure the cooperation of the workers in putting 
standardized operations into effect, especially as they usually call for a 
higher production One of the strongest objections has come from labor 
umomsm, and this is briefly discussed elsewhere The worker, further¬ 
more, cannot, as a rule, be induced to increase his output unless he is to 
benefit thereby, hence comes the necessity of financial incentives that 
must invariably accompany these new methods and are fully described in 
Chap XXI Aside from these considerations workers are always afraid 

1 See Carroii, Jr, Phil, “Timestudy for Cost Contro 1 /' McGraw-Hill Book 
Company, Inc , 1943 
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of new methods that they do not understand, and for this reason the 
methods must be explained fully and clearly before being put into effect 
Quite frequently explanations are not sufficient, and the worker must be 
actually taught correct methods before he can earn the desired bonus 
The work of the late H L Gantt in this regard is noteworthy and a real 
contribution to management Under the plan of functional foremanship 
as advocated by Taylor this teaching devolves upon the speed boss 

Lastly, the worker wishes assurance that the improved conditions 
thus held out to him will be permanent, since he has deep-seated suspicion 
of new methods, as is fully explained elsewheie Some companies have 
met this difficulty by issuing written guarantees of good faith Although 
these may be helpful, the best guarantee of good faith in such agreements 
is a reputation for fair dealing, and these new methods have a much better 
chance of succeeding in plants that enjoy such a leputation 

161 Perpetuating the Standards —It should be noted that highly 
developed methods such as are described in this and in the preceding 
chapter are not naturally self-perpetuating and must be constantly stimu¬ 
lated Standard performances are possible only under standard condi¬ 
tions Both the procedure (Art 136) and the physical plant itself must, 
therefore, be kept up to standard It will be noted, also, that the task 
of working such highly developed methods into the routine of the plant 
is no easy one and to be attempted only by skilled men aa ho also have wide 
knowledge of the human factors involved Perhaps more failures of such 
systems have come from lack of the latter than from lack of technical skill 
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CHAPTER XIV 


PURCHASING 

Jr62. Purchasing and Storing —It will appear from Chap XIII 
that one of the important problems in the control of production is that 
of having the required matenal on hand when needed Under ideal 
conditions matenal would arrive from the sources whence it is purchased 
just when it is needed and in the desired quantity Such ideal conditions 
can rarely be realized, and usually a considerable amount of raw material 
must be earned in stores, the^storeroom acting as a reservoir to equalize 
the vanations between the plant and the sources of supply It is the 
primary function of the purchasing department to make all purchases of 
matenal and supplies as required, and it is the pnmary function of the 
storekeeping department to guard and care for all purchased materials 
aiicTfcTensure that they are issued only on the proper authonty and in the 
correct amounts Purchasing and storekeeping are, therefore, closely 
connected Included in these functions also are the receivmg of pur¬ 
chased goods and their mspection before acceptance In comparatively 
small enterpnses all four of these functions are usually conducted as one 
department undergone head In large plants purchasing is an independ¬ 
ent function and receiving and inspecting are usually combined with 
storekeeping In very large enterpnses receiving and inspecting are 
sometimes organized as an independent function 

^63 Organization of Purchasing Department —The position that 
the function of purchasing may occupy in the plant organization depends 
upon the size of the plant and upon the degree to which general policies 
enter into its operation in small plants it is not uncommon to find pur¬ 
chasing under the supervision of the treasurer, stores, of course, being 
under the direction of the shop superintendent In plants of moderate 
size the purchasing agent is usually responsible to the factory manager 
as shown in Fig 14 In very large enterprises, consisting of several 
plants that are separated geographically and in which general policies are 
important, there is usually a general or central purchasing organization 
to direct policies and to make such contracts as affect all of the plants, 
witHnTIqeal purchasing agent at each plant to care for routine matters as 
shown in Fig 47 The best arrangement will, therefore, depend some¬ 
what upon circumstances, but in any case responsibility for all purchases 
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should be centralized, and purchasing by several persons or departments 
should never be tolerated, as it always leads to loose, extravagant ideas 
and methods, higher purchase prices, and needless ’waste The oppor¬ 
tunity for dishonest} is also much increased A good purchasing agent 
is always a valuable man, and as the size and complexity of a business 
increase, his value uses It is axiomatic that he must possess the busi¬ 
ness training and natural commercial instinct that will make him a 
keen student of market conditions and a judge of values It is equally 
important that he be able to systematize his department so that it runs 
smoothly in connection with the other departments, serving them quickly 
and well If, in addition, he is Avell informed on the technical and practi- 



1 io 47—Organization chait of large purchasing depaitment with centralized iml lo< d 
bu\ing, stores, and inspection under separate lie ids 


cal side of the industry, his efficiency will be mcieased manyfold For 
these reasons a man promoted from the shop or engineering depaitment 
will, all other things being equal, make a better purchasing agent than 
one promoted from the clerical force of the office Purchasing, howen ei, 
involves a knowledge of business methods and forms, of which shop men 
and engineers aie, unfortunately, seldom well informed, hence, purchasing 
agents are usually recruited fiom the clerical force 

The internal organization of a purchasing department will \ary with 
the size of the enterprise In the small plant a purchasing agent with an 
assistant or two may suffice, in the large enterprise the department must 
be large and consequently organized with care Figure 47 shows an 
organization suggested by P M Marshall 1 for a large enterprise with 
several branches that are separated geographically It is assumed in this 

1 Alford, L P (Ed ), a Management’s Handbook,” p 430 
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plan that the volume of business, both at the central purchasing division 
and at each departmental division, is large enough to permit of specializa¬ 
tion In each division, therefore, the work of purchasing is functional¬ 
ized under three sections, namely, buying, clerical, and service The 
buying section does all the purchasing, this work again being separated 
into classes and a specialist assigned to each class The clerical section 
peiforms all clerical work and keeps all records The service section 
follows up all orders, conducts relations with other departments, and 
makes all necessary adjustments Such a highly developed department 
is, of course, necessary and possible only m very large organizations such 
as shown in Fig 23 

• 154 Sources of Supply—A primary function of the purchasing 
department is to keep fully informed concerning sources of supply of all 
inatenals Viewed broadly, all industrial effort is concerned with the 
ti.imfoiming of natural resources into useful forms and the transportation 
of the same to the places wheie they are needed As each increment of 
1 .bor is bestowed upon the matcnal while it passes through the process, 
it rises in value Ihus, coal is mined in one place, lion ore m another 
Both are transposed to a convenient place, arnving there worth a few 
tents pei hundred pounds By means of the coal the iron is there trans- 
ioimed into pig iron woith perhaps 1 cent per pound This pig iron may 
be transformed in the same plant mto steel rails worth IJ 4 cents per 
pound, or it may be again transported to an engine works and made 
mto steam engines woith 20 tents per pound Or it may be shipped to a 
crucible steel works and made mto crucible steel bars worth 16 cents per 
pound, and these steel bars may be transformed elsewhere into watch- 
springs worth many dollars per pound This is tiue, in a general sense, 
of all the products of industry, material values being, in the main, accu¬ 
mulated labor values, the value of the original material in its natural 
state often being a negligible part of the market value 

In some cases the transformation of the raw product into useful form 
is accomplished in one plant Thus, table salt, kerosene, and similar 
commodities may each be made 111 a single lcduction works and placed 
dnectly upon the maiket In most cases, however, this is not so, most 
market products being the result of several distinct stages of manufacture, 
each stage separated widely by character and geographical distance 
This is so from the natuie of the case and from the complexity of modern 
manufacturing The man who smelts pig iron would not be expected to 
produce, also all the finished products mto which it cnteis, in fact, he 
may be compelled to supply a widely diversified field of industiy in order 
to secure the quantity necessary to manufacture pig iron economically 
These general conditions apply to all those who 111 turn transform pig 
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iron into other forms and equally again to those who in turn use these 
other forms for other purposes 

What, then, appears to one manufacturer as finished product appears 
to some other manufacturer as raw material , and the extent to which any 
manufacturer may depend upon other branches of industry vanes widely 
In very few instances is he entirely independent of other lines of industry 
It is a fundamental requirement, therefore, that the purchasing depart¬ 
ment have full and accurate knowledge of the material requirements of 
the plant and of the sources of supply of these requirements This 
latter information is obtained from personal knowledge, from records of 
transactions already consummated, and from trade catalogues, “ buyers’ 
guides,” and other publications containing such information in condensed 
fornu A well-organized purchasing department will have this informa¬ 
tion carefully classified and indexed so as to make it readily available 

As explained in Art 194, the materials that enter into any given 
finished product are, in general, of two kinds direct and indirect, and 
even though a manufacturer may control the direct matenal from its 
natural sources to the market, he must, in most instances, depend on 
other people for many of his indirect supplies and his tools of production 
If, however, the required quantity of any material, direct or indirect, 
becomes great enough, it may pay the manufacturer to extend his control 
of that particular material a little fuither back toward the natural 
sources Thus, a growing concern may not have enough demand for 
castings to operate a foundry, but as the business increases, it may pay to 
build one, even though no reduction in price is so obtained, in order to 
control the supply of castings and thus facilitate deliveries If the quan¬ 
tity increases so that foundry work can be prosecuted as economically as 
in the foundries from which castings were formerly purchased, the profit 
formerly paid these foundries is thereby saved The electrical manu¬ 
facturing companies in this country depended onginally on other sources 
for their porcelain and mica products, and small companies still do so 
As the quantities incident to great growth have appeared, some of the 
larger electrical works have put up their own porcelain works and have 
installed presses for making mica products Some have even put in 
wire-drawing plants, not so much with a view, perhaps, of obtaining lower 
priced wire as for convenience and better conti ol of delivenes The 
importance, therefore, of the control of the several streams of matenal 
coming into an industrial plant will depend on their relative beanng on 
questions of economy of manufacture, or convenience as affecting delivery 
of finished goods It may be highly important to control a large stream 
for financial reasons It may be no less important to control a very small 
one because of its effect on deliveries The lack of a small detail will 
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hold up the delivery of a machine as effectually as will a larger one, and 
thus control of the sources of supply may vary from the simple case where 
all materials are fully controlled to the other extreme where nothing but 
assembling is earned on, the finished parts coming from many factories 
ready to be assembled The first extreme is rare, but many cases of the 
latter are to be found 

yj&b Purchase Requisitions —The demand for materials grows natu¬ 
rally out of the needs of the business and cannot, therefore, ongmate 
with the purchasing agent In a shop devoted to general repairs, the 
requisitions for materials would, most naturally, originate with the fore¬ 
men in charge of work, since they will know better than anyone what is 
wanted In a shop building new work to order only, such as an engine 
works, these material requisitions for direct material would ongmate in 
the engineering department, though they should pass through the store¬ 
keeper’s hands before going to the purchasing agent in order to check off 
material on hand In a shop manufacturing standardized articles, 
as knives, watches, etc , a material requisition would naturally originate 
in the stores department, which is the reservoir that feeds the factory, 
and here also would originate, always, the requisitions for all indirect and 
expense material In a shop doing all three of these classes of production, 
therefore, material requisitions might originate from several sources, 
and just as it is necessary to centralize the authority and responsibility 
of the purchases based on these material requisitions, so it is absolutely 
necessary to fix definitely the authority and responsibility for originating 
these requisitions In a factory that is well managed this power is limited 
to responsible men, and the requisitions in many cases must be counter¬ 
signed by a higher official as a check on irregularities Where production 
is fully controlled, as described in Chap XII, the planning department 
will, as a matter of routine, issue such information concerning the material 
needed as will be necessary both for the stores department and for the 
purchasing department in obtaining the proper material at the proper 
time The purchase requisition should specify accurately the character 
and amoufif of the material needed, the time when it is required, the 
place where it is to be delivered, the purpose for which it is to be used, 
and any other information needed to identify it fully with its purpose 
The requisition should be signed by the person responsible for its issuance 
so that any necessary adjustments may be taken up with him 

166 Routine of Purchasing —A full discussion of the problems of 
purchasing and of the printed forms and documents used in purchasing is 
beyond the scope of this work 1 Only those features which are of general 

1 There are a number of organizations such as Remington Rand that specialize in 
office forms and systems 
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interest will be noted If the items called for by the purchase requisition 
are not important, the Buyer to whom it is referred may place a purchase 
order with some reliable vendor with whom a regular business is con¬ 
ducted If, however, the amounts mvolved are large, he may ask f or 
quotations from a number of vendors On the basis of the bids received 
he will blace the order to best advantage It is in this connection that 
good department records are of great importance, for it is not sufficient 
that the bidder’s price be right but the buyer must be assured of his 
reliability in the matter of meeting delivery dates, quality of material 
furnished, etc , and past experience may show that the lowest bidder is 
not desirable from these viewpoints 

The purchase order will necessarily vary widely in form depending 
upon the business, but, in general, it should include all information neces¬ 
sary to make misunderstandings impossible It should bear an mdenti- 
fying number, the date of issue, the name of the vendor to whom it is 
sent, a full description of the article desired and the quantity thereof, 
the date of delivery at the plant, shipping directions, prices and terms of 
payment, and the name of the company making the purchase, witk.the 
signature of the purchasing agent Quite frequently the purchase order 
has an acknowledgment form attached to the purchase order which the 
vendor signs, detaches, and mails to the purchasing agent as an acknowl¬ 
edgment that the order has been received The buyer usually sends a 
duplicate copy of the purchase order to the receiving and inspecting 
departments and sometimes to the requisitioner of the material as a 
check on accuracy 

Skillful purchasing involves five principal features, namely, 

1 Price 

2 Quality 

3 Quantity 

4 Time of delivery 

5 Verification of goods purchased 

,1 For a given quality and quantity of material the securing of low 
prices becomes a commercial matter depending on a knowledge of the 
sources of supply, transportation facilities, market conditions, discounts, 
and similar considerations that apply to all purchasing Price, however, 
is not always the only factor that must be considered, for, as will be 
seen, an effort to obtain low purchase prices may result m high manufac¬ 
turing costs, though it is fundamental that other things being equal, 
the lowest possible prices should be obtained 

2 It is obvious that the judgment of the purchasing agent as regards 
the quality of materials required increases with his knowledge of the 
trades and processes for which he buys In the buying of many indirect 
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or expense materials such as oil, waste, stationery, etc , it is customary in 
many plants to trust to the judgment of the purchasing agent In fact, 
this is true in many cases of much of the direct material But as an indus¬ 
try grows more complex and the scientific knowledge on which it is based 
becomes more important, the purchasing agent must depend more on the 
expert in each line for instructions as to the quality of material required 
In electrical construction, for instance, the quality of many materials is 
of highest importance, and the characteristics must be carefully specified 
to the purchasing agent Many large companies keep well-equipped 
experimental laboratories for determining the best qualities of material, 
foundries now buy their iron by chemical specification, and careful 
managers specify the character of their supplies, such as coal and oil 
Best results will, therefore, be obtained when the special buying ability 
of the purchasing agent is reinforced by the expert knowledge of the spe¬ 
cialist ’who knows the characteristics desirable in the material undei 
consideration Where necessary, therefore, the purchase requisition 
should be accompanied by complete specifications, and the purchasing 
agent should be guided strictly by these in making purchases Any 
other method will be found to be wasteful Standards of quality, etc , 
are discussed in Chap XVII 

3 The temptation to buy large quantities of material is always 
strong for two reasons (1) Lower prices are obtained as the quantity to 
be purchased increases, and (2) a large stock on hand ensures prompt 
service to the shop and consequent quick deliveries But here again the 
judgment of the purchasing agent should be reinforced by expert knowl¬ 
edge and advice There is no money in ordering several years’ supply of 
any one article, storing it, and thus tying up considerable capital and 
losing the interest thereon simply for a small saving m price The 
quantity ordered, therefore, should have a reasonable relation to the 
prospective output of the factory Mr Frank Parrish, Supervisor of 
Inventories of the United States Steel Corporation, is quoted 1 as esti¬ 
mating inventory carrying charges for average warehouse stocks as 25 
per cent per annum, divided as follows 


Storage facilities 

0 25 

Insurance 

0 25 

Taxes 

0 50 

Transportation 

0 50 

Handling and distribution 

2 50 

Depreciation 

5 00 

Interest 

6 00 

Obsolescence 

10 00 


25 00 


1 See Aipqrd, L P (Pd ), “( ost and Production Handbook,” p 357 
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Furthermore, before placing orders for large quantities of stock, particu¬ 
larly special stock, careful inquiry should be made as to prospective 
changes in design that may render such stock obsolete, an occurrence 
only too frequent in an industry that is m a state of development In 
large works a great purchasing advantage can be obtained by standardiz¬ 
ing, as far as possible, articles of a similar character used by different 
departments, thus decreasing the variety and increasing the number of 
each kind purchased This principle should be observed from office lead 
pencils to the largest common supplies and tools purchased 

4 The time element is a most important one in purchasing It is 
essential that all material for a job arrive so as to be fabricated in time to 
avoid delay in assembling the completed product Yet a contract might 
be taken for machines involving the use of tons of copper, say, and requir¬ 
ing a year for completion, the copper not being needed till near the end of 
the construction Evidently the purchasing agent, working in connec¬ 
tion with a good planning department, can save considerable money by 
means of well-arranged schedules of delivery The same thing can be 
accomplished for material used constantly, such as coal, by making long¬ 
term contracts but with periodic deliveries and payments In other 
cases, again, the purchasing agent is often justified in paying a high 
price for a quick delivery if it will save great delay in the factory or secure 
a remunerative contract because of early shipment 

5 The verification of purchased goods is usually conducted by the 
receiving department which is, in general, a branch of the stores depart¬ 
ment and is, therefore, discussed among the problems of that depart¬ 
ment (see Art 159) 

167 Market Purchasing —The routine methods of purchasing, 
described in the foregoing, are those in general use where it is the purpose 
simply to satisfy the manufacturing needs at the proper time and at the 
best prices of the existing market There are many cases, however, where 
it is possible to satisfy these needs without strict reference to the require¬ 
ments of the manufactunng program and, by taking every advantage of 
market conditions present and future, make great savings in purchasing 
Such a procedure is called market purchasing There are three sources of 
information 1 from which prices may be forecast (1) the many published 
statements of price movements, (2) special advices furmshed by private 
statistical bureaus for remuneration, and (3) whatever statistical data 
the purchasing department may gather from its own experiences A 
competent purchasing agent should be able by a careful study of such 
statistics to forecast the trend of market prices and thus make advant- 

1 ALtORD, L P (Ed ), "Management's Handbook," p 505, and “Cost and Produc¬ 
tion Handbook," p 356 
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ageous purchasing contracts If, for instance, such studies show puces 
to be low but with an upward tendency, contracts for material at the low 
price and extending some time inio the future will be advantageous 
Again, if prices are high with a tendency downward, close buying will be 
advisable 

Statistical data presumably reflect changes due to supply and demand 
There are, however, other factors that may exert a large influence upon 
the policy of purchasing Labor troubles, congested conditions in trans¬ 
portation facilities, and many other movements in the industrial field all 
tend to affect prices Furthermore, market movements in fields other 
than the one in which the purchasing agent is directly interested must be 
kept in mind Thus, market movements in basic industries such as steel 
and copper, the number of unfilled orders, and the stocks of material on 
hand in these industries are indicative of future prices in other lines 
Unemployment and import and export statistics may also be of service in 
evaluating future market prices 

In some industries where the manufacturing processes do not change 
materially, where the cost of production is small compared with the cost 
of the material, and where large quantities of some basic commodity are 
used, purchasing is often conducted without much reference to immediate 
factory needs Thus in the textile industries and m some of those indus¬ 
tries which use large quantities of copper, where the cost of the raw mate¬ 
rial is a large part of the total cost, it is often good purchasing policy to 
buy large quantities when the market price is low without any reference 
to the immediate manufacturing program Such purchasing is known as 
speculative purchasing Obviously such purchasing cannot be success¬ 
fully carried on without a comprehensive knowledge of all market con¬ 
ditions, and although, no doubt, there are industries in which it has a 
proper place, it should be avoided as far as ordinary manufacturing is 
concerned Such methods tie up large amounts of money and in many 
forms of production are likely to upset the manufacturing program and 
to leave large quantities of unusable material on hand owing to changes 
in design or policy 

158 Purchasing Contracts —In ordinary commercial purchasing the 
purchase order and a wntten acceptance are considered all that is neces¬ 
sary, it being assumed that the mutual interests of purchaser and vendor 
are sufficient to ensure good faith on both sides Usually this is true, 
though when business declines suddenly, the practice of canceling orders is 
all too common In very large and important undertakings dependence 
is not placed upon the purchase order and its acceptance, but a written 
contract is drawn up binding both parties to the fulfillment of their share 
of the transaction Thus the Federal government contracts for prac- 
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tically all materials, supplies, and services rendered to it by those doing 
business with it In important contracts the bidder is required to deposit 
with his bid a certified check for a specified amount as a guarantee of good 
faith and performance This piactice is not uncommon in private prac¬ 
tice where the work is of considerable magnitude 

Many enterprises that use large quantities of basic materials such as 
pig iron, coal, coke, etc , have found it very desirable to contract for the 
entire supply of such commodities for a considerable period of time 
Usually the schedule of deliveries of the commodity is worked out to fit 
into the manufacturing program and incorporated into the contract 
The advantages of such an arrangement are that the purchaser obtains 
reasonable assurance of a supply of material during the contract period, 
he is protected against excessive price fluctuations, and, in general, he 
is able to secure low prices because of the large quantities contracted for 
The vendor also enjoys corresponding advantages that are obvious 
Frequently it is not possible to fix a flat price for long-term contracts, and 
in such cases the price may be fixed with reference to lowest market 
quotations or by quotations in some selected periodical 

These contracts are of many kinds varying widely with the circum¬ 
stances It should be noted, however, that these contracts may not be 
broken by either party with impunity, and they should, therefore, be 
drawn with care so that they are fair and binding and include all necessary 
stipulations In important cases, especially where the contract fixes 
penalties for nonperformance, it is advisable to have legal advice before 
signing the contract 
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STORES AND STOCK 

169 Functions of Stores and Stock —Under ideal manufacturing 
conditions the raw materials would be used as fast as they arrive at the 
factory, passing directly through it, and the finished product would be 
shipped to customers as fast as it was turned out Such conditions are 
almost impossible to attain, though they may be approached in some of 
the simple continuous industries In most manufacturing industries the 
raw materials are used in varying amounts at varying times, and des 
are likewise intermittent and varied For these reasons, and also because 
purchasing and transportation are facilitated by quantity, pro\ision must 
be made for storing such quantities of raw material as will ensure prompt 
service for these varying demands Where sales aie varying and product 
must be made in advance of sales, similar provision must be made for 
caring for finished product, in order to ensure prompt delivery to cus¬ 
tomers In shops that make product to order only, as a shipbuilding 
company, this last feature would not be important 

Unworked material is usually known as stores, and the space where it 
is housed is known as the storeroom The storeroom is, in effect, a 
reservoir between the incoming materials and supplies and the factory 
proper, equalizing the varying supply and demand Finished product 
ready for shipment is usually called stock, and the place where it is stored 
is called a stock room The stock room is, in effect, a reservon between 
the factory and the selling department equalizing the varying demand of 
the customers and the varying output of the shop In small factories the 
storeroom and stock room may be one and under the control of the same 
official, but there is a distinct difference in their functions, and as plants 
grow in size, separation becomes almost inevitable 

In order to obtain the advantages of manufacturing a large number of 
pieces of one kind it is often necessary to finish large numbers of parts of 
machines or other products and store them, drawing them out for final 
assembly in completed products as the business of the factory requires 
In fact, in some factories carrying on semicontinuous manufacturing, the 
quantities are so large that it is necessary to store them between succes¬ 
sive operations, especially if the materials involved are valuable In 
many cases, also, the same part is used in several different kinds or sizes 

283 



284 


FRIMTFLLS OF INDUSTRIAL ORGANIZATION 


of product that come through the factory at different times, and repairs 
and supply parts always demand a stock of standard finished parts on 
hand The storeroom may, therefore, also act as a reservoir to equalize 
inequalities in the manufacturing processes of the factory by storing 
so-called finished parts, and m some cases a special section of the store 
room called the finished-parts storeroom is set aside especially for this 
purpose A distinction is sometimes made between finished parts made 
by the factory and those purchased Thus bolts, screws, or any other 
element that is purchased and used directly in the product are, strictly 
speaking, finished parts and are sometimes called purchased finished parts 
to distinguish them from manufactured finished parts The distinction 
is, however, somewhat academic and not of practical importance, pro¬ 
vided the cost of each article is accurately determined The storeroom 
may be said, therefore, to care for three classes of material 

1 Stores, or raw material that is to be fabricated into product, con¬ 
sisting largely, therefore, of direct material 

2 Supplies, or indirect material, such as oil, waste, etc 

3 Finished parts, or product, fabricated, but not fully assembled 

The stock room in its fully developed form will care only for finished 

product, that is, fully fabricated and ready to be shipped In large 
organizations this department comes, naturally, under the shipping clerk 
In such cases the stock room may carry many finished parts for con¬ 
venience in supplying repair parts In smaller concerns the stock room, 
storeroom, shipping and receiving rooms may be under one man and in 
one room But as factories grow in size, these different functions should 
be separated in the interests of efficiency These relations are shown 
graphically in Fig 15 

160 Storeroom Organization —The storeroom is usually organized 
under the superintendent of planning (see Fig 14), and the chief stores 
clerk is responsible to him It will be obvious that since the stores con¬ 
stitute a service function, the exact manner of this organization Will depend 
upon the size of the plant In plants of moderate size a single storeroom 
centrally situated will serve all needs, but in a very large plant with many 
buildings housing diverse activities it is frequently economical to establish 
branch storerooms throughout the plant at convenient locations And 
in large enterprises with factories separated geographically it is obvious 
economy to have storerooms at each plant even though the purchasing 
may be centralized The personnel of a large storeroom system such as 
this would not be unlike that shown in Fig 47 for the organization of 
purchasing departments 

161 Storeroom Methods —The necessity and the advantages of a 
well-organized storeroom are not always fully recognized Managers 
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who would look with horror upon a financial system that would permit 
the easy extraction of small sums of money from the office safe often look 
complacently upon storeroom methods that permit the unauthorized 
withdrawal of valuable matenal from the stoies, wastes due to excess 
material drawn, and losses due to valuable material unaccounted for, out 
of all proportion to their care of the cash in the office till Managers 
who would look most caicfully into the tying up of money in securities 
permit the investment of large sums in raw material with little thought 
as to the relative amount invested, the possibility of how long it may 
remain so tied up, or the depreciation that it maj suffer while so invested 
Yet material represents value as tiuly as the monev m the office safe, 
though this is not always appieciated Any saving in material is as effec¬ 
tive as a saving on the pay roll Money tied up in material is cvystallmd 
capital and wffiile in this form is inactive Clearly, the amount so 
invested should be carefully sctutiruzed, and its total kept as Ions as 
pioper service of the factory will allow (see a^so Art 156) 

The principal business of the storeroom is to anticipate the needs of 
the factory m the most effective and economical manner possible In 
order to accomplish this it must fulfill the following functions perfectly 

1 Issue requisitions on the purchasing department for the most 
economical amount of the right kind of material for deliv er> at the most 
advantageous time 

2 Check all material received as to quality and quantity 

3 Store all material in a safe and convenient manner 

4 Issue materials and supplies in the exact amounts needed and at 
the exact time required 

5 Maintain exact records of all receipts and issues and of all balances 
on hand 

The w r ork of the stores department is, therefore, closely connected 
with that of the purchasing department on the one hand and with the 
shop and cost system on the othei In small concerns the storeroom and 
purchasing department are often included in one department 

Item 1 —As noted in Art 155, the origin of requisitions will vary 
with the character of the industry, but usually all requisitions originating 
outside the storeroom should be passed upon by the storekeeper so as 
to ensure the use of material on hand before ordering more For this 
reason all requisitions are drawm on the storeroom in some organizations, 
the storeroom alone requisitioning the purchasing department 

The problem presented in obtaining material for repair work or for 
special work done on order is comparatively simple, since the quantity 
and quality are here fairly definite in character, the question of time, 
however, being often of gieat importance If the w r ork is of great magm- 
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tude and is to extend over a considerable period of time, a careful plan¬ 
ning, by either the engineering department or the planning department, 
of the time schedule on which materials should be delivered is almost 
essential to prevent premature and overinvestment of funds In the case 
of repairs, on the other hand, quickness of delivery is usually an essential 

The problem of anticipating the needs of a large factory that is 
manufacturing standardized products of several kinds and many sizes 
is a more difficult problem, including as it does the consideration of the 
quantity of raw material that should be carried in all stages of fabrication 
from raw material to finished product Among the leading considerations 
that must be given weight in deciding what stock of goods shall be carried 
in the several stages of production the following may be noted 

1 The demand for the particular part or combination of parts 

2 The saving that may be effected by manufacturing in quantity 

3 The interest on the capital tied up in material in process of manu¬ 
facture and in facilities for storing and caring for it 

4 The time required to obtain raw material and to assemble it into 
completed product from various stages of fabrication 

5 The probability of change of design and consequent depreciation 
of raw material, finished parts, or completed product 

To make the interrelation of these considerations clearer consider a 
hypothetical problem of manufacturing a complete line of alternating- 
current transformers The demand for the smaller sizes of transformers, 
or, say, up to 100 kilowatts, is large though varying, very quick deliveries 
are essential, the voltages are moderate, and the design will be assumed to 
be fairly stable These small sizes would be in continuous manufacture, 
or they would, at least, be passed through the factory in large lots, 
finished completely, and put m stock To facilitate delivery some stock 
of these si^es would also be carried in branch sales offices Complete 
sets of special winding machines and other laborsaving devices would be 
developed so as to take advantage of quantity m reducing shop costs 
Anticipation of the demand for raw material in this case is comparatively 
simple, care being necessary only to see that the supply of any material 
does not get so low before ordering that production is held up and care 
exercised, on the other hand, that the amount ordered is not so excessive 
as to tie up too much capital or to run the risk of any of it becoming 
obsolete through changes m design This case represents m a general 
way the problem of continuous processes of all kinds 

Now, in general, the demand for a given class of product lessens as the 
size of the unit increases Transformers from 100- to, say, 250-kilowatt 
capacity would probably not be in such demand as the smaller sizes and 
would not be earned in branch-office stocks 
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The demand may also vary with the season 1 The yearly demand, 
nevertheless, is such that they can be economically put through the shop 
in large lots, the size of these lots and the proper times for authorizing 
their production requiring careful consideration to keep the investment as 
low as is consistent with prompt delivery A good equipment of special 
tools might also be warranted for these sizes, though they may not be in 
continual use 

Transformers of, say, 500-kilowatt capacity may present a very 
different problem Here the demand may be so small that it may not be 
advisable to put large lots through to completion and stock, because the 
interest on the money so tied up would more than equal the saving made 
by production m quantity Yet the time required to manufacture these 
larger sizes may be prohibitive from the standpoint of the salesman, and, 
therefore, it may be good policy to make up and stock some of the parts 
that require the longest time to produce Thus the copper coils may be 
wound and insulated and earned as finished parts, thus also providing 
spare parts for repairs A limited amount of sheet steel for building 
up the laminated cores might also be carried among the finished parts 
The cast-iron casings or any steel or malleable-iron castings that require 
time to obtain might be earned in the raw-material supplies, labor being 
expended only on such parts as would greatly facilitate delivery when 
orders to assemble these sizes were received The outfit of special tools 
for these sizes would also be very limited and carefully considered 

In the case of still larger sizes not even finished parts of any kind 
would be justifiable, and only such raw materials as require a considerable 
time to obtam would be carried Thus, certam special sizes of copper 
stnp might be justified, though usually special material of any kind 
should be avoided, if possible, since, if rendered obsolete for any reason, 
it depreciates very rapidly and is, m general, useless for other purposes 
No special tools might be justified for these larger sizes because of the 
small quantity demanded 

In still larger sizes and perhaps for higher voltages it may be that not 
even raw materials should be earned The more difficult engineenng 
problems involved, the possibility of changes in design, the varying 
requirements to be met in the field would perhaps make all anticipation 
of matenals hazardous and out of the question The problem has 

1 Seasonable products are often difficult problems They must, as a rule, be made 
during the season when they are not wanted so as to anticipate the market, and 
production comes to a standstill during the season of demand Manufacturers 
usually try to equalize these demands by making articles that are complementary, 
as, for instance, fan motors may be manufactured during the winter for the summer 
trade and electric heaters during the summer for the winter trade Other lines of 
industry do not permit this principle because of limitations in the equipment 
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passed from the extreme case of the continuous industry to the othei 
extreme where the product must be made to order and material ordered 
as needed and not anticipated 

The relative sizes assumed above are, of course, hypothetical but 
entirely possible The principles involved are, however, universal The 
question of the quantity and form in which material shall be carried is 
not a simple one or one that can, in the general case, be decided by any 
one man The storekeeper can easily handle the extreme cases In the 
cases that approach continuous production it is simply a matter of con¬ 
sidering the stock bins as hoppers feeding the factory Minimum limits 
can be set to each bin or other storage that will serve as a warning to 
order more material Maximum limits may be set, based on the sales 
demands that will prevent overinvestment In the other extreme where 
work is done to order, the problem is specific as to quality and quantity 
and the important element is the time relation But between these 
extremes the combinations are complex, and an intelligent solution can 
be reached only by the joint efforts of the storekeeper, the salesman, 
the engineer, the financier, and the toolmaker (see also Art 107) 

Item 2 —When the vendor ships goods to the purchaser, he mails 
the purchaser an invoice, or list of the goods This invoice is sent to the 
receiving department which is usually a part of the stores department, 
and when the goods are received, they are checked against the invoice 
and purchase order in order to ensure fulfillment of the purchase order 
before sending the purchased material to the stores or to fabrication 
This checking at the receipt of the material includes the quantity and 
quality of the shipment, the price, terms, and freight charges Any 
discrepancies are referred to the purchasing department for adjustment 
In many lines of work a visual checking is sufficient, but again it may be 
necessary to inspect the material as to chemical or mechanical character¬ 
istics, in which case an mspection department fitted with laboratory 
apparatus may be a necessity This form of inspection of material as 
it is received is discussed along with the general problem of inspection in 
Art 183 

Item 3 —It is axiomatic that all materials should be stored in places 
where they will be safe against deterioration or pilfering They should 
also be stored in a convenient and systematic manner and so that they 
can be delivered quickly to the shop In large works branch storerooms 
are a necessity, for reasons of both convenience and economy If the 
stores are extensive, a book, plan, or written record of some kind showing 
the location of stores is imperative to guard against the delay and con¬ 
fusion arising from the loss of experienced employees who carry such 
matters in their heads The same remarks apply to pattern and other 
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storage problems A carefully planned systematic way of storing tools, 
patterns, and materials of all kinds is an important feature of good 
management A well-developed stores system also necessitates a system 
of identifying nomenclature 1 so that the location of all material is easily 
found The physical arrangement of storerooms and the methods of 
placing material in bins, racks, etc , will depend upon the character of the 
plant 

Item 4—In former times, when shops and factories were small, 
matenals and supplies were stored on open shelves and each workman 
helped himself to what was wanted The custom still prevails in small 
plants, particularly where the stores are such as are of no personal value 
to the workmen or where they consist of indirect material and form a very 
small part of the material cost There are, no doubt, many cases where 
it would cost more to employ a storekeeper than he could save by his 
watchfulness, but in most cases it pays to put all stores under a good 
storekeeper, give him needed facilities to keep the stores properly, and 
then hold him responsible for wastes and losses as far as the stores are 
concerned 

It is common experience that workmen cannot, in general, be trusted 
to draw either direct or indirect material from stores without great waste, 
both as to the quantity drawn and as to its economical use Further¬ 
more, loose methods of issuing materials are always likely to lead to 
dishonesty and pilfering The first method of checking these difficulties 
was to put the responsibility on the foreman Under this system each 
foreman is furnished with an order book and no article can be issued 
from the storeroom except on the authority of the foreman’s order which 
describes the material required, the amount needed, and the order num¬ 
ber to which it is to be charged Indirect material is ordered in the same 
way, in many cases the foreman also notes the order number to which 
the expense material is to be charged, this number usually being the 
order number on which the workman is, at that time, employed The 
unfairness of such a method of distributing expense material is obvious 
The orders issued by the foremen are taken up by the storekeeper and 
are his authority for the issuance of the material and also the basis of 
material costs 

The advantages of such a system are its simplicity, flexibility, and 
quickness No delays are experienced m getting the material from the 
stores to the factory floor This method responds instantly to emer¬ 
gencies, either m production or in the shop repairs There are many 
places where it is adequate, particularly where the force of men is small, 
the foreman intelligent, and the stores of no value to the workman per- 

1 See Chap XI 
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sonally and where the number of orders issued daily is small and the 
accounting consequently easy 

As departments become larger, on the other hand, it is not good 
economy to use a busy foreman for this purpose His time is more valu¬ 
able for other purposes, and he will not do it well if he pays the attention 
that he should to the more important problems of production He may, 
of course, be given clerical help, but this, again, is a palliative only, as the 
system falls down for other reasons It is explained m Art 192 that as 
shops grow in size, the problem of cost keeping becomes more and more 
important and, m most instances, when the problem of drawing material 
becomes too great for the foreman, it is high time to consider better 
methods of cost keeping 

This leads naturally to the preplanning of work and the use of the 
production order (Fig 18) Under these modern methods full bills of 
material are prepared in the engineering department, in the planning 
department if there is one, or by someone m the office of the superin¬ 
tendent These bills of material give full information 1 regarding the 
quahty and quantity of the material and the order number to which it is 
to be charged They are made in multiple, one copy going to the fore¬ 
man with the drawings and other directions for the work and constituting 
his authority to draw the material One goes to the storekeeper and 
constitutes his authority for issuing the material specified, serving also 
as the basis of costs (see Art 194) 

The accuracy of the method is manifest If propeily operated it 
prevents unnecessary drawing of direct material, fixes responsibility and 
authority definitely and in such a manner that errors or irregularities 
can be instantly attributed to those responsible Most important of all, 
it permits of more accurate costs than are attainable under the older 
methods 

The method is not flexible, however, and emergencies must be cared 
for by modifications of the plan Small jobs would cost too much if 
passed through a system of this kind It does not take account of 
expense material and supplies For these reasons it is customary to give 
a foreman or other official power to issue emergency requisitions to care 
for these special conditions Thus, m an emergency repair job brought 
into the shop on Saturday afternoon or an imperative repair job on the 
shop powerhouse on Sunday, Avhen the machinery of the planning depart¬ 
ment is not running, this official would issue the requisitions, subject to 
the approval of the proper authorities when the office and storeroom open 

1 It is, of course, difficult to specify with great exactness all material required for 
some classes of work 1 he corrections necessary, however, need not be great except 
in very complex work 
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up again Emergency methods must always be provided, in any well- 
organized system, to prevent inflexibility destroying its usefulness It is 
the fear of this inflexibility which often leads supenntendents and fore¬ 
men charged with the duties of production to oppose new systems that 
savor of "red tape” because although they may cure certain evils, they 
may do so at the cost of convenience and flexibility This particular 
defect in all systems deserves careful consideration in installing them, 
and it is in making modifications of this kind that the manager shows 
his true ability in organizing 

Expense materials and supplies such as oil and waste cannot, of course, 
be handled on production orders They may be issued on the foreman’s 
order, but in no case should the foreman assign the order number to which 
they are to be charged unless classified standing order numbers have been 
provided for this purpose Standard supplies, such as oil and waste, 
are often given out at assigned times only and in definite quantity to 
each man Extra quantities may be drawn at other times by special 
order only 

Item 5 —It is obvious that if the stores department is to anticipate 
the needs of the factory, it must keep a fairly accurate record of all mate¬ 
rial and supplies If a planning department exists, this need is accentu¬ 
ated, since skillful planning cannot be carried on without accurate record 
of materials on hand The extent and detail necessary in such records 
will, of course, vary greatly with the business In the case of continuous 
processes or of manufacturing approaching a continuous process, where 
the material for the most part moves from the storeroom directly through 
the factory without interruption, the storeroom bins and racks may be 
considered as reservoirs in which the material should ne\ er fall below or 
rise above certain economical limits that have been fixed by the considera¬ 
tions already discussed 

Several methods are available for making intelligent use of such 
maximum and minimum limits The simplest is that which may be 
called observation of limits Usually only two limits are set, the maxi¬ 
mum and the minimum, though sometimes a lower or danger limit is 
set for the purpose of indicating that orders for a fresh supply of material 
must be rushed To keep account of the material a pnnted form is 
attached to each bin or rack, and as material is withdrawn, the store¬ 
keeper deducts the amount taken away, thus keeping a continuous 
record of what is left When the amount falls to the lower limit, an 
order is placed that will bring the amount up again to the maximum 

162 Balance-of-stores Ledger —In more highly developed systems 
of production, as described in Chap XII, the stores records are kept by a 
head storekeeper or his clerical assistant on a card system or in a loose- 
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leaf ledger ruled especially for this purpose, as illustrated in Fig 48 and 
known as a balance-of-stores ledger. As noted in Chap XII (Art 121), 
the complete control of production and the accurate prediction of the 
schedule of productive processes depend to a certain degree on the control 
of matenals The required information concerning material is recorded 
on these ledger sheets in the following manner Each ledger sheet records 
the transactions in one part or item only 

Referring to Fig 48 it will be seen that there are four main vertical 
divisions, namely, 1—Ordered, 2—On Hand, 3—Apportioned, and 4— 
Available If entries are properly made, the sum of divisions 1 and 2, 
that is, the amounts ordered and on hand, will always equal the sum of 
divisions 3 and 4, that is, the amounts apportioned and available, and the 
distribution of all stores recorded upon the sheet may be seen at a glance 
To illustrate the procedure let it be assumed that on February 11 there 
were on hand 1,500, by 4^-inch bolts Being on hand they were 
also available, and entries to this effect were made m these columns 
The balance of stores shown by the four division columns was then 
0 + 1,500 = 0 + 1,500 

On February 12, 600 bolts were apportioned to production order 760 
The entries made were as follows 600 was added to the Apportioned 
column, 600 subtracted from the Available column, and the balance was 
0 + 1,500 = 600 + 900 This transaction, however, brought the avail¬ 
able amount below the minimum allowable quantity as shown at the top 
of the sheet, consequently an order was placed for 4,000 bolts, which is 
also the predetermined quantity to be ordered Ordered material is 
considered as available, due allowance being made for time of deliveries, 
hence 4,000 is added to both column 1 and column 4, making the balance 
4,000 + 1,500 = 600 + 4,900 

On February 15, the material issue of production order 760 to which 
600 bolts had been apportioned was presented by the move man to the 
stores, and these bolts were issued and this amount subtracted from both 
column 2, On Hand, and column 3, Apportioned The balance then was 
4,000 + 900 = 0 + 4,900 

On February 16, 75 bolts were returned to stores, it having been found 
that the material issue of production order 760 was that much in excess 
of actual requirements This number was, therefore, added to both 
column 2 and column 4 and the balance then stood 

4,000 + 975 = 0 + 4,975 

On February 17, the 4,000 bolts that were ordered on February 12 were 
received This number was, therefore, deducted from column 1 and 
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added to column 2 The balance on that date was, therefore, 

0 + 4,975 = 0 + 4,975 

In column 2 provision is also made for pricing the bolts both for unit 
cost and also for total cost This serves as a memorandum of the value 
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of the inventory and also provides the information for evaluating the 
material issue for the benefit of the cost department From time to 
tune the actual quantity on hand is checked by actual count against 
tiie quantity lecorded on the ledger This is indicated by drawing a 
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veitical line m column 2 down to the date at which this checking was 
performed 

163 Visual Balance of Stores —In industries that manufacture a 
standardized pioduct, where the variety of stores is not veiy gieat and 
the quantities fauly large, a visual bxlance of stores mav be opeiated 
to advantage Figme 19 shows a mini itme model 1 of such a device in 
successtul operation at the plant of the L C Smith-Coiona Typewriter 
Company The actual boaid is about 15 feet long and 6 feet high 
Through a senes of coiresponding notches at the top and bottom ot the 
board, pairs of strings are earned completely mound the board so that 
they can be moved at will The right-h ind stung ot each pair is made 
up of two paits, one white and one blue, knotted together, the knot serv¬ 
ing as an indicator The left-hand stung of cich pan is made up, also, 
of tw o parts, one w hite and one led, knotted together in a similar fashion, 
the knot serving again as an indicator These knots will be icfeired to 
as the blue knot and the red knot, respectivolv Kach pau of stmigs 
indicates for one part as follows 

1 The amount of raw matenxl on hind 

2 The amount of finished or partly finished pxrts m process 

3 The point where raw matenal should be oideicd 

4 The point where new manuiactimng ordeis should be issued 

5 The amount of raw material on order 

6 The total inventory of finished puts, parts in process, and raw 
matenal in stores for any given machine pait 

To illustrate the method of opeiatnm, considei the pan of stungs on 
which the blue knot and red knot are uulicated The horizontal markers 
1, 2, 3, 4, and 5 are made of colored ribbons and are placed on the board 
at the desired level as indicated by the sc tie at the extieme lett The 
lower ribbon indicates the danger limit for finished parts and is so placed 
that if, when the blue knot falls to that level, a new manutaetuiing older 
fot finished parts is placed with the factory, these parts w r oukl bo available 
by the time the blue knot reaches zoio It is not advisable, howevei, to 
w r ork so closely to the limit, and, therclote, ribbon 2 is placed somewhat 
above ribbon 1 and indicates the minimum limit to which the supply of 
finished parts should he permitted to fall 1x4ore placing a new manu- 
ficturing order r Ihe distance between ribbons l and 2 represents a 
cushion or leserve to provide bn emergencies and should never be too 
large, as this increases the inventory value, which should be kept as low 
as possible, compatible with safety in pioduction 

1 Since this was w rittf n, this control board has been improved, but the basic prin¬ 
ciples as here described re m nn unehanged 
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A certain amount of time must be allowed to the planning department 
for issuing manufacturing orders, bills of material, etc This time is 
represented by the distance between ribbons 2 and 3 Theie should also 
be a limit to the number of parts on hand, and this limit is set by ribbon 4 
The distance between ribbons 4 and 2, therefore, measures on the scale 
the size or number of the lot to be made on new manufacturing 
orders 

The height of the red knot measures the total inventory of finished 
stores, parts in process, and raw material, all in terms of numbers of 
finished parts The distance between the red knot and the blue knot, 
therefore, measures the amount of raw material on hand The ordering 
point for new material is indicated by ribbon 5 and is set as far above 
ribbon 2 as will permit the stores and purchasing departments to obtain 
new material by the time it is needed By means of auxiliary clips 
attached to the strings and colored marker buttons shown at the left it is 
possible to visualize all the conditions shown on the balance-of-stores 
^heet (Fig 48) Conti ol boards based upon the Gantt chart that are 
adaptable to the control of stores, etc , are now manufactured com¬ 
mercially See publications of the Wassell Corporation of Westport, 
Connecticut 

164 The Control of the Inventory—As noted in Art 161, materials 
in stores, in process of fabncation, and in the form of finished stock are, 
for the time, crystallized capital and not infrequently reptesent a large 
part of the capital investment Although it is essential, therefore, that 
the material needs of the enterprise be adequatel> provided for, it is 
equally important that this form of capital investment be kept at a 
minimum value Under older and crudei methods of management this 
value was known, with any degree of certainty, but once a year when a 
visual inventory was taken of the entire plant, in fact, this method still 
prevails in many plants In taking such an inventory all assets are 
evaluated and all matenal measured, weighed, or counted, and priced 
according to the judgment of those taking the inventory, with a view to 
finding the current value of the business Usually this means a total 
suspension of work for several days, and it always makes a serious inter¬ 
ruption of the woik, though it does give a good picture of the state of the 
business 

It will be clear, however, that if stores have been issued only upon 
proper orders and if the balance-of-stores ledger is accurately kept, it will 
be a continuous inventory of all material in stores And since the cost 
of all material is also placed upon these ledger sheets, they also record the 
cost value ^f all material in stores Whether this value or the present 
market value or a depreciated value (see Chap XIX) shall be placed upon 
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such an inventory is a matter of judgment upon the part of the manage¬ 
ment It is customary, where a continuous inventory of this kind is kept, 
to check the actual amount in each bin or rack against the stores ledger 
whenever an order is placed foi additional material, so that verification of 
the stores ledger is in constant progress Many managers are not satis¬ 
fied, however, with such a clerical inventory and, although using it for 
ordinary accounting purposes, insist upon a periodic visual mventoiy 
An analogy is found in banking where book values are always verified 
by periodic counting of all assets on hind 

As will be shown later in Chap XVIII, the cost ledger shows at all 
times the values of all material in process of fabrication Finished prod¬ 
uct or stock is recorded in a stock ledger not unlike the stores ledger 
The value of all fixed assets such as land, buildings, madnnery, etc , is 
recorded in a plant ledger (see Fig 02) These several ledgers, therefore, 
if accurately kept, constitute a complete continuous inventory of the 
physical assets of the enterprise The relation of stores, matenal in 
process, stock, and the three coriesponding lcdgcis in their relation to 
the main ledger aie shown graphically in Fig 55, where production is 
visualized as a flow fiom left to right of the diagram The stores act 
as a reseivoir between the maiket for supplies and the factory, the stock 
room acts in a similar capacity between the factoi} and the muket for 
sales The stores ledger registers the level of the value of the stores, the 
cost ledger registers the accumulated values of materials in process, and 
the stock ledger indicates the value of the finished product on hand (see 
also Art 192) 

It is obvious that the methods, blanks, forms, etc , that may be used 
advantageously in storeroom and stock-room work will \ iry widely with 
the business and conditions, as indeed they necessarily must in all busi¬ 
ness organizations The methods suggested in the preceding paragraphs 
have been included moie to explain the problems met in handling m itenal 
than to advocate them as the best for all cases The} arc, however, in 
successful use in many places 

Although it is essential that the necessary stores shall be on hand when 
needed, it is just as essential that no more stores shall be carried than is 
necessary The maximum and minimum quantities of all materials 
should, therefore, be determined with care In many cases these limits 
can be set only by experience and careful observation, and such observa¬ 
tion will often result in a great reduction of inventory 

A number of efforts have been made to determine mathematically the 
most economical number of pieces that should be produced at one time, 
taking into account probable sales, cost of setting up the machinery of 
production, interest upon the investment in stores, etc Professor Ralph 
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C Davis 1 has developed a very complete and fanly simple solution of 
the problem as follows 

Let Q = the most economical numbei ol pieces to be manufactured 
A = total cost of preparation for manufacturing, setting up, etc 
M — rate of manufacturing expressed in pieces per year 
>S = rate of consumption by sales per year 
C f = unit cost per piece 
I = current rate of interest 

R x = quantity of material necessary to manufacture the lot of 
parts 

R — quantity of material in stoies when order for new material 
should be plac ed 

R 2 — reseive material held in stores for emeigency purposes 
R 

F = for convenience 
TCi 

It should be noted that, in general, R 2 — R — Ri If, however, no 
reserve is considered necessary, R = R 1 and ordering would begin when 
the material on hand was just sufficient to manufacture a lot of parts 
If, however, material can be obtained quickly and if the withdrawal of 
material is gradual so that 01 dering and receiving of new material may 
proceed coincident with the manufacturing of the same, R may be less 
than Ri, and R 2 is then a negati\e quantity The value of F, fuither- 
more, 'Will be greater or less than unity depending upon whether R is 
greater or less than R j 

Then according to the demonstiatiun of Professor Davis, 

where K is a constant whose value for diffcirnt values of F is as follows 
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1 Sec Davis, R k C, "Industrial Organization and Management/ 1 Harper & 
Brothers, New York, 1940 
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To illustrate the use of the equation, assume that the rate of sales 
S — 30,000 per year and that where the machinery of pioduction is set 
up, parts can be manufactured at a rate per year of M = 150,000 Let 
C' = $20, I = 0 06, A = $1,000, and assume that conditions are such 
that no reserve is needed, hence R = R\ and F = 1 0 
Then 


K = 


M ±_S\ C , T = /_150,000 -i- 30,n0Q \ 

k 2 MS ) \2 X~150,000 X 30,000/ 


20 X 0 6 = 0 00002 \ 


Hence 


n _ (A _ [ 1,000 
V \K \0 000024 


0,455 pieces 


This would be about 4 months’ supply, and it would requite about 2 
weeks to produce the lot of goods 

This discussion indicates that for lowest unit cost the qu intity to be 
manufactured varies as the square root of the piepirafion costs This 
appears to be coiroborated by other similar discussions The effec t 
of preparation costs upon unit costs as discussed in Ar( 31 and as illus¬ 
trated in Fig 4 should be noted It will be seen that this influence 
is very great when the number produced is small, decreases lapidly as the 
number is increased, and becomes negligible when the number pioduced 
is very large It should be noted also in this regaid that in sohing the 
Davis equation the unit cost is assumed from preceding recoids If 
this cost has been obtained from manufactured quantities not markedly 
different from the value of Q, the solution may be consult led satisfactory 
If, however, this cost has been obtained from mm h laigei quantities than 
Q and particularly if Q should be a modeiately small quantity, a use in 
manufacturing costs might result if the quantity icpresented by Q was 
put into production In other words, the quantities must be such as to 
be w r ell away from that portion of the curve (Fig 4) where the rate of 
change of curvature is very great 

The Davis equation is simple and easy of application, and considering 
that all such expressions rest partly, at least, upon certain assumptions, 
such as the rate of interest, the unit cost of production, and the yearly 
rate of sales, it is probably sufficiently accurate for most cases Professor 
F R Raymond has developed fully the theory of economical lot sizes m 
his book ‘‘Quantity and Economy m Manufacture,” and the reader is 
referred to this volume for a very exhaustive treatment of the subject 
A discussion of the Raymond formula and of other simpler equations by 
Younger, Camp, Lehoczky, and Norton will be found in L P Alford 
(Ed ), “Cost and Production Management,” page 236 See also “Eco- 
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nomic Lot Sizes in Manufacturing” by Paul T Norton, Jr , in Bullthn 
of the Virginia Polytechnic Institute , April, 1934 

165 Economical Use of Material —The material wasted around a 
factory may be a serious source of loss, particularly if the material has 
high intrinsic value as m the case of copper and brass These wastes 
may be due to seveial <auses It is not alw ays possible to specify exactly 
just how much of a certain matenal is needed for a job, and, if a liberal 
amount is drawn, that left over after the completion of the job is seldom 
leturned to the storeroom but collects on and under benches and m 
out-of-the-way corners In certain kinds of work, as in punch-press 
processes, the material left after the punched parts are removed is often as 
great as or greater than the parts themselves, and if the material is valu¬ 
able, care should be taken to recover it In all cases systematic and con¬ 
stant effort should be made to collect and store all sciap so as to recover 
as much value as possible and also to keep the shop or factory clean 
In nearly every storeroom will be found old material for which there 
is no apparent use This comes usually fiom two sources The first 
is overordering of material for special jobs Special material is always a 
hazardous m\estment, and care should be taken that no more is ordered 
than will give the minimum margin of safety The second most impor¬ 
tant cause is a change in design The engineering department can save a 
great amount of money by carefully considering the question of material 
The standardization of parts and the use of the same part as often as 
possible keep down the \alue of the m\entoiy, and great care should 
be taken that no change in design is made that will leave raw mate¬ 
rial, finished parts, or completed machines in danger of obsolescence 
Obsolete matenal, raw or worked, depreciates very rapidly, completed 
machines often being worth less than the original cost of the materials 
of which they are composed Before scrapping such material, however, 
a report should be sent to the managei, approved by all parties concerned, 
giving the mventoiy value, scrap value, and loss, with the reasons and 
responsibility for such loss clearly determined 

The wasteful use of indirect materials and supplies is another source 
of great loss, especially in large plants As before noted, it is a difficult 
problem to specify accurately and supervise intelligently the drawing of 
expense material from the stores A cost-keeping system, however, that 
furnishes accurate records of all expense material is a powerful means of 
regulating these expenditures The purchasing of expense material best 
suited to the needs of the plant and its economical handling and use 
are a fruitful field of study for the works engineer, and his labor will be 
greatly expedited by well-kept records of performance in all branches of 
the business from office to powerhouse (see Art 101) 
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CHAPTER XVI 


STANDARDS AND STANDARDIZATION 

166 Wastes Due to Variety—One of the most impoitant sources of 
industrial waste is the great variety in which man) articles are manu¬ 
factured As explained in Art 32, the unit cost of any article can, in 
general, be decreased as the quantity to be produced is increased For 
a given total production of any article, therefore, the greater the variety 
in which it is produced the smaller must be the number of each variety 
and consequently the higher will be the unit cost This principle is well 
known to most manufacturers, but there are often other considerations 
which lead them to produce a given line of goods in such a variety of 
patterns and sizes as gieatly to reduce, if not entirely eliminate, all profits 

These considerations may be on the part of the manufacturer or on 
the part of the purchasing public On the side of the manufacturer is the 
natural desire to have something different from his competitors in order 
to put forward ical or imaginary superiorities in his product There is, 
therefore, a natural tendency ti bung out new and lt improved ” models 
while possibly continuing to manufacture the old lines There is also 
the very natural desire to produce a line of goods to satisfy the varying 
purchasing powers of customeis Thus the manufacturer of radios would 
naturally produce instiuments of vaiying quality and price if he expected 
to interest customers of varying wealth This tendency on the part of 
the manufacturer has been greatly increased by the attitude of the modern 
aggressive salesman m constantly demanding new and more attractive 
models and sometimes by overprogiessive designers and engineers who 
insist on producing new models that may have engineering advantages 
so small as not to warrant their introduction 

On the pait of the purchasing public there is always a demand for 
certain products having individuality Thus many people wish to have 
special writing paper, pocket knives of distinctive design, furniture made 
to suit their peculiar ideas, automobiles unlike their neighbors', etc And 
in wearing apparel there are always the demands of changing styles to be 
met The desire on the part of producers to meet these changing condi¬ 
tions has brought about such a complexity as to give rise to a well-defined 
movement not only to check this tendency where possible but also to 
eliminate some of the existing wastes due to this tendency The basis of 
this movement is simplification and standardization 
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167. Simplification and Standardization —The economic principles 
that underlie standardization with its advantages and disadvantages are 
quite fully discussed in Chap V It was there stated that industrial 
standardization may be introduced for any one or a combination of four 
purposes, namely, 

1 To reduce a given line of pioduct to fixed types , sizes , and 
characteristics 

2 To establish interchangeability of manufactured pai ts and produi ts 

3 To establish standards of excellence and quality in materials 

4 To establish standards of peiforma net of men and machines 
Thus, many years ago engineers agieed that the best types of heads 
and nuts for bolts were hexagonal or square They also agreed upon 
certain fixed diameters for the bodies of all bolts up to ceitain sizes 
Later they agieed fairly well upon the number of threads that should be 
cut upon each size of bolt and upon the dimensions of the heads and the 
nuts The length of bolts necessarily has not been standardized except 
as regaids small sizes and short lengths Later the Society of Automotive 
Engineers prescribed very closely the cnemical constituency of all steels 
to be used in automobile bolts, thereby almost completely defining the 
types, sizes, and characteristics of all such bolts Prior to the First 
World War, however, commercial standaidization of this character had 
been confined largely to the efforts of the larger engineering and scientific 
organizations 

After the United States entered the iwir, the Conservation Diwsion of 
the War Industries Board began an active campaign to reduce excess 
varieties of all manner of manufactured product m older to release labor, 
capital, material, and equipment for war purposes The remarkable 
degree to which this board succeeded in eliminating excess types and 
sizes should be studied 1 to be apprecuted fully This work is now 
being continued with consideiable success by the Division of Simplified 
Practice of the United States Department of Commerce The general 
method of attacking such a problem is to study it thoioughly and then 
call together representatives ot manufactuters, distnbutois, and users 
of the article under consideiation and cndeavoi to got them to agree to 
the elimination of certain types and sizes Thus, in this manner 60 out 
of 66 vaneties and sizes of paving brick have been eliminated, and many 
similar reductions have been made m other lines of pioduct 

The term simplification has been used to denote this movement to 
eliminate excess types and sizes, and the statement has been made by 
some writers that simplification is entnely independent of standardiza- 

1 See Alford, Ij P (Pd ), “Cost and Production Hind booh," p 303 
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tion This statement cannot be very well defended Thus consider the 
history of standardized bolts, to which reference has been made When 
all other shapes of nuts and heads except square and hexagonal shapes 
had been eliminated, surely these remaining shapes became the standard 
shapes for these items In a similar way when all other body sizes except 
those now universally used were eliminated, surely also these selected 
body sizes became standard for this purpose Consider again, the matter 
of paving bnck When the 60 types and sizes had been eliminated, the 
remaining 6 most certainly became standards to which manufacturers 
were supposed to work Simplification, so-called, is just as much the 
selection of standards from a large variety as it is a process of eliminating 
all but these chosen standards Simplification in fact, as thus defined, is 
simply standardization m a limited number of particulars 

Nor can a distinction be made on the ground that true standardiza¬ 
tions must be based upon scientific study It is true that excess types and 
sizes can often be eliminated with little scientific research, but it is always 
dangerous to generalize Thus, elimination of excess types and sizes of 
alarm clocks would not require much scientific investigation, but the 
selection of a chime of bells is a strictly scientific matter that cannot be 
solved in an off-hand or empirical manner And yet the object to be 
attained is the same in each case, namely, to find the smallest number of 
umts within the required range that will most successfully answer the 
requirements There is, however, some justification for the use of the 
term simplification in the appeal that it may make to an industry at 
large, whereas the more formal teim, standardization, might not be well 
received 

168 Standards of Form and Size —It will probably be some time 
before the movement toward simplification of the types and sizes of 
manufactured product will make itself felt in all industries, and the prob¬ 
lem of the selection of the best form and size of product will long be before 
most manufacturers One reason for this is the fact that this phase of 
standardization is not capable of mathematical solution but must always 
remain more or less empirical Thus a manufacturer elects to manu¬ 
facture engines of definite sizes and capacities, or he elects to make 
shoes m certain widths and lengths, basing his deductions upon the law 
of averages and expecting to produce the sizes of product that are in 
greatest demand 

It is obvious, however, that standards of this kind are more or less 
arbitrary and that there is considerable latitude in their choice Thus 
there is no special virtue in the standard of length that has been adopted 
and named “one foot ” It might well be a little longer or shorter and 
be equally serviceable The standard dimensions for collars, coats, shoes, 
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and a multitude of manufactured articles have all been fixed by more or 
less arbitrary methods They represent an approximate solution of an 
industrial demand between certain indefinite limits of that demand, 
and the field covered by one standard size laps over that covered by the 
standard size both above and below it The fixing of standards of 
exchange or of interchangeability is, therefore, a somewhat arbitrary 
matter, whereas the skilled fixing of standards of form and size for manu¬ 
facturing purposes requires an intimate knowledge of that part of the 
industrial field which is to be covered 

An interesting effort to apply rational methods to these problems is 
found in the theory of preferred numbers, so-called According to the 
reasoning on which the theory of preferred numbers is based, the human 
mind naturally accepts a geometrical progression as against an arith¬ 
metical progression in fixing a senes of graded sizes It is pointed out 
that our standard bolt sizes, pipe sizes, etc , if plotted as ordinates against 
senal numbers as abscissas, all he along curves that are roughly parabolic 
in outline, and the argument is advanced, with some justification, that 
it would be better frankly to accept this basic theory and lay out all such 
senes in true geometric progression This matter has been given much 
consideration abroad, and both French 1 and German authonties have 
developed such series which have been adopted to some extent by indus¬ 
try in these respective countnes Whether such systems will come mto 
extended use m this country is somewhat problematical 

169. Engineering and Production Standards.—The engineering 
department must necessarily determine largely the types and sizes of 
product that are standardized for production and must fix the dimensions 
and forms of all parts of standardized machines This department is 
expected to determine the standards of size and form necessary for inter¬ 
changeability if that is desired and to fix all limiting dimensions to that 
end It should also keep informed of progress and changes in national 
and international standards as discussed in Art 175 (see also Art 46) 
The idea of interchangeable manufacture originated in France, but 
the first successful application of the principle and its most extended 
development are generally credited to this country In fact, the method 
of production based upon this principle was long known in Europe as 
the “American system ” Priority in the use of this method is usually 
given to Eh Whitney, 2 the inventor of the cotton gin, who, in 1798, 
began the manufacture of muskets for the United States government on 

'See Alford, L P (Ed ), “Management's Handbook," pp 127 and 1015 See 
also Hirshfbld, C F, and C H Berry, “Size Standardization by Preferred Num¬ 
bers,” Tram Am Soc Mech Eng , Vol 44 

* See Roe, J W , “English and American Tool Builders," p 129 
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the interchangeable system Without doubt, it has been the most impor¬ 
tant factor in American manufacturing methods 

It is important to understand the accuracy demanded in modern 
interchangeable manufacturing and the consequent accuracy necessary 
in the basic gages and manufacturing machinery In the production 
of such products as typewriters, adding machines, sewing machines, guns, 
automobiles, etc , the parts must be produced so accurately that no hand 
fitting is necessary or permissible in assembling the completed product 
All parts aie, therefore, manufactured to predetermined limits of accu¬ 
racy, and in some cases these limits are unbelievably fine Thus, in the 
production of certain automobiles it is claimed that more than 5,000 
machine operations are performed in which the deviation from the 
required measurement is not permitted to exceed one 0 001 inch, more 
than 1,200 operations are held to a deviation not to exceed one-half of 
0 001 inch, and in more than 300 operations the deviation from standard 
is not permitted to exceed one-quarter of 0 001 inch No doubt other 
manufacturers of high-grade apparatus can show similar results Ball 
beanngs are made to even closer limits 

The ability to produce such results depends upon the possession of 
basic reference gages of extreme accuracy and upon machining methods 
by which this accuracy can be transferred to the product in simple and 
inexpensive manner The highest refinement in basic reference gages for 
manufacturing is found in modern block gages, so-called A full set of 
Johannson gages (Fig 50) consists of 81 steel blocks about 1 inch long, 
3 8 inch wide, and varying in thickness from 0 1001 inch to 4 inches 
They are made m three grades of accuracy In the highest grade the 
error in thickness and parallelism does not exceed 0 000002 inch in an 
inch The corresponding guaranteed errois for the other sets are 
0 000004 inch and 0 000008 inch m an inch Special sets of such gages 
have been made that are even more accuiate than this, and it is icported 
that Johansson, the originator of block gages, has produced a set of 
blocks that are accurate to 0 000001 inch All dimensions are as indi¬ 
cated at a fixed temperatuie of 68°F Figure 50a shows a set of “Hoke” 
blocks made by Pratt and Wlntney These also are very accurate 

The possibility of making such refined measurements rests upon our 
knowledge of the length of the light wave, which physicists have deter¬ 
mined with great accuracy, that is, withm millionths of an inch It is 
also known that a light wave will cancel a similar light wave of equal 
length if superimposed upon it one-half wave length out of phase This 
quality is made use of in the interference comparator Figure 51 shows 
a cross section of such an instrument manufactured by Carl Zeiss, Inc , 
and reproduced with their permission The source of light is one of the 
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small lamps (1) or (2), the length of the light waves of which are accu¬ 
rately known The beam is focused by the condenser lens (3) and 
directed through the narrow slit (4) The light rays entenng the tube 
are made parallel by the lens (5) and pass into a group of prisms (6) 
which bend them through 90 degrees The vertical beam is split into 
two components by the glass plate (7) The horizontal component is 
transmitted through the plate (8) and is reflected back upon itself by 
the mirror (9) and focused on the eyepiece (10) by the lens (11) The 
vertical component is reflected upward by the polished surface of the 



gage block (12) under examination and directed into the eyepiece tube 
by the bottom surface of the glass plate (7) and focused on the eyepiece 
by the lens (11) The two components of the original light beam are 
thus again combined into one If now the two components are in phase, 
they will appear as one beam and the observer will see hght If they 
are out of phase, no hght will be seen 

The base on which the gage block (12) rests can be moved vertically, 
thus moving the horizontal extension of the hght wave reflected from 
its surface, with reference to the other component, which remains fixed 
in position The number of interferences so produced is a measure of 
the vertical displacement In practice both the master gage and the 
gage to be tested are placed m the instrument An accuracy up to one- 
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half a millionth of an inch is claimed for some of these very refined 
instruments In addition to their use in comparing gage blocks with 
standards these instruments can be used to make absolute measurements 1 
In spite of the great accuracy of modern machine methods, there is 
always some difficulty m keeping productive machinery in such accurate 
repair and adjustment that the work is always up to the desired standards 
All parts made by mass-production methods must, therefore, be care¬ 
fully inspected as they are produced, and the machines kept in constant 
adjustment Inspection is, therefore, a concomitant of quantity produc¬ 
tion and constitutes a productive function of itself 

The engineering department should also carefully standardize its own 
work Thus, all drawings should be made on sheets of standard size, 
all engineering instructions should be issued on standard forms, standard 
methods of lettering and bills of material should be adopted, and a sys¬ 
tem of standard nomenclature for all drawings and manufactured parts 
should be worked out Such standard methods lead not only to clearness 
but to efficient methods 

More important still, the engineering department must specify the 
quality of the product and often should share in the responsibility of 
maintaining that quality through the supervision of some of the features 
of inspection The selection of standards of quality, however, cannot 
always be left to the discretion of the engineering department A good 
engineer and a good designer naturally wish to make only the very best 
product Manufacturing, however, is a commercial undertaking, and 
standards of excellence must often be fixed with reference to market 
conditions The sales manager and the general manager in consultation 
with the chief engineer are more likely, therefore, to arrive at a wiser 
conclusion regardmg the quality of the product than will any of them if 
undertaking this problem alone (Art 106) 

For similar reasons the engineering department cannot be trusted 
implicitly in the matter of changing standardized lines of product If 
the engineering department is a live organization, it will naturally wish to 
put new designs upon the market Such a procedure may be very 
costly if it means the discarding of many valuable special tools that have 
been made for the line of product that is to be displaced and especially 
if they have not paid for themselves in actual production Engineering 
changes in standardized product should, therefore, be carefully considered 
before being put mto effect This particular phase of mass production is 
a difficult one, especially in an industry that is growing and changing 
How far, for instance, can a manufacturer of automobiles change hi* 
1 See publications of Carl Zeiss, Inc , and also “Precision Measurements,” Chap 
XI, State Education Department, University of New York 
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product yearly m order to keep up with engineering progress and popular 
fancies without going bankrupt by scrapping special tools? Problems 
of this kind require the most careful attention on the part of the adminis¬ 
trator, and they are not solely engineering problems but rather pertain to 
general policies 

170 Standard Tools —Although American manufacturers have been 
the strongest advocates of standardized product, they have been very 
backward in standardizing the tools in their own shops This is par¬ 
ticularly true of the metalworking industries It is common to see in 
the same shop a group of lathes all of the same nominal size and capacity 
but made by different makers and markedly diffeicnt in construction 
One will have a lead screw with G threads to the inch, one will have 
4 threads to the inch, and still another will have 5 threads to the inch 
One will have change gears with the number of teeth based on a multiple 
of 10, whereas its neighbor’s gcais will be based upon a multiple of 12 
Competition and a rapidly growing art have brought about these 
variations 

Such variations in machines of the same size may ue oi no importance 
in shops doing general and repair w ork, but they become a serious dis¬ 
advantage when work is planned in advance Thus it will be clear that 
in makmg an instruction card (Fig 28) a gieat saving of time and expense 
can be made if all machines of the same nominal size have the same char¬ 
acteristics It will not be surprising if the demand for standardization of 
this kind results in manufacturers adopting some standard characteristics 
for similar product 

These general principles hold true, also, for small apparatus such as 
cutting tools There is no reason why there should be an infinite variety 
of metal-cutting tools Several standard sets have been evolved, and 
special gnnding machines are now in the market that will grind these 
tools to standard shape and size There are many lines of work where 
these standardized tools can be used to great advantage 

Nor is the application of this principle confined to the tools usually 
furnished by the employer It will pay any employer to examine care¬ 
fully the hand tools that are the propcity of the workman In many 
cases it will pay the employer to replace the worker’s personal tools with 
standard tools at the employer’s expense The same argument holds for 
personal equipment like goggles, shoes, etc , w here the w r ork is dangerous 
to life and limb Not only will better work be accomplished where the 
equipment is adequate, but a saving will be effected through few r er 
disablements 

171 Standard Conditions —A most important feature in the attain¬ 
ment of standard performances is the maintaining of standard conditions. 
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The example of the textile mill that has been referred to where the air 
must be kept at standard temperature and humidity for best work 
illustrates this point very well The principle holds for all industry An 
automatic machine which is impersonal cannot make a standard perform- 
mce unless it is in as good condition as when the standard was first 
established If the bearings are worn, or if the tools are dull, it is not 
reasonable to expect the same results as when these factors are up to 
standard conditions These relations are even more marked wherever 
the human element is involved, since men are more sensitive to their 
surroundings than are machines A workman cannot make fine measure¬ 
ments with cold fingers be he ever so ambitious, and all are an are of the 
difficulty of performing wonted tasks in strange surroundings 

The truth of these statements is proved by an examination of any set 
of costs covering the production of successive lots of product, all presum¬ 
ably made by men of the same degree of skill and upon machines of the 
same kind and size The variation in such costs is well known, though 
the reasons for such variation are not always easy to ascertain Allowing 
even for the variation in personal effort under ordinary conditions, as 
prevailing in most shops, careful attention to the conditions under which 
men work, the character of their equipment, and similar factors would 
do much to eliminate some of the wider variations in costs 

172 Standard Materials —The necessity of standard specifications 
as a basis of purchasing has already been noted in the chapter on purchas¬ 
ing The advantages and economy arising from standardization of mate¬ 
rials have not, however, been widely appreciated In many cases the 
decision as to quality of the material to be used is left entirely to the 
storekeeper or to the foreman In small shops or in shops doing repair 
work the judgment of such men may often be sufficient Yet, obviously, 
better product and lower costs should result from an effort to have the 
proper material used in every part This does not mean that the best 
of material should be used everywhere, but it does mean that when a 
certain material of a certain quality has been selected for a given purpose, 
care should be taken that this quality is adhered to 

Much money can often be saved by reducing the number of the sizes 
and shapes of material, and standardization of material reduces the 
danger of having special material left on hand to depreciate and to tie 
up capital All of these advantages are of equal importance in the matter 
of supplies These should be bought only after careful consideiation of 
the purpose for which they are intended 

173 Standardization of Quantity —Great economies can often be 
effected by carefully prescribing the amount of material that is to be used 
In repair work the economical use ©f material usually becomes a matter of 
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personal vigilance, but wherever work is to be repeated, the quantities 
should be worked out with care, and standard bills of material made which 
will serve both as a basis of purchasing and as a basis on which mate¬ 
rial can be drawn from stores Whether these bills of material are made 
in the engineering department or by the production clerk, they should be 
filed so as to be available for future work 

Standardization of the amount of supplies used is also a source of 
great economy In large plants such supplies as waste for cleaning 
machinery, oil, brooms, etc , can be issued on a budget system, each 
man receiving periodically what he needs according to his duties It 
is an easy matter also to standardize the coal that should be burned 
in the powerhouse for a given amount of power generated or to establish 
standards for the use of gas, chemicals, or other materials that may be 
used in industrial processes (see Art 103) If these standard amounts 
are exceeded, a good reason should be forthcoming for the excess 

174. Standard Methods and Performances —The advantages of 
standard methods and standard performances have been discussed in 
connection with the work of the planning department (see Chap XII) 
It should be noted, however, that time study and motion study are effec¬ 
tive only when they serve as a basis for standards of operation, and their 
application is not confined to shop processes, they are applicable over a 
wide range of activities The accuracy of these methods and the expedi¬ 
ency of their application are discussed in Chap XII 

175. Standards of Excellence —It often occurs that there are certain 
combinations of form, size, quality, conditions, or other circumstances 
that are the best which can be selected for a certain purpose Thus many 
makers of boilers may all produce a standardized boiler of a certain nomi¬ 
nal capacity The form and shape of the boiler built by each shop may 
vary widely, but all may conform to certain standards set by state or 
national laws The efficiency of these boilers in burning coal and in 
transforming the heat into steam may also vary considerably, and the 
performance of the boiler that shows the highest efficiency may be 
selected as a standard of excellence for all boilers of that size A certain 
piece of work may be performed in several ways, but there may be one 
sequence of operations that produces better results than any other Such 
a sequence may be adopted as a standard method Expenence may show 
that an operator will accomplish more and better work with a given tool, 
and this tool may be adopted as a standard for that process A rapid 
workman may do a certain piece of work in a given time, and this time 
may be used as a standard for judging other records of performance In 
the textile industries it is found that the best work can be done only 
when the temperature and humidity of the rooms are kept at certain 
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points These conditions when once determined may be adopted as the 
standard conditions under which the work is to be done Many other 
illustrations ol this kind might be quoted, though the advantages of stand¬ 
ards of this kind are not so widely appreciated as might be supposed 

It should be noted that an article which has been standardized in form 
or size may be built to several standards of excellence It may not be 
necessary or desirable, furthermore, that the highest standard of excel¬ 
lence be attained in all cases Thus it may be desirable to make shoes of 
a given model and size m several grades of quality If only the highest 
grades of phonographs were manufactured, a very small number of people 
could enjoy them It may be necessary to build an aiticle of highest 
quality for one service, while the same aiticle as far as form and size are 
concerned, but of inferior quality, would be equally serviceable foi some 
other purpose It is usually important, however, that all articles of a 
given form and size should be fully up to the standards of excellence 
that have been established for their manufacture, whether these standards 
be high or low An example is that of surface finish There are upon 
the market sets of small cylindrical and flat pieces of steel finished to 
varying degrees of smoothness These are used as standards in inspect¬ 
ing prescribed surface finishes 

In recent years there has risen in some quarters a demand that con¬ 
sumers' goods such as canned food, cloth, etc , be standardized and 
“grade-labeled” for the protection of the purchaser The Second World 
War gave a considerable impetus to this movement, as many war restric¬ 
tions were of this character The question is, of course, highly contro¬ 
versial If such work should be conducted by the Federal government, 
it probably would be done m the National Bureau of Standards, which 
through its division of Simplified Practice (Art 167) now does work of 
this character through suggestion rather than compulsion This bureau 
is a member of the American Standards Association, which is, in general, 
a clearinghouse for scientific and engineering standards A good dis¬ 
cussion of this problem will be found m Business Week, July 7, 1945 

176 Standardizing Organizations —Modern standardization work 
may be conveniently divided into four fields, namely, international, 
national, that pertaining to a particular industry, and that pertaining to 
an individual plant. Standards of international interest would naturally 
be basic m character Thus the ohm, the volt, the mmute, the meter, 
etc , are international m importance The standard gage for railways 
may also be of similar character between adjoining countries 

In the United States, reliance is placed, to a large extent, upon the 
United States Bureau of Standards for the development and definition 
of basic scientific standards Industrial and engineering standards, 
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however, have been developed hugely by the many engineering and 
technical oigamzations Thus the Boiler Code of the American Society 
of Mechanical Engineers has become the standard for all boiler construe- 
tion in this country and is a legal requirement in many states In order 
to prevent excessive overlapping and to secure fullest cooperation, the 
85 most important technical societies and Federal government depart¬ 
ments are united into the American Standards Association, through 
representation While the actual work of standardization remains, as 
it should, within the group to which it rightly belongs, the American 
Standards Association furnishes a means of discussion and comparison 
This is no doubt the most powerful standardizing organization in exist¬ 
ence, and m all probability it will eventually exercise a great influence on 
international standardization In fact there is now a movement 1 to 
combine the national standards associations of the leading nations into 
an international standards organization of world-wide scope 

Standardization within an industry is well illustrated by the work of 
the component members of the American Standards Association Thus 
the American Society of Mechanical Engineers has published many 
engineering standards and a number of safety codes for the construction 
of elevators, etc Another notable illustration of standardization within 
the industry is the work of the Society of Automotive Engineers, whose 
standardization committee has fully standardized many automotive parts 
not only as to form and dimensions but also as to (hemical composition 
Although these several agencies have done much to establish standard 
practices in the industries, as yet only a comparatively small part of the 
work possible has been accomplished 

Every industrial enteiprise may, therefore, be influenced in its opera¬ 
tion by international and national standards and by standards that have 
been established by the industry of w r hich it is a component part But 
in addition most laige engineering and manufactunng plants have stand¬ 
ards that apply to their own peculiar activities As has been fully 
explained in Arts 47 and 48, such standardization within the plant itself 
may be for economic reasons or it may be necessary for purposes of 
interchangeability of parts The most important standardizing agencies 
within a plant are usually the engmeenng department, if one exists, and 
the production department or whatever corresponds thereto in the 
organization 

177 Permanence of Standards —It was noted in Art 49 that stand¬ 
ardization tends to crystallize methods and processes and thus retard 
progress, and for that reason standards should be chosen with care The 


1 See Silence, August 24, 1945 
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standardization of machine tools suggested in a preceding section might 
tend to retard progiess in that field, though there might be compensating 
gains A clear distinction should be drawn, however, between standards 
of such universal use as our standards of weights and measures and those 
standards which are peculiar to a particular industry or factory Stand¬ 
ard designs, standard methods, standard tools, and standard conditions 
as here understood are simply the best methods, tools, conditions, etc , 
that can be devised at the time for accomplishing a given task and are 
subject to change whenever better ways and means can be found 

Standard methods, furthermore, do not imply that the highest degree 
of excellence is sought It may be just as important to develop standard 
methods for a cheap machine as for one of the same design but of higher 
quality The conditions m a manufacturing establishment are some¬ 
what different from those in industry in general The special tools 
that tend to prevent progress wear out and must be renewed, and sequence 
of processes can be changed at w ill There is usually ample opportunity 
for making changes in standardized product without great loss through 
discarding special equipment There is nothing inherent in the principles 
of shop standards that prevents a reasonable degree of progress The 
highest degree of excellence in fact is frequently found in highly stand¬ 
ardized products, such as electrical apparatus, where long experience in 
production, coupled with steadily nsing standards both m design and in 
shop methods, have produced machines that are nearly perfect for their 
purpose 

178. Effect of Standards —The statements made by some writers, 
therefore, that standards exercise an injurious effect upon the quality of 
a product are based upon a misconception of manufactunng methods 
The claim is also advanced that nothing but the very best of any product 
should be produced The author would take direct issue with tins view 
Modern society has need of many gi ades of product It is better that all 
men should have certain books, for instance, though they are cheaply 
bound, than that only a few people should have elegantly bound volumes 
of the same Those who have the money to pay for special highly 
finished articles have had no trouble as yet m having their wants satisfied 
There will always be a market for the highest hand skill as m painting and 
carving What standards really do is to insist on a definite form, quality, 
or performance, as the case may be, in accordance with the standards 
selected They thus tend to raise the average quality to the maximum 
demanded by the standards set This effect is common knowledge with 
all men who have had experience in mass production under modern 
methods 

It is often objected that standardization by retarding the use ot new 
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patents and improvements robs the consumer of the benefits of these 
innovations It should be remembered, however, that if a manufac¬ 
turer is compelled to discard valuable machinery in order to manufacture 
an improved product before this machinery has paid for itself, the loss 
must be paid by someone and in all probability by the consumer For 
this reason it may be good policy to mo\e slowly m such matters When 
the wonderful facilities and implements are considered, such as telephones, 
typewriters, phonographs, electric refrigerators, vacuum cleaners, auto¬ 
mobiles, etc , that modem standardized production has made possible, 
there would seem to be little to worry about as far as retardation of 
development is concerned There can be little doubt that the economic 
advantages of standardization greatly outweigh these objections 

179 Standardization and Individuality —There is fairly well-estab¬ 
lished agreement as to the necessity for and value of standardization for 
articles of strict utility No one objects to standardized plows, hoes, 
telephone receivers, Pullman cars, automobiles, paving bnck, etc There 
are misgivings, however, in some circles lest this principle be carried so 
far as to affect our artistic life No thoughtful man wishes to see stand¬ 
ardized houses even in factory towns, and for the same reason there is 
reasonable objection to extreme standardization or simplification (see 
Art 169) of such articles as windows, doors, building brick, house furni¬ 
ture, etc The architect does not object to the standardized electrical 
conduit, socket, and lamp, but he may wish to set the lamp in an artistic 
bracket of his own design Similar conditions can be quoted from other 
callings 

This would no doubt present a difficult problem if it were not for the 
immense quantities m which all manner of products are produced Thus 
Btnct standardization of cloth for exterior garments would reduce this 
product to two varieties, one for men and one for women, as practiced 
widely in some oriental countries So vast is the required amount of 
cloth goods, however, that it is possible to have a very great variety and 
at the same time manufacture a large amount of each pattern The same 
holds true of shoes, hats, etc What are sought are reasonable simplifi¬ 
cation and the elimination of the excess varieties that reduce the quanti¬ 
ties of each kind of product to uneconomical amounts There is little 
danger that standardization will make such progress as to affect the fine 
arts, and in the meantime there are other movements m modern industry 
that make decidedly for the production of goods of finer appearance than 
were possible under handicraft The effect of standardization upon the 
worker has already been discussed in Art 29 and will be referred to again 
in a succeeding section 
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CHAPTER XVII 


ATTAINMENT OF 
STANDARDS —INSPECTION 

180 Quality Control—Inspection —It is axiomatic that if the prod¬ 
uct, whatever it may be, is to conform to the specifications and standards 
prescribed by the engineering division, close control must be exercised 
ovei the quality of the material and the form and size of parts The 
term quality control 1 has come into extended use for designating this 
over-all function Strictly speaking the term “ quality ” refers to the 
physical characteristics of the material employed or to the general char¬ 
acter of the finished product But production is also concerned with 
accuracy of form and size The distinction is not important, and in any 
case the attainment of any standard involves the mspection or comparison 
of quality, form, or size with the selected standards 

181 Relation of Inspection to Standards —-It is not difficult to set up 
standards, but it is often exceedingly difficult to realize them fully, 
because absolute accuracy is almost unattainable in practice Even with 
the best of tools and with careful and skilled workmen, exact duplication 
of form and size is not an easy matter In practice, therefore, theoretical 
standards must often be replaced by practical standards which will indi¬ 
cate how far the product may vary from the theoretical standards and 
yet be satisfactory The variation from the theoretical standard that 
may be permissible will differ greatly with the character of the w r ork In 
rough work considerable latitude may be permissible in quality, work¬ 
manship, and finish In such work as the manufacturing of military 
rifles, where a high degree of perfection as to interchangeability is impera¬ 
tive, the dimensional vanation that is allowable in the several parts is 
exceedingly small and satisfactory results not easy to obtain without great 
care The experience of many American rifle and munition makers dur¬ 
ing the First and Second World Wars has furnished ample proof of this 
statement 

Inspection, then, is the art of comparing materials, product, or per¬ 
formances with established standards There can be no intelligent 
inspection without definite standards In any such items that are to be 

1 For an extended discussion of quality control See “Production Handbook,” by 
Alford and Bangs (PM ), The Ronald Press Co , New York, p 677 
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inspected, some will fall outside a liberal allowance of variation from the 
standards, some will be well within the limits of error, and others will be 
very close to the limits Inspection is the art of selecting from these three 
classes of product those which will be satisfactory for the work in hand 
If the allowable limit of variation from the standard is small, this may be 
a delicate operation It should be noted that inspection is not always a 
purely mechanical operation but often involves good judgment on the 
part of the inspector Good inspection requires keen judgment and 
knowledge of the work in hand, combined with good common sense, 
particularly where the limits are exceedingly small, as m mass production 
of fine products 

182 Reasons and Basis for Inspection —As factories increase m size, 
the problem of the careful inspection of all materials becomes one of 
increasing importance In a small shop the purchase of matenal is 
usually conducted by a skilled man who sees what is purchased, and if 
by chance a lot of poor matenal is purchased, the financial loss is not 
great In large plants, where purchasing is specialized and conducted 
by specifications, it is of greatest importance that all purchased material 
be carefully examined before putting it into production, because here the 
loss may be very great For the same reason it is also imperative that 
great care be used to ensure accurate workmanship where the quantities 
are great In small plants it was, and still is, the practice to use the final 
assembly of the product as a check against poor workmanship and the 
final running test as a criterion of the fitness of the materials Obviously, 
no such chances can be taken in mass production There is, further¬ 
more, always grave danger that under modern intensive methods of 
production, where workmen are pressed by one cause or another to 
increase the output, the quality of the product will be lowered This 
is common experience, any speeding up of productive processes must be 
safeguarded by careful checks upon the quality of the workmanship A 
good inspection system will, therefore, check all matenal as to quality, 
quantity, and workmanship, from the time it arrives at the storeroom 
till it is placed in the finished stock room, the detail with which this is 
accomplished and the methods adopted for so doing necessarily vary 
greatly with the industry and plant 

The requirements on which matenal is inspected may be based upon 
one or all of the following characteristics 

1 Quantitative, that is, as to quantity or number of pieces 

2 Qualitative, that is, as to physical or chemical properties 

3 Dimensional, that is, as to accuracy of form or finish 

4 Salability, that is, as to fitness of the finished product for the pur¬ 
poses for which it is intended 
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Inspection divides naturally into three stages, namely, inspection of 
raw materials, inspection during manufacture, and final inspection or 
tests of the finished product Raw material is inspected by the receiving 
inspection department, manufacturing inspection is done by the shop 
inspectors, and final inspection is usually a separate function In manu¬ 
facturing products involving intricate scientific principles, final inspection 
and test may be under the engineering department In general, how¬ 
ever, there is a tendency to consolidate all quality control under a 
quality control department, as far at least as the general policies affecting 
standards and inspection are concerned 

183 Inspection of Purchases —The skill and prudence of the best of 
purchasing agents may be largely nullified unless all material received is 
carefully verified as to both quality and quantity Many large works 
have a receiving department, which is usually part of the stores depart¬ 
ment and under the control of the head storekeeper Here all purchased 
materials are counted and inspected, and all articles not up to the specifi¬ 
cations on which they were purchased are rejected This inspection may 
include visual examination as to quantity and quality, or it may extend 
to chemical and mechanical tests, if necessary, to determine if the mate¬ 
rials are up to the standard paid for In large works manufacturing inter¬ 
changeable apparatus, the careful inspection of such articles as taps and 
dies, machine screws, and similar supplies not only is absolutely essential 
for the sake of interchangeability but is a source of great financial saving 
If possible, it is also advantageous to be able to identify materials that 
develop defects in process of fabrication so as to make such just claims 
on those furnishing them as may seem desirable 

184 Inspection during Manufacture —Inspection dunng the process 
of manufacture should be organized with the following considerations in 
mind 

1 To prevent unnecessary handwork on the assembly floor 

2 To inspect mass-production operations m the beginning and often 
enough thereafter to prevent any great amount of material being spoiled 

3 To prevent further work on parts already spoiled 

4 To see that no parts are lost m transfer from process to process 
and that all are accounted for 

6 To pay only for good work 

8 To find and locate imperfections m machines and processes and 
lack of skill on the part of the workman 

7 To guard against the natural tendency of intensive production to 
cause a lowering of the standards of accuracy 

Under the older and cruder methods machine parts were made as 
accurately as the tools available would allow, and the discrepancies 
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adjusted with the file or other hand tool at assembly Today, with the 
demand that exists for interchangeable parts, such handwork cannot be 
tolerated, and with modem machine tools and measuring appliances it is 
not necessary, provided all parts are carefully inspected when made It 
is, furthermore, more economical, where there is any considerable quan¬ 
tity, to spend a little more to ensure accuracy in detail parts, thereby 
saving the annoying and often very expensive corrections so often experi¬ 
enced in assembling It should be noted that the accuracy of component 
parts will depend largely on the accuracy of the tools furnished the work¬ 
man Not only the machine tools but all standards and gages must be 
kept up to exactness if accuracy of product is to be maintained 

It is almost axiomatic that the first parts m mass production should 
be very carefully examined and inspection made often enough to ensure 
that machines and men are working up to the standards Constant 
vigilance is needed where the parts are numerous to prevent large quanti¬ 
ties of spoiled work When any defective work is discovered, it should 
be set aside at once and no more labor expended upon it until it is defi¬ 
nitely settled that it can be used 

Every workman should account for all work turned over to him, and 
if the inspection shows that any has been spoiled, the matter should be 
settled then and there Each workman should be held strictly account¬ 
able for the accuracy of his product, but in judging of these matters great 
care should be exercised that the blame is not placed on the workman 
when, perhaps, it is not his fault but the fault of defective gages or stand¬ 
ards or, worse still, faulty verbal instructions Even though the work¬ 
man is not penalized by deducting from his pay the value of the spoiled 
work, a systematic record of such occurrences not only is valuable as a 
guide for future reference but has a salutary effect upon the workman 
Furthermore, every effort should be made to remedy at once the cause of 
the defective work, whether that entails correction in machinery or 
instruction to the worker Very often the latter is not an easy matter to 
accomplish, but is often better to try to help his weakness and thus 
prevent a recurrence of the difficulty than to be satisfied with reprimand¬ 
ing or discharging him, to repeat the same performance with a new man 

Above all things, the inspection system should be a bulwark against 
the lowering of quality m order to obtain quantity As before noted, this 
is a natural tendency under intensive methods Before any speeding up 
is tried, careful consideration should be given to the matter of inspection, 
and proper provision made in the way of gages and means of applying 
them Unless this is done, haste will most assuredly make waste 
Inspection, on the othei hand, will not cause a diminution in product if 
proper facilities are provided To try to hasten the output of a lathe 
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that is turning very accurate bearings would thus be, in general, an open 
question as far as the resulting accuracy is concerned But the instal¬ 
lation of a grinding machine in connection with the lathe not only would 
increase the production but would make possible an accuracy not attain¬ 
able at any rate of production by means of the lathe alone Accuracy and 
output cannot be considered apart from the tools needed to produce them 

185. Working Standards—Theoretical standards in the form of 
engineering drawings and specifications and all such similar documents 
are intended to define the exact form and quality of materials As before 
noted, it is usually difficult to secure absolute attainment of these theo¬ 
retical standards Furthermore, it is usually not necessary to secure 
absolute adherence to theoretical standards, and wise management will 
always prescribe the variation from the theoretical standard that is 
permissible Thus if a shaft is to be theoretically 2 inches m diameter, 
a tolerance of 2/1,000 above and below that size may be permitted before 
rejection of the piece Again, the Boiler Code of the American Society of 
Mechanical Engineers 1 prescribes that the tensile strength of boiler-plate 
steel shall be not less than 55,000 pounds per square inch and not greater 
than 65,000 pounds per square inch and fixes maximum limits for the 
sulphur and manganese contents The American Society for Testing 
Materials has provided working standards for a wide range of materials 

Sometimes working standards cannot be put into writing with any 
degree of accuracy, and recourse must be had to samples Thus colors 
and finishes cannot be described accurately but can be prescribed by 
samples Again, in chemical work it is often possible to secure product 
that is practically 100 per cent pure and fully up to the standard specifi¬ 
cation The problem, therefore, of the closeness with which working 
standards should conform to the theoretical standards will vary widely 
with the work and the industry Intelligent inspection cannot be con¬ 
ducted without a clear conception of these limitations If the limits 
are too close, much work may be wasted If they are too great, poor 
work may result 

186. Limit Gages—Comparators —As an illustration Fig 52a shows 
a go or not go limit gage for inspecting round holes Suppose that the 
hole in question is to be, theoretically, 2 inches in diameter but in practice 
it can be slightly larger or smaller Suppose also that one end of the 
limit gage is ground to 2 inches plus 0 001 inch and that the other end is 
ground to 2 inches minus 0 001 inch If now the “go” end will enter 
the hole and the “not go” end will not enter, the diameter of the hole 
must be between these limits Figure 526 shows a limit gage made by 

1 The Bulletin of the Committee on Limits and Tolerances of the American Society 
of Mechanical Engineers should also be consulted 
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the Taft Pierce Corporation for gaging outside dimensions, the go and 
not go elements being combined in a single gage There are many vari¬ 
ations in the form of such limit gages All gaging surfaces and measuring 
points are, of course, made of hardened steel, and recently chromium- 
plated gage points have appeared on the market 

It will be obvious that the accuracy of inspection with gages of this 
character will depend somewhat upon the sensitiveness of the operator’s 
fingers, or feel as it is called This defect, it will be noted, inheres in 
the use of calipers, verniers, and micrometers, w ith which instruments the 
reader is assumed to be familiar In recent years a number of improved 



Fig 52 (Taft-Pierce Mfg Co) Fig 53 (Federal Products Corp) 


gages have appeared which not only minimize the problem of feel but also 
magnify the variation from standard so as to make it visual Figure 53 
shows a gage made by the Federal Products Corporation The upper 
anvil is stationary with the body of the gage, but a latch on the outer 
side of the hand grip opens the lower anvil slightly to admit the piece 
to be inspected On releasing the latch the dimension is transferred 
automatically to the dial gage which magnifies the error from standard 
in tenths of thousandths of an inch These gages are portable For 
more refined work resort must be had to stationary instruments of the 
“bench” type 

Figure 54a shows a precision gage made by the Sheffield Corporation, 
and Fig 546 shows the internal mechanism of the instrument It con¬ 
sists primarily of two metal blocks, one fixed rigidly to the frame of the 
gage and the other free to move slightly in a vertical direction The 
movable block is attached to the fixed block by two thm steel horizontal 
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(The Sheffield Corp ) 

five hundred to twenty thousand times depending on the type of gage 
In the toolroom model the amplification is 20,000 and the smallest gradu¬ 
ation of the scale is 0 000002 inch For less accurate work the amplifi¬ 
cations range from 500 to 2000, and the graduations of the scale from 
0 0001 inch to 0 00005 inch 

Other precision gages such as the Precisionaire made by the Sheffield 
Corporation and the Metncator made by the Federal Products Corpo¬ 
ration use the properties of flowing air as a means of very refined measure¬ 
ment Gages m general are made in a very wide range of type and 
purpose The optical comparators made by Jones and Lamson and also 
by Bausch and Lomb project an enlarged shadow of the inspected part 
against an enlarged standard of the same 
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When product is made in very large numbers as in the case of ball 
bearings, the methods described in the foregoing are often supplemented 
by statistical methods 1 based upon the law of probability and employing 
charts to show trends in variations from standards 

187 Organization of Inspection Department.—From the foregoing it 
is almost obvious that an inspection system which will accomplish these 
results must, m most cases, be organized apart from the manufacturing 
proper if it is to serve as an effectual check upon wastes and bad work 
Usually, therefore, the chief inspector is put directly under the factory 
manager or principal officer in charge of production and reports directly 
to him (see Fig 14) Like all of these modern functionalized activities 
such as engineering, purchasing, planning, etc , the size of the inspecting 
c orce and the manner of its organization will vary widely with circum¬ 
stances In plants producing large machinery of comparatively few 
pieces a small inspecting force is sufficient, in large mass-production work 
such as refrigerator works and automobile factories the inspection force 
must be large and very carefully organized The fundamental principles 
of organization alread> discussed apply here as elsewhere (see Fig 47) 

Inspection is a judical function and requires a somewhat different 
temperament from that usually found in a good, aggressive foreman 
The inspector must be a man of firmness and decision, yet eminently fair 
in his judgment His business should be to detect errors and defects 
and not to cure the troubles from which they anse, though his suggestions 
and recommendations may be very valuable and should be obtained His 
authority regarding his own work should, however, be unquestioned, 
and for these reasons it requires a man of ability to make a successful 
'Qspector 

188 Methods of Inspection —The method of conducting the inspec¬ 
tion of material as it moves through the shop and the detail into which 
it is necessary or remunerative to go will, of course, vary greatly with 
the requirements of the industry The detail and accuracy necessary in 
producing firearms or watches would be, of a necessity, much greater 
than in manufacturing pipe fittings This is a matter of judgment and 
cannot be fixed by rule 

Leaving out of consideration the several inspection methods that 
depend in some measure on the foreman or some other member of the 
manufacturing force, there are two principal methods of conducting 
inspection, namely, by traveling inspectors or by centralized inspection 

In the first, the inspector spends all his time on the shop or factory 
floor, moving from place to place as necessary, checking up the initial 

1 "Control Chart Method of Controlling Quality During Production,” American 
Standards Association, Shemhart, W A , “Economic Control of Quality of a Manu¬ 
factured Product,” also Publications of Federal Products Corp , Providence, R I 
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parts as they come from the machines, and checking up the finished Jots 
as to both quality and quantity as they leave or arrive at each process 
In large works an inspector may be assigned to each department, and 
special benches and platforms may be provided for his convenience m 
checking over the various parts His approval or disapproval of the 
work is indicated on the tag that accompanies the work 

In the centralized method of inspection, central inspection rooms are 
provided and all work is returned to the proper room after each operation 
Here the inspectors work free from any influence of the shop This 
method is an advantageous one where the paits are small and the limits 
of accuracy close, as in instrument work If, however, the work is large 
and the parts heavy, it is obviously unworkable, and the extent to which 
one or the other or a combination of both should be employed is a 
managerial problem often requiring very good judgment In general, if 
the parts are small and the work of transferring them is not great, cen¬ 
tralized inspection will be cheaper and more accurate, on the other hand, 
it may not be so effective in forestalling bad work as the traveling 
inspector system, for reasons that are obvious 

189 Performance and Assembly Tests —In practically all indus¬ 
tries a final examination is made of the finished product before shipment 
or storage In some classes of manufacturing, as, for instance, in making 
steam engines or electrical machinery, these final inspections and tests 
not only may cover the verification of refined scientific theory but may 
include physical tests of the apparatus as well As before noted, such 
final tests and inspections are usually made under the supervision of the 
engineering department, since usually only an engineer is competent to 
perform this work intelligently and because the engineering department 
is responsible for the performance of the apparatus 

The requirements of the final test are often set by the purchaser, and 
he or his repiesentative may be present at the test, taking such informa¬ 
tion or data as he requires to satisfy himself as to the characteristics of 
the product Sometimes this authority is delegated by the purchaser to 
an insurance company Thus, builders of boilers will furnish a paid-up 
policy in certain insurance companies for a limited period of time Such 
a policy guarantees that the boiler has been built and inspected under 
the supervision of this particular insurance company, which m this 
manner becomes responsible for the constructive features of the boiler 
The United States government and other governments always have a 
corps of inspectors detailed to inspect and test all apparatus going into 
the construction of Navy vessels when built by private contractors 
Care should be exercised in taking contracts that the conditions of 
performance and test are not so severe as to be unattainable or attainable 
only at an expense that would make profit doubtful 
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190. Inspection in General —It should be noted that inspection in a 
general sense has a much wider significance than indicated even by the 
foregoing discussion The general principles underlying it grow naturally 
out of the modern tendencies toward aggregation and specialization dis¬ 
cussed in Chap IV Under older and simpler methods the workman on 
day wage naturally took sufficient time to ensure his accuracy, and the 
foreman or erection boss had sufficient time to check the work Under 
high-speed production and greatly increased number of parts these 
methods will no longer suffice The foreman has neither the time nor, 
in general, the information necessary to inspect the product properly 
Division of labor must necessarily be resorted to as the complexity of 
production increases 

Mistakes, furthermore, are much more costly as the number of parts 
becomes greater and as the design of the product becomes more scientific 
and complex Careful inspection of all work, from that of the engineer¬ 
ing department down to the shipping department, may be justified 
The careful examination of the scientific basis on which machines are 
designed and the inspection of all drawings before sending them into 
production become a matter of great importance as the number of parts 
to be made becomes greater The principle is universally applicable, but 
the extent to which it is desirable or remunerative to apply it is a matter 
of managerial judgment If the limitations are intelligently decided, 
there is, as a rule, no difficulty m devising the necessary methods and 
appliances for a proper execution of the principle 

Inspection presupposes preplanning and definite standards No 
inspector can be efficient unless he knows exactly the requirements of the 
part concerned and has the necessary tools and gages to test its accuracy 
It is a functionalized duty that goes naturally with well-organized and 
well-equipped establishments The need of accurate gages and measur¬ 
ing devices and the importance of keeping them properly adjusted are 
obvious 
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CHAPTER XVIII 


PRINCIPLES OF COST FINDING 

191. Need of Accurate Costs —Modem manufacturing is, usually, a 
complex process, particularly where articles of varying size or character 
are made in the same works It is not sufficient to know that the factory 
is paying as a whole, especially when competition is strong m special 
ines It is comparatively easy to determine if the plant is, as a whole, 
paying dividends, but without the aid of a good cost system it is impos¬ 
sible to form any idea regarding the profitableness of any single line 
of product With a good cost system the manager can keep himself 
informed regarding shop operations as they progress and can often avert 
losses and difficulties, instead of waiting until the work is finished, when 
remedy will come too late The absolute need of statistical data and 
condensed reports has already been touched upon Without a good cost 
system these are not obtainable, and the manager is without one of the 
most powerful aids in administration If work is to be planned in 
advance and if correct estimates are required, whether as a basis of 
securing new work or of ensuring that productive costs shall not exceed 
market possibilities, a cost system is indispensable This last feature is a 
most important one and grows more so daily The custom of estimating 
costs in advance of production and then ensuring that these costs are 
not exceeded in production or finding out only why they cannot be met 
is coming more and more into use as the practice of planning work in 
advance becomes more common 

The necessity of accurate costs is of prime importance to an industry 
as a whole The manufacturer who underbids his competitors on the 
basis of faulty cost keeping works not only his own rum but that of his 
competitors who are bidding on a sound basis This form of competition 
is the very worst and should be most feared It is no satisfaction to the 
manager whose costs are correct to know that the successful bidder is on 
the way to bankruptcy as long as others, no better informed legarding 
costs, are constantly coming into the field On a certain boiler installa¬ 
tion that came under the author’s observation the bids on the boilers 
ranged from $11 50 to $16 per horsepower, the bids on one item of piping 
ranged from $5,244 to $7,539, and on another item of piping from $1,200 
to $4,493 The specifications for this work had been drawn with great 
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care and permitted the use of certain apparatus and material only, and 
making all due allowance for the lowest bids being as close to the margin 
of the specifications as possible, the only reasonable explanation of the 
wide range of the tenders is the lack of knowledge of the costs of produc¬ 
tion The necessity of wide publicity of correct principles of cost keeping 
is obvious, and the successful manager who once offered to send his expert 
cost man to teach correct cost-finding principles to any competitor was a 
foresighted individual 

192 Relation of Cost Fmdmg to Accounting —The relation between 
cost finding and accountmg should be carefully noted Cost finding can 
be and frequently is conducted without reference to the accounting 
system of the plant In fact, the first modern cost systems grew up with 
little relation to the general accounts These relations may be better 



visualized by considering Fig 55, which presents ordinary productive 
processes as a. flow of material and labor from left to right of the diagram 
The value of all material flowing into the plant is measured by the 
invoices The value of all labor flow ing into the plant is measured by the 
pay roll The value of all shipments is measured by the sales invoices 
With these and other values that can be measured with exactness the main 
ledger accounts can be made to balance exactly as far as total values are 
concerned In other words, the general books can always be made to 
show exactly how the concern stands in relation to the outside world and 
whether the enterprise is making or losing money 

The general books, however, cannot show whether money has been 
made or lost m connection with any individual job unless a separate 
account has been opened in the mam ledger for this job and all debits 
and credits incurred in connection with it posted therein If the number 
of shop orders is small and the number of debit and credit items also small, 
such a procedure could be earned out and one general ledger would 
suffice In ordinary manufacturing a ledger of this kind would be too 
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bulky, and recourse is had to a subsidiary ledger called a cost ledger 
The cost ledger is usually a card system or a loose-leaf ledger When a 
job is placed m production, an account is opened in the cost ledger by 
placing in it a card or loose leaf bearing the job number on which can be 
recorded all labor, material, and other items of cost properly chargeable 
thereto The summary of such an account would give the shop cost of 
the article under consideration without reference to the main ledger It 
is better, however, to carry the totals of the cost ledger to controlling 
accounts in the mam ledger, for reasons that are more fully explained in 
Art 225 Cost finding in its best form is a subsidiary function of the 
accounting system of the enterprise Similar remarks appl> to the stores 
ledger, stock ledger, plant ledger, and finishcd-pai ts ledger if there is one 

193 Recorded and Predetermined Costs —The most common form 
of cost finding and the first form historically is that therein the costs of 
production are determined by recording all labor, material, and other 
items of cost after the operations have been performed Such costs are 
known as recorded costs It was shown m Chap XIII, however, that it 
is possible to predetermine the labor and material actually used in any 
products if careful planning of all productive processes is in use Such 
costs are known as predetermined and standard costs, since they are based 
upon standardized performances The advantage of being able to pre¬ 
determine costs is obvious, particularly when work must be contracted 
for at a predetermined price, as is often the case Recorded costs will be 
discussed first, since the limitations of predetermined costs will thus be 
better understood 

194 The Elements of Cost —In producing manufactured goods of 
any kind, by any process, the manufacturer buys supplies that, for 
convenience, he classifies as raw material He transforms this raw 
material into finished product in his factory, adding to its purchase price 
the cost of the labor expended in the transformation and such other 
factory expenses as are chargeable indirectly to the operation, in order to 
find the total cost The most natural and convenient primary classifica¬ 
tion of the elements of cost is, therefore, material, labor, and expense 
It should be noted, however, that all values with which the manufacturer 
is concerned are in the last analysis labor values Material becomes 
valuable, in general, only as labor is performed upon it, and its potential 
value as a natural product, is usually a small part of its value in a fabri¬ 
cated state All efforts to reduce cost are, therefoie, efforts directly or 
indirectly to eliminate labor values, or in other words to increase the 
output per labor hour 

The labor element of cost is usualty divided into two classes All 
work done directly upon the product and recognizable as pertaining only 
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to the operations upon it is called direct or productive labor But all 
labor around a factory cannot be connected directly with some piece of 
production Thus the fireman, the engineer, the oiler, crane men, 
errand boys, office help, etc , are employed in activities that are general 
and not specific , or the time that they aie employed on any one job is so 
short as to make intelligent distribution of their labor uncertain Such 
labor is called indirect 1 or nonproductive labor. 

In a similar way there are two classes of materials All material 
entenng directly 2 into the product is usually classed as direct material. 
But, again, there are many other materials used in a factory that do not 
enter directly into the product Thus coal, oil, materials for repairs, 
etc , are all elements of cost chargeable against product but not going 
directly into it or connected WLth any one particular piece of work 
Such material is called indirect or expense material 

Again, there are items of expense that are neither labor nor material, 
as, for instance, rent, taxes, insurance, depreciation, etc These all 
form pait of the (ost of production but cannot be connected directly with 
some particular piece of product 

In computing the cost of production of a given part it is clear that 
the direct labor and direct materials chargeable against it can be allocated 
but the indirect labor and material and the expenses, such as rents, etc , 
are not so readily allocated These indirect charges are usually gathered 
together under the general title of burden, overhead expense, or simply 
expense The total cost of production, therefore, is made up, as before 
noted, of labor, material, and expense 

The cost of general administration accounting, etc , and also the 
cost of selling the product are also of the indnect kind and hence are 
included m the expense But these functions are independent of pro¬ 
duction, they are administered by officers who are not directly responsible 
for manufacturing costs and who should be held strictly accountable for 
their own expenditures The manufacturing superintendent should be 
held accountable only for the costs of actual production, and the cost 
ledger should show the relative proportions of expense chargeable to 
each of these divisions of the organization Expense, therefore, divides 
itself naturally into manufacturing or factory expense, administrative or 

1 The terms direct and indirect are preferable to productive and nonproductive 
All labor should be, in a strict sense, productive, though perhaps not applied directly 
to any article of product 

2 There are often material items that enter directly into product which cannot very 
well be accurately charged against specific pieces of work Thus nails, screws, glue, 
etc , enter directly into product but often in such small quantities as to make accurate 
accounting of them impossible 
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general expense, and selling expense In many instances the administra¬ 
tive and selling expenses are grouped together under the name of general 
expense It will be assumed sometimes in this discussion that this 
grouping is sufficiently accurate, but the general principle should be kept 
in mind It is often highly important that the cost of the sales should be 
carefully separated from the administrative expense in order to allocate 
such expenditures accurately and to fix the responsibility where it belongs 
Where the selling expense is large compared with other expenses, this 
separation should always be made 

The several subdivisions of cost and the several steps in their summa¬ 
tion may be shown graphically as in Fig 56 The sum of the duett 
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labor and direct matenal is known as the prime or flat cost The shop 
cost, called also manufacturing or factory cost, is found by adding the 
factory expense to the prime cost This is the summarized cost which 
the factory superintendent is held responsible for and includes all items 
properly chargeable against production up to and including the delivery 
of the finished product to the stock room or shipping floor as the case may be 
Here the financial responsibility of the factory superintendent stops 
The production cost is the factory cost plus all other expenses such as 
salaries of officials, clerical services, etc , that are properly chargeable to 
the administration of the factory The total cost is the productive cost 
plus the cost of advertising, shipping, transportation, etc , incident to 
marketing the product and usually designated as commercial or selling 
expense. To make a profit the product must be sold for more than the 
total cost, and the selling pnce is, therefore, the total cost plus the profit 
The relative proportions of these items will, of course, vary considerably 
with the character of the work and the organization of the factory 
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The figures given in Fig 56 are hypothetical but not improbable for 
general manufacturing 

It is to be noted that all the items included in the total cost are fixed 
by the nature of the product and the efficiency of the organization 
The profit is, in a way, arbitrarily fixed It is clear that for a given 
capitalization and a required percentage of profit thereon, the percentage 
that must be added to the total cost to make the selling price will depend 
on the volume 1 of the output If this volume is large compared with the 
capitalization, the percentage added for profit may be comparatively 
small, if the volume is small as compared with the capitalization, the 
percentage added must be larger And if this percentage is so large as 
to make the selling price too high, competition will prevent sales In 
such a case the output must be increased in volume or the cost of pro¬ 
duction must be decreased to obtain the desired profit 

It should be carefully noted, also, that a given percentage on the total 
sales is not obtained by adding that percentage of the total cost to the 
total cost Thus, if the total cost is $75 and it is desired to make 25 per 
cent on the total sales to give the required profit on the investment, the 
sales price would not be obtained by adding 25 per cent of $75 to the total 
cost of $75, since that would give a sales price of $75 + $75/4 = $93 75, 
and the difference between the sales price and the cost, or ($93 75 — $75) 
is not 25 per cent of $93 75 If, however, 333^ per cent is added to the 
total cost, the sales price is $100, and 25 per cent taken from this leaves 
the total cost or $75, hence the profit would be 25 per cent of the sales 
price and would bear the correct relation to the profit desned on the 
investment Care should be exercised that operations involving per¬ 
centage are based on correct theory, otherwise undetected financial loss 
is liable to occur Errors of this kind are more frequent than might be 
supposed 

195 Classification of Expense —The items that usually enter into 
the factory expense are those which are incurred in actual production 
and cannot be charged directly to some particular piece of work The 
items that enter into the general expense are of two classes, namely, 
administrative and selling expenses In many cases, as has been noted, 
it is advisable to record the selling expense separately in order that the 
efficiency of the selling department may be determined, even though both 
classes are treated as one in determining selling price The dividing line 
between factory and general expense cannot always, however, be sharply 
drawn because industrial conditions vary so widely Thus the duties 

1 The use of statistical data such as the ratio of output to inventory is well instanced 
here (see also Art 107) Note also that the capitalized value maj, and often does, 
exceed the actual or inventory value 
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of the president, treasurer, and similar officeis may include supervision 
of both manufacturing and sales, and their salaries should be distnbi ted 
accordingly In some cases the selling and administrative cost may 
be so small that it can be, without great error, included in the factory 
expense Often it is desirable to distribute such items as interest, taxes, 
and insurance in the factory expense, sometimes it is sufficiently accurate 
to throw them all into the general expense The following, however, are 
lepresentative items of factory expense 1 


Superintendence 

Light 

Heat 

Power 

Salaries of watchmen, etc 
Factory office salaries 
Indirect labor 
Interest 


Rent 

Insurance 

Taxes 

Repairs and betterments 
Depre< lation 

Defective maternl and spoiled work 
Experiment d (for factory) 


As before stated, the items that enter into general expense include 
administrative expenses and those incurred in marketing the product 
and will, therefore, include such items as 


Salaries of general officers 
Advertising 
Ix.gal expenses 
( orrespondeiu e 


Expense of sales 

Collecting 

Accounting 

Generil office expenses 


In Fig 57 there is shown a classified analysis of the cost of production, 
including selling costs, as it occurs in an average manufacturing plant 
Only typical items are shown, since the detail in which it is necessary or 
desirable to take account of expense depends upon the mdustiy and the 
size of the plant 

This classification is in general accord with the average practice of 
skilled accountants The nature of most of the above-named expenses 
and the reason for so classifying them are self-evident, but a few will 
require further discussion These are interest, rent, taxes, insurance 
repairs and betterments, depreciation, defective material and spoiled 
work, and expenditures on experimental work 

196 Interest and Rent —Accountants and economists are not 
unanimous in their opinions as to the conditions under which interest 
■should be | charged against product Clearly if the manufacturer rents 
land or buildings or machinery, the rent that he must pay the owner 
icpresents a manufacturing expense and is a just and proper charge 
against product If, now, he is manufacturing a varied product with an 
1 For a very detailed list of factory expense see Alford L P (Ed ), “Cost and 
Production Handbook,” p 1008 
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equipment of varied value, housed in buildings of different t haraeter and 
cost, it certainty is obvious that he should distribute the bunion of this 
rent with reference to the value of his equipment if he wishes to obtain 
the correct cost of the se\erd lines ot piodm t, md Ihe same icmarks 


Material 


Direct labor 


I Day work 
Piccr work 
Prem mu w« rk 
Bonus work 



1 

2 

O 


i 


S 

u 




Manufacturing 

expense 


Administrative 

expense 


Selling 

expense 


Factory 

Office 

Salaries 


Indirect 
labor in 
factory 


Miscellaneous 

expense 


Superintendents 

Foremen 

Factory office clerks 

Time and coat clerka 

Purchasing department 

Inspectors 

General helpers 

Truckmen 

Elevator men 

Crane men 

Watchmen 

Lost time 

Depreciation 

Repairs to buildings 

Repairs to equipment 

Insurance 

Rent 

Taxes 

Factory supplies 

Freight inward 

Cartage inward 

Expense tools 

Power 

Heat 

Light 

Stable expenses 

Expen mental (for factory) 

Spoiled work 


i 

A 

0 

6 

o 

J3 


O 



Salanes officers 
Expenses, officers 
Directors’ fees 
Clerical wages 
Office supplies 
Office rent 

Depreciation of office equipment 
Repairs to office equipment 
Insurance on office equipment 
Postage 

Telephone and telegraph 
Legal expenses 


1 


o 


Salaries, salesmen 
Expenses, salesmen 
Clerical expenses 
Commissions 
Advertising 
Postage 

Telephone and telegraph 
Supplies 
Freight outward 
Cartage outward 
Incidentals 


a 

Ui 


hold tiue if his plant is built and equipped with borrowed capital on 
which he must pay interest 

If, however, the manufacturer owns his land and equipment, he is 
undei no such obligation and, apparently, need not include a charge for 
interest on his investment in computing ln-% cost There are good 
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reasons, nevertheless, why this should be done Clearly the money that 
he has invested m his plant would yield him the prevailing market 
interest if he simply loaned it and made no effort himself to employ it 
Or, if invested in land and buildings, it should yield him interest in the 
form of rent, with no appreciable effort on his part Unless, then, he 
takes this interest factor into account, he cannot tell whether or not he is 
obtaining remuneration for his own exertions or in return for the added 
risk that he assumes in working his own capital 

Unless, moreover, he distributes this interest charge in proportion to 
the value of his equipment, he cannot obtain a correct idea as to what 
part of his product is paying him the best returns if his manufacturing 
problem be at all complex The counter crediting of such interest charge 
so that the profit and loss account will show the total profit is a matter 
of bookkeeping only The manufacturer who owns his plant has, of 
course, an inherent advantage over the man who rents his plant or 
capital The latter must make a minimum profit in order to pay his 
interest, the former not having this limitation 

197 Insurance and Taxes —It is held by some accountants that these 
items, like interest, are attributes of capital and do not belong to manu¬ 
facturing expense Economically this may be true, but the object of 
cost keeping is not to decide points m economics but to determine costs, 
and if the plant is complex and the product varied, these items should be 
distributed in the factory costs 

198 Repairs and Betterments —Care should be exercised in charging 
off the cost of repairs Obviously, all ordinary repairs and replacements 
made necessary by wear and tear are chargeable against production 
In the case of rebuilding a machine or making extensive improvements 
upon it, however, it may be allowable to consider the work a betterment 
that will add to the productive capacity of the machine and hence 
creditable to capital or plant investment, the mventoiy value of the 
machine being raised accordingly Care should be used that such better¬ 
ments really do add to the income-producing capacity 

199 Depreciation —Depreciation and repairs are intimately con¬ 
nected, and the former is so important that it is considered justifiable to 
make it the basis of a subsequent chapter (see Chap XIX) 

200* Defective Material and Spoiled Work —If a certain class of 
work is unusually difficult, so that bad castings or spoiled work are 
likely to occur to a much greater extent than in the ordinary run of work, 
the extra expense incurred thereby should be charged against the par¬ 
ticular class of work concerned and should be considered as an allocable 
productive expense The occasional bad casting or piece of spoiled work 
should not, in general, however, be charged against the particular job in 
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which it occurs, but the cost of all such items should be distributed in the 
factory expense, thereby distributing the loss over the entire output in 
the same way as insurance If this is not done, the cost of the penalized 
job may be excessively and unjustly high If the spoiled piece is one of a 
large lot, it may be proper to charge off the cost of the spoiled part against 
the cost of the lot Lost time, that is, time paid for but yielding no 
returns, as m the case of a delay through breakdowns, is of the same 
general character Such charges, however, should be entered in the costs 
as a separate item so as not to cause confusion m making estimates on 
work where such losses may not apply, thereby raising the estimated cost 
unnecessanly It is of as much importance not to have estimates too 
high as it is to avoid having them too low One causes loss of business 
through failure to secure contracts, the other causes financial loss on the 
contracts taken 

201. Experimental Work —Experimental work that has for its object 
the development of better manufacturing facilities is obviously a factory 
expense Experimental work that is conducted for the purpose of secur¬ 
ing engineering data is somewhat different in character Thus in develop¬ 
ing a new lme of goods it may be necessary to do a considerable amount of 
preliminary designing and experimenting The cost of this may often be 
carried to a special development account, and if the preliminary work is 
consummated by placing the proposed line of goods m production, this 
development account may be charged off against the product over a 
predetermined amount of production If this is not advisable or feasible, 
the preliminary work must be charged off in the general expense 

202. Other Characteristics of Expense.—From the foregoing it will 
be evident that no senous difficulty is involved in finding the cost of the 
direct labor and material entering into the production of a given part 
Evidently, also, it is possible, without great complication, to classify the 
many items included in factory expense and to find the total amount of 
each item for any given period of time It is not difficult, as will be 
seen, to charge off the total expense charges against production so that 
total costs are fairly accurate, but it is exceedingly difficult, except in 
simple cases, to apportion to each shop order the correct amount of each 
expense account so that it will bear its own share and only its own share 
of the burden The reasons for this may be made a little clearer by 
considering more fully some of the characteristics of expense items 
Direct material and direct labor are specific, tangible things that, as has 
been shown, can be accurately evaluated for any piece of work But 
expense is variable in character and effect and does not attach itself in a 
tangible form to the work as it passes through the shop The real 
problem of cost keeping is to apportion the expense items so that each 
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job shall bear its own ju c t share of burden Unless this can be done with 
some degree of accuracy, there is no way of computing the true selling 
price of the several lines of work, even though the total costs may be 
sufficiently accurate to fix profitable prices 

The total expense of production is, in general, divisible into two 
classes, namely, constant and variable Constant expense includes all 
items necessary, so to speak, to the mere existence of the business, whereas 
variable expense includes all items connected with the activities of the 
business Thus rents, insurance, taxes, and depreciation of buildings 
remain practically uniform no matter what the volume of business in 
the shop may be, or if they change at all, they do so occasionally and 
perhaps by large increments and then remain stationary again for a long 
time Many of them, moreover, can never become zero no matter what 
the state of the business may be Salaries of general officers and those 
who are not affected by a change in volume of business are also fairly 
fixed in character 

Expenses, on the other hand, such as clencal help, unskilled labor, 
power, oil, and similar operating supplies are affected quite sensitively by 
a change in the volume of business and go up and dow r n with it though 
not usually m direct proportion Thus it takes a certain minimum amount 
of power to turn the engine and shafting when no productive work is 
being accomplished Any additional power required will evidently be 
a function of the volume of the work moving through the shop, the exact 
relation depending on the character of the work In general then, the 
relation of power to volume may be expressed by the equation 

P = C+/(F), 


where P = power required 
C = a constant 

f(V) = some function of the volume of work 
Many other expense items are of this general character, the relations 
usually being far from simple Evidently the amount of either constant 
or variable expense that a job must bear 13 dependent on the volume of 
work passing through the shop, this amount increasing as the volume 
decreases 

It follows, also, from the above that profits do not vary directly in 
proportion to the volume of business transacted As the volume of 
business decreases, the amount of expense that must be added to the flat 
cost of every article manufactured constantly increases because of the 
irreducible minimum expense If the fixed expense is comparatively 
high, the decrease in business need not be great before the increased 
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expense on each article swallows up all profit, and any further decrease 
in business will result in a deficit (see Art 224) 

A very disturbing element in allocating expenses is the manner in 
which some of them vaiy with time Thus rents, insurance, and taxes 
are direct functions of time and can be reasonably predicted The 
repairs on a cupola, on the other hand, involving the use of both expense 
material and labor, are necessary because of the wear and tear incident 
to the work of the previous week or month Expense supplies may be 
purchased today because of favorable market conditions, and their use 
may be extended over several weeks or months Evidently it would not 
be accurate to charge off accumulated expenses of tins kind against cur¬ 
rent production Such expenses must be spread out and averaged over a 
reasonable period of time,even though this period be somewhat arbitrarily 
fixed because of the difficulty of determining it accurately In practical 
cost keeping, aveiages of this kind must be employed for another reason 
In most cases once a month is as often as it is convenient or possible to 
close the books and determine summarized costs If, now, every job 
could be started on the first of the month and finished on the last day of 
the month, it would be possible to assign to each job, as accurately as the 
method employed would allow, its own share of the indirect expense 
incurred during the month w r hen it w r as m production But jobs are 
finished regardless of the day of the month, and in most instances it is 
desirable to bill them when shipped so as to collect the payment 
Indirect expense must, m such cases, be charged off on the basis of the 
summarized costs of the previous month or other periods of time, the 
proportions for the current month usually not being available 

The proportion of certain expenses that various jobs should bear is 
dependent on the size or weight of the product Thus, theoretically, 1 
small parts should not be called upon to bear the cost of operation and 
maintenance of large cranes, large machine tools, and large equipment 
generally Clearly a large casting should bear more of the expense 
incurred in repan mg the cupola than should a small one The same 
difficulty arises with articles of different character An article of one kind 
may give rise to indirect expenditures that are unnecessary in articles of 
another kind 

A similar complexity appears m considenng the clerical work of the 
office and similar expenses It may require more of such work to put a 

1 It will be shown later that although, theoretically, small parts should not be 
taxed with expense incident to large tools, m practice this procedure is often necessary 
to pre\ent the cost of certain classes of work from being so excessively high as to 
make it unmarketable Such a condition however, is indicative of a weakness against 
(ompetition in some line of product 
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small complex machine through the shop than it would to put through a 
very large and more costly machine And it can be seen that, in general, 
the cost of clerical work incident to a large and varied line of manufactur¬ 
ing is so complex as to render absolutely accurate allocation unprofitable 
even if it were possible As in the former case it must be turned into 
the expense and distributed as intelligently as possible 

203 The Classified Expense Order-number List —From the fore¬ 
going it will be seen that the relation between factory expense and 
general expense will vary greatly with the character of the business, its 
size, and complexity A careful analysis of these relations must be 
made, therefore, and a classified list of expenses prepared, covering in 
detail the cost accounts that are deemed necessary 1 In a large works 
these accounts may be numerous, one large manufacturing company in 
this country dividing its expense items into over 130 accounts All 
work or material not chargeable directly to product must be charged to 
the proper expense account, and in order to do this each account must be 
identified by a number or letter In small works, where great detail is 
not needed, the mnemonic (see Chap XI) system of labeling accounts 
has been found satisfactory Thus the account for repairs to buildings 
may be marked R B , expenses for power , heat , and light , P H L , and 
so on The use of such symbols is, however, limited and in large works 
cannot, in general, be extended beyond general classifications of machinery 
or accounts In some works the accounts are designated by numbers, 
whole numbers being used for the expense accounts, which usually are 
comparatively limited in number as compared with manufacturing 
accounts, for which some decimal notation based on the Dewey decimal 
system is used 

204 The Sources of Cost Data —It is fundamental that if accurate 
costs are to be compiled, no productive work should be performed without 
an order bearing the proper order number, and every man working on 
direct production must account for all of his time on some form of time 
card No material may be drawn without an order bearing an order 
number to which the material is to be charged All men working at 
indirect labor must also account for all their time on time cards bearing 
the correct expense order number to which such labor is to be charged 
Other sources of expense such as gas bills, telephone service, messenger 
service, etc , will appear as bills or pay vouchers In fact no work may 
be done, no material used, and no money expended for other services 
unless there is some identifying document that is returnable to the cost 
department 

1 See “Tost and Production Handbook,” p 1008, for an extended list of expense 
accounts 
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All direct labor and direct material will be charged up on the proper 
cost-ledger sheets, since they can be identified directly by their respective 
job-order numbers All expense items will be distributed to the classified 
expense-order list to be discharged into the costs afterward, by methods 
to be descnbed It will appear that there is no difficulty in securing fairly 
accurate allocation of direct labor and direct material to the several 
accounts to which they belong The real problem of cost finding is to 
distribute the summarized expense accounts fairly and equitably against 
the production or direct job numbers 

METHODS OF DISTRIBUTING FACTORY EXPENSE 

206 General—From the foregoing it is obvious that absolutely 
accurate distribution of expense is a very difficult, if not impossible, 
problem except in the very simplest cases, the complexity of the problem 
increasing with the complexity of the industry In fact, different lines 
of work in the same factory may demand different methods of cost 
accounting, which is another reason for careful departmentalization aside 
from those arising from productive processes These features, no doubt, 
account to a considerable extent for the failure, often, of large expansions 
in a factory or of the consohdation of factories to produce expected results 
In the process of enlargement some vital charactenstic of the accounting 
may be lost sight of The effect of this lost item may not have been 
serious in the smaller groups but may prove very disastrous to the 
enlarged orgamzation The necessity of an accuiate system of cost 
accounting needs no defense It is as much a high-grade tool as a high- 
grade lathe or planing machine, but compared with the installing of a first- 
class machine tool, the problem of instituting even a fairly accurate 
cost-keeping system is, in a large works, almost infinitely more complex 

Now the manufacturer, as a rule, is much opposed (and often with 
good reason) to complex systems What he wants, usually, is something 
simple and direct, and between the need of accuracy, on the one hand, 
and the dread of complexity and added clerical help, on the other, the 
system adopted is often a compromise As a consequence there have 
grown up a number of approximate methods of solving this problem, and 
the characteristics and limitations of the most important of these will be 
very briefly discussed The fundamental idea on which these systems 
are based is to use some tangible feature of the job as a basis of com- 
ganson and by it to measure off the proper expense that the job should 
carry It has already been noted that direct material and direct labor 
attach themselves to all jobs in a definite, tangible, and measurable 
manner The time element of direct labor is, therefore, also a tangible 
quantity, and if a machine is employed in the work, the time of such 
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machine service can be accurately determined The following methods 
of distribution based upon the above factors are those in most common 
use, namely, by material, by percentage on wages, by percentage on 
prime cost (labor and material), by man-hours, and by machine rates 
Another and more accurate method by so-called production factors has 
been advocated of late and will also be discussed briefly 

206 Distribution on Material as a Basis —In simple continuous 
processes where the output consists of one uniform product as in a rail 
mill, a salt works, or a cement plant, it is obvious that if the expense 
incurred during a given period be evenly divided over the output for the 
same period, the distribution will be correct If the running conditions 
do not change materially, little error will be introduced if the expense 
incurred during the next preceding pcnod of time be used as a basis 
This is so, not because of the inherent accuracy of the method, but because 
distribution in a strict sense is not needed in such cases but only simple 
division of the indirect expense In fact, in such simple cases the direct 
labor or the flat cost would be just as accurate as a basis But if the 
product varies from time to time, 1 01 if there is more than one line of 
product, these simple relations no longer exist and the introduction of 
material values into the computation of expense distribution is very 
likely to distort the results 

207 Distribution on Direct Labor as a Basis —The use of the direct 
labor as a basis of distribution is based on the supposition that the 
indirect expense chargeable to a job is proportional to the direct labor 
expended upon it It is, perhaps, as generally used as any other method, 
probably because of its simplicity If the total direct labor for, say, a 
month should be $5,000 and the indirect factory expense for the same 
time $2,500, then the indirect expense is 50 per cent of the direct labor, 
and by this method the indirect expense would be distnbured by adding 
50 cents to every dollar expended for direct labor If, for instance, a 
machine has been built during the period considered, the material for 
which amounted to $200 and the direct labor to $400, the factory cost 
would be 

$200 + $400 + ($400 X 0 50) = 

In practical operation the percentage used is,foi leasons already explained 
(see Art 202), not that of the current week or month but of the next 
preceding period or the average of several preceding periods 

If the work is of practically the same size and character, and if the 
1 Thus a saw mill will turn out more board feet of product when cutting large-sized 
product than when cutting smaller pieces, the indirect expense remaining practically 
the same It is not customary, however, to take cognizance of this fact in distributing 
the expense 
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wage rate does not differ greatly, the above method may, in manv 
instances, be sufficiently accurate But the method becomes more and 
more erroneous as the difference in size and character of parts bet ome 
greater Thus a job involving $5 worth of labor by a man using a 
hammer and file is burdened by this method with as much expense as 
one involving a similar direct-labor charge if done on a $20,(X)0 boring 
mill and requiring the service of a high-priced overhead crane Yet the 
interest and depreciation on investment necessary to peiform the latte/ 
operation are very much greater than for the former as to cost of tools, 
floor space, etc , to say nothing of the greater expense for heating, light¬ 
ing, and insuring that part of the shop which houses the boring mill 
Again, as the volume of work fluctuates, all lines of work seldom vary 
equally, the difference being more marked when the difference in size 
is gieat, and in such cases one line may have to bear interest and similar 
fixed expenses belonging to other lines to an undue amount 

One of the greatest defects of this method is its failure to take proper 
cognizance of the effect of elapsed time upon the costs A job that takes 
a rapid man earning 50 cents an hour 3 hours to perform is taxed the 
same amount as another job done under the same conditions by a cheaper 
man getting 30 cents an hour and consuming 5 hours for the work, and 
the shop cost of the article does not differentiate between the two Now 
in manufacturing, especially, “time is money ” Profits depend not on 
cost alone but on quantity of product (see Art 202), and the work of 
the slow man involving a longer use of tools, floor space, light, etc , is 
obviously more costly than that of his more rapid neighbor 

It is evident that if all pieces of the same size w r ere machined in the 
same shop, as is often the case in a very large works that has been depart¬ 
mentalized along these lines, a varying and moie equitable percentage 
could be applied to each class, and this is sometimes done in such cases 
This principle has also been applied to shops doing mixed work by classify¬ 
ing the work and applying different peicentages to the different classes, 
the larger parts carrying the heavier burden Undoubtedly, if this can 
be done and if a graded percentage can be intelligently fixed, it will give 
better results than the flat percentage method in all cases wheie there 
is variation in size and weight The difficulties of doing tins are, how¬ 
ever, usually considerable 

208 Distribution on Prime Cost as Basis —There would seem to be 
little justification for this method of distribution, and as far as the 
author is aware, it is little used If the value of the material used in the 
product is very small compared with the labor put upon it, the method 
approaches the use of direct laboi as a basis, on the other hand, if the 
material values aie veiy high compaied with the direct labor, the method 
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approaches the use of direct material as a basis and in either case is 
subject to the limitations and errors of these methods already discussed 
In mixed manufacturing, where one piece may have a high matenal value 
and low labor value and the next piece may have the relative values of 
these items reversed, it is self-evident that the distribution of expense by 
this method will be neither logical nor accurate 

209 Distribution on Man-hours as a Basis—In distributing the 
expense on this basis it is assumed that the expense chargeable to a piece 
of work is proportional to the number of man-hours expended on it It 
might seem that this system would give the same results as the percent- 
age-on-wages method already discussed, and this would be so if all men 
received the same rate of pay, since then the labor cost would be propor¬ 
tional to the time consumed Thus suppose that as in the case cited in 
discussing the percentage-on-wages system, the total direct labor for the 
month is $5,000 and that it is made up of 10,000 man-hours at 50 cents 
per hour Assume as before that the total indirect expense for the 
month is $2,500 Let the matenal cost of the job considered be $200 as 
before, and let the direct-labor charge upon it be made up of 800 man¬ 
hours at the given rate of 50 cents, or a total, as before, of $400 Then 

$2 500 

the expense per man-hour chargeable against any job is jqqqq = 25 

cents per man-hour, and the expense chargeable agamst the job under 
consideration is 0 25 X 800 = $200, the same as in the percentage-on- 
wages plan, and the factory cost is $200 + $400 + $200 = $800 as before 

But suppose that the wage rate is variable, as it usually is, and that 
the labor cost of the above job consists of 1,000 man-hours at 40 cents an 
hour, or $400 as before Now the expense chargeable against it is 
1,000 X$0 25 = $250, and the total shop cost is $200+$400+$250 = $850 
Again if the direct-labor cost consists of 400 hours at $1 an hour, the 
total shop cost will be $200 + $400 + $100 = $700, so that even though 
the labor cost may be the same, the factory cost will be different if the 
time consumed varies 

This method has, therefore, the advantage over the percentage-on- 
labor plan of accenting the value of the time element in costs, the factory 
cost in general increasing and decreasing with corresponding changes in 
the time consumed Like the other system, however, it fails to take 
account of the difference in size and value of the equipment used, all 
jobs consuming the same amount of time being burdened equally, though 
in one case the workman may be using a hammer and chisel and in another 
a very costly machine tool Like the percentage-on-wages system it will 
give satisfactory results only when the class of work and the machines 
emploved are fairlv uniform in size Or, as Mr Church has expressed it, 
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“where we have a simple set of facts to represent, their representation is 
an equally simple matter ” 

210. Distribution by Machine Rate —The machine rate is a very old 
conception and no doubt has its origin in an instmcti\e effort to equalize 
in some degree the varying cost of production caused by the use of tools 
and processes of varying size and value It was in use long before the 
days of refined accounting methods, so common today, and in its original 
form made no attempt to ensure an accurate distribution of the total 
factory expense It attempted, rather, simply to equalize such factors 
of expense as naturally attach themselves to machines and processes, as, 
for instance, power, interest on investment, depreciation, and repairs 
^he entire equipment was divided into classes by size or value, and a 
graded charge per hour was fixed for each class, a machine in this sense 
being any tool or process from a vise to the largest boring mill Thus 
the charge per hour for a vise hand might be 50 cents, whin the hourly 
rate for a large boring mill might be $5 

The theory on which the machme rate rests is, without doubt, much 
more accurate than that which underlies any of the methods previously 
discussed Most of the items of expense do not connect themselves 
naturally with wages but do most naturally gather around machines and 
processes Nor do they collect as a uniform layer over wages or time but 
gather in varying quantity around machines and processes The rate of 
pay and the time consumed being equal, it costs a great deal more to do a 
piece of work on a large mill than on a vise, since the larger tool costs more 
originally and such items as repairs, power, insurance, heat, light, housing, 
etc , are all greater in like proportion It was most natural, therefore, 
that this method should be extended to the problem of distributing the 
total shop expense, for it is to be especially noted that this method of 
distribution applies the burden at the time and place that the work is 
performed, and if the machine rate is correct for the existing conditions of 
production, the result must be much more accurate than that of any of 
the averaging methods discussed for all cases where the machines and 
processes vary in size and value 

In the ordinary method of determining machme rates for the purpose 
of distributing the total expense, all items of expense are apportioned so 
that each machine or process bears its own just share of the expense as 
nearly as possible The total of such allocated expenses assigned to any 
machine 1 is then divided by the estimated number of hours that the 
machine may be expe' ted to be in operation during the period considered, 

1 A machme in this sense would be any actual machine or a vise or, m fact, any 
place where a workman is employed if full distribution of expense is to be attempted 
in this manner 
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this estimate being checked, if possible, by lecords of past perfoimanccs 
This gives the hourly late of the machine, and eveiy job that passes 
through it is charged accordingly Obviously, if this allocation be cor¬ 
rect, if each job be properly assessed as it passes through the several 
pioccsses, and also if all machines are in opeiation the exact time estimated, 
all the induct t expense will be distubuted in proportion to the use that 
has burn made of the vanous machines and processes 

The theoiy of the method, as befoie stated, seems very accurate, 
but the difficulty begins when any depaituie is made fiom the estimated 
time that machines aie in operation If a machine fails to run up to this 
hoimal time, an undercharge is made, if it is in operation moic than the 
1101 mal time, an ovcrchirge is mide This last may not be so seiious, 
but when the volume of the woik is even slightly decieascd and a few 
machines 1 become idle, a large undercharge is incurred This undis- 
ti lbutc d expense due to machines being idle does not appear in the cost of 
pi eduction and is lost sight of until it appears in the totals of the profit 
and loss account Any approach to accuracy depends, therefore, on 
e\eiy machine and piocess being in operation the exact amount of time 
used in estimating the machine rate Such conditions seldom prevail in 
any shop 

One objection is sometimes raised against the machine rate, and that 
is the large amount of expense which, under this method, is charged 
against a job that is done in a machine larger than is actually required 
for the piocess, because of smaller machines being oversupphed wuth work 
This makes the cost of this so-called “penalized” job appear excessive 
and if taken as a guide for future woik is misleading On the other hand, 
the fact that it is high is an instant indication that the most economical 
process is not being employed and points at once to a weakness in the 
manufacturing equipment It is better to know that the cost is high 
and to be able to find the reason and make such allowance as may be 
necessary than it is to have an undiscovered weakness in the manu¬ 
facturing processes 

211 Distribution by Production Centers —The inherent advantages 
of the machine rate have led A Hamilton Church to propose a more 
refined application of its underlying theory Suppose the factory under 
consideiation to consist of a large number of small units separated 
physically from each other but supplied from central sources with such 
general requirements as heat, light, and pow r ei in such a way that all such 
requirements can be accurately charged up against each unit Suppose, 

1 The error from thi3 source is magnifw d by the fa/1 that in dull times the large 
machines whose rates are highest and hence discharge more expense per hour are 
usually the first to bo out of work and the last to come into operation as times improve 
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further, that these units are of different sizes and contain processes and 
machines of varying character and size Let it be further supposed that 
the owner of the factory operates some of these units personally and 
rents others to employees Obviously, he could not and would not 
charge off his general shop expenses by any system of averaging but would 
be compelled to consider each unit sepiratclv, keeping a separate recoicl 
of each and every “service” or “production factor” and of the exact 
amount supplied to every production unit or “production center” as these 
units may be called Thus it would be possible to apportion to each unit 
the expense incurred because of the land and building that it occupied, 
the insurance and depreciation of the building, and the cost of heating, 
lighting, and supplying power Othei items of general service such as 
transportation, stores, telephone service, supervision, etc , might be more 
difficult to apportion accurately, but a fair approximation could be made, 
in fact, would have to be made, the owner keeping a separate account 
of each and every service rendered 

Obviously, also, if a tenant renting one of these units wished to com¬ 
pare his costs of production with a neighbors, whose unit waslargei or 
smaller, he could reduce his several expenses to such a form is would 
make companson easy Thus, his rent could be expressed as so many 
dollars per square foot of ground occupied, and his light and heat in 
similar terms, and if he had more than one machine in his unit, these r ites 
could be used in determining the relative cost of production among 
machines Knowing, moreover, just wh«t these several expenses wcio 
for a given period of time he could add thereto those expenses that 
were directly connected with his tool or piocess, such as interest, depreci¬ 
ation, oil, etc Then by estimat ng or otherwise determining the numbei 
of hours that his machine or process would be in operation during that 
time, he could calculate a machine rate, as explained m the foregoing 
paragiaph, that would discharge all this expense as the work passed 
through his machine or process His floating expenses that could not be 
so reduced would be discharged as a supplementary rate, which would also 
care for discrepancies in his estimates of his machine-hours 

Now Mr Church contends, and with good reason, that these condi¬ 
tions do not change simply because the walls are taken away from the 
small units and a large building, housing them all, is erected instead 
His argument is that the manufacturer should still keep these several 
expanses as separate accounts and, still consulting each machine 1 or 
process as a “production center,” assess it for each service according to 
an accurately determined or “scientific” rate The production factois 
1 Machine and process here, as before, meaning any piece of apparatus or, in tin 
case of handworkers, i station\r\ plicc to work 
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that can be so treated and the methods of reducing them to chargeable 
terms he lists as follows 


Land-building factor, measured by- 
Power factor, measured by 
Lighting factor, measured by 
Heating factor, measured by 
Organization factor, measured by 
Supervision factor, measured by 
Stores-transportation factor, measured by 


Floor area 
Horsepower used 
Floor area 
Floor area 
Simple division 
Special determinations 
Special determinations 


In addition each machine or production center would be charged 
with the expenses arising out of the character of the machine itself as, 
for instance, interest on first cost, insurance on the tool itself, repairs, 
supplies, and wear and tear on cutting tools and special fixtures All of 
these, as before noted, can be reduced to a machine-hour rate and can be 
charged off as the work moves through the machines or processes 

The philosophy of this method is sound, and where it can be realized, 
it will no doubt give very accurate results There are, however, several 
serious difficulties m operating it The preliminary study and prepara¬ 
tion necessary to install such a system might be great even in factories 
of moderate size and in very large works would be exceedingly difficult 
if not impossible Some of the production factors, such as heat, light, 
and insurance on buildings, can, perhaps, be allocated in almost any 
factory with an approach to accuracy In the case of power, especially 
where large amounts are used in a variable way for testing, and where 
complex systems of shafting and belting, air and hydraulic distribution 
serve many and varied machines, accurate allocation is impossible or at 
least would require such an elaborate system as to make the net gam 
realized doubtful In many cases, however, approximations can be made 
that are sufficiently accurate for the conditions and much more accurate 
than any of the other methods of expense distribution that have been 
described 

212. Machine Rates by Production-center Method —Figure 58 
illustrates the computation of a modern machine rate based upon the 
methods of Mr Church It is reproduced in an abbreviated form from 
the thesis of Professor R M Barnes, a former student in the College of 
Engineering, Cornell University In this study it is assumed that the 
plant is a new one and that the machine tools are arranged in groups of 
like kind Referring to Fig 58, columns 1 to 6 are self-explanatory 
Column 7 shows the estimated machine-hours per month for each group 
This is the most difficult item for which to fix a value If the volume of 
the output is known, this value can be calculated, otheiwise it must be 
assigned from experience or from records of performance covering a 
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considerable period of time if such records are to be had Column 8 is 
obtained by multiplying the values in column 5 by those m column 6 
Column 9 gives the total floor areas chargeable to each group The 
areas shown in column 8 are only those actually occupied by each group 
and do not include the aisles, shop offices, and other areas that provide 
service for the groups Ihis is computed by distributing the total floor 
area to the several groups in proportion to the areas m column 8 In 
making this calculation the areas of the cafeteria, general offices, and 
unused space, if any, are deducted from the total area before allocation is 
made Thus 

Square Feet 

Total floor area 78,400 

Cafeteria area ** 2,800 square feet 
General offices = 6,600 

<M~00 9,400 

Total shop floor apace 69,000 


Now the total area occupied by the machine groups is the total of 
column 8, or 38,582 square feet Hence the factor of allocation is 

= 1 79 As an illustration, therefore, the floor space chargeable 

against the first group of machines is 1,008 X 1 79 = 1,801 square feet 
Column 10 gives the horsepower-hours per month per group The 
estimated horsepower for each machine is listed in column 3 It will 
be in accordance with good practice to consider that the actual con¬ 
sumption of power will be one-half of the estimated normal amount 
Therefore, 

Column 3 X column 7 . f . 

- 2 ——- = column 10 or for group number 1 


7 5 X 1,037 


= 3,880 horsepower-hours 


Column 11 is the product of columns 4 and 6 From these values 
and with assumed scrap values and length of life the depreciation for the 
groups has been computed and listed in column 12 The methods of 
computing depreciation are fully discussed in Chap XIX and will not, 
therefore, be repeated here 

The cost of power has been assumed at 1 6 cents per kilowatt-hour or 
1 193 cents per horsepower-hour, since 1 horsepower = 0 746 kilowatt 
The power cost per group, therefore, column 13, is found by multiplying 
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column 10 by 1 193, or for the first group the power cost is 
3880 X 1 193 = 46 25 nearly 

There are always miscellaneous expenses properly chargeable to pro¬ 
duction but difficult to allocate to the production centers Some of these 
expenses are for services rendered directly to the production centers, and 
some are for general sen ices that affect the centeis indirectly Thus oil, 
waste, etc, are chargeable directly to the production centeis, whereas 
superintendence, sweeping and cleaning, toolroom, attendance, etc , affect 
the production centers indirectly In ordei to allocate all expenses as 
accurately as possible it would seem fair to charge one-half of these 
miscellaneous expenses directly to the centers and the other half to the 
general space factor Hence, 


Miscellaneous supplies, oil, waste, etc $1,500 

Indirect labor, cleaning, superintendent!, toolroom, etc 4,500 

Ml other minor expenses not otherwise allocated 1,500 

1 otal $77500 


One-half ot this amount is to be distributed on the basis of machine- 

3 750 

houis, hence column 14 = column 7 X 5^3 39 “ column 7 X 0 0745 

For the first group, therefore, 1,037 X 0 0745 = $77 30 Column 15 
lists the space charge This charge includes the land-building factor, 
the heating factor, and the lighting factor of Mr Church and such other 
items as may be charged off on the basis of floor area without great err 01 
The computations in this case are as follows 


Two acres of land at $3,000 
Cost of buildings 

Transmission equipment 
Furniture and fixtures 
Miscellaneous equipment 

Total cost of plant less machinery 

1 Interest on $465,250 at 6 per cent, per month 

2 Taxes on $465,250, per month 

3 Insurance on plant, building, etc , per month 

4 Water, heat, and light, per month 

5 Depreciation on buildings, per month 

6 Depreciation on equipment, per month 

7 Half of miscellaneous charges, per month 


$ 6,000 00 
353 ,000 00 
$359,000 00 
$ 25,000 00 
31,250 00 
50,000 00 
$106,250 00 


$359,000 00 


106,2 50 00 
$465,250 00 
$ 2,326 25 
777 00 
1,$62 00 
1,000 00 
1,325 00 
966 00 
3,750 00 
$127006^25 
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Then the space charge per square foot per month is 


12,006 25 


= 0 154 per square foot, 


78,400 (total floor area) 
and column 15 = column 9 X 0 154, or for the first group 
1,801 X 0 154 = 277 50 


Column 16 lists the chatges for interest, taxes, insurance, repairs to 
machinery, and geneial maintenance charges that may be charged off 
on the basis of value to the several production centers These charges 
are based upon the total of column 11 and are as follows 


Taxes upon $570,000 per month $ 951 

Insurance upon $570,000 per month 2,140 

Interest at 6 p< r cent upon $570,000 per month 2,852 

Machine repairs at 0 0015 per cuit upon $570,000 per month 856 

General repairs it 0 007 per cent upon $570,000 per month 3,990 

lotal machine-value charge $10,789 


Then column 16 = 


column 11 X 10,789 
570,300 (total ot column 11) 


- column 11 X 0 0189, 


and, therefoie, for the first group 26,600 X 0 0189 = 502 50 

Column 17 lists the total monthly charges and is the sum of columns 
12 to 16 Thus for the first group 


12 Depreciation charge, per month per group $ 199 00 

13 Power charge, per month per group 46 25 

14 Miscellaneous charge, per month per group 77 30 

15 Space charge, per month per group 277 50 

16 Machine-value charge, per month pi r group 502 50 

Total monthly charge $1,102 55 


The hourly rate is found by dividing this total monthly charge by the 
total estimated hours of service of the group Thus for the first group 

this charge is ^ = SI 06 As these hourly rates are based upon 

certain approximations, it is a reasonable procedure to round off the com¬ 
puted hourly rate to the second decimal place Column 19, therefore, 
lists the rounded hourly rates that may be used to allocate the expense to 
the several groups of machines If, then, each group actually operates 
the estimated time listed in column 7, the total expense will be allocated 
in a fairly reasonable manner If, however, the machines operate longer 
than this estimate, an excess amount of expense will be distributed, if the 
operating time is less than the estimate, part of the expense will remain 
undistnbuted 
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213. The Machine Rate and Supplementary Rate —An effort has 
been made to compensate for the enoi introduced into the machine rate 
when machines do not run up to their estimated normal time by the 
introduction of a so-called supplementary rate The operation of this 
auxiliary rate is as follows Such expenses as can be apportioned to 
machines and processes are so allocated and charged off, as before, by a 
machine rate A record is kept of all expense actually charged oft in this 
manner, and at the end of the month the total of such distributed expenses 
is subtracted from the total expense that should have been distnbuted 
The difference is the undistributed or unabsorbed expense, and Mr 
Church suggests that this may be distributed as an hourly (barge over the 
several jobs or by proportioning it over the job*-, as a percentage on the 
expense already allocated to them Although this procedure ill no 
doubt allocate all of the expense, there aie ccitam well-grounded objec¬ 
tions to these methods, which are discussed in the succeeding section 
214 Distribution of Unabsorbed Expense —When a factory is 
running at normal capacity and care has been exercised to allocate the 
expense of each article in proportion to the use that has been made of the 
facilities of the shop in producing it, the comparative costs of all articles 
should be fair and logical If the output is increased and all costs of 
production thereby decreased, no line of production tan suffer But 
should the volume decrease, the case is different Suppose, for instance, 
that the volume decreases so that all the large tools are idle and the lines 
of product on w r hich they aie normally used are no longer produced 
Under all of the methods of expense distribution that have been discussed, 
the expense incident to these laige tools when idle is distributed against 
lines of product that make no use of these machines This is true even 
of the production-centei and supplementary-rate method, the supple¬ 
mentary rate being introduced for the veiy purpose of collecting expenses 
due to idleness and distributing them over the product in process 

The degree of error in the costs due to fluctuation in volume of work 
under the averaging methods of expense distnbution will depend upon 
circumstances If the machines and equipment do not vary greatly in 
value, small variations in the volume of business will not introduce serious 
errors into the costs because of idle machines In departments where 
there is considerable diffeience in the size and cost of equipment, however, 
the eiror thus introduced may be very great Tins is especially true in 
such cases for the reason that when the volume of work diminishes, the 
larger and more expensive equipment is the first to be left without work— 
and it is also the last to resume operations as business improves Since 
the fixed expense belonging to the larger equipment is, m general, much 
laiger in proportion th in that belonging fo the smallei mm hme^, tin* 
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latter may have an expense burden laid upon them that is prohibitive 
to sales And even when the equipment does not vary greatly in size 
and value and there is a marked decrease in the volume of business, 
considerable illogical distribution results with all of the methods that 
have been described 

It was noted in Art 194 that one of the basic functions of a cost sys¬ 
tem is to show clearly the expense items for which each departmental 
head is responsible, and following this procedure, it is customary to hold 
the manufacturing superintendent responsible for manufacturing expense 
It does not seem fair, however, to hold him responsible for expenses due 
to idle equipment when he is in no way to blame for such idleness, nor 
does it seem fair to include the expense of idleness in current costs, since 
obviously it confuses and distorts such costs with changing volume of 
business It has been advocated, therefore, with good reason, that the 
expense distributed against any one product should be strictly propor¬ 
tional to the use that it has made of the manufacturing facilities and 
that any other expense should be disposed of in some other manner In 
the usual cost system this is not done, and there is no provision for calling 
the attention of management to this problem that strictly belongs to it 
and not to the manufacturing superintendent 

II L Gantt, discussing this problem in an interesting paper, 1 argued 
that “the indirect expense chargeable to the output of a factory bears 
the same ratio to the indirect expense necessary to run the factory at 
normal capacity as the output in question bears to the normal output of 
the factory ” That is, if the production falls to, say, half the normal 
volume, this production should be burdened with only one-half the normal 
expense, so that everything else remaining the same, the manufacturing 
costs would not change with change in volume of product The undis¬ 
tributed expense would be charged to the profit and loss account, thus 
placing the responsibility for rising costs with the management, where 
it rightly belongs 

It w^as noted in Art 202 that expense is of two kinds—constant or 
fixed expense and variable expense Fixed expense is that due to the 
existence of the plant and includes interest, rent, taxes, etc Variable 
expenses such as clerical help, unskilled labor, power, oil, etc , change 
with the volume of business The value of fixed expense can never 
become zero, and there is an irreducible minimum value below which it 
cannot fall Variable expense, on the other hand, may vary from zero 
through a wide range depending upon the volume of business transacted 
An investigation of a number of plants by N T Ficker indicated that 
fixed expense averaged 40 per cent of the total expense during normal 

1 See Jour Am Soc Mech Eng \ugust, 1915 
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operation The effect of constant expense in distorting the costs increases, 
therefore, as the volume of w ork diminishes It should be noted that the 
expense which is distributed by the supplementary rate is composed 
principally of fixed expense, and, therefore, if there is much error in 
estimating the probable time of operation of the several machines and 
processes, the supplementary rate may greatly distort the costs in dull 
periods 

With these characteristics of expense in mind Mr Ficker has proposed 
that “the expense chargeable against the shop should be that portion of 
the constant expense which the cuirent activity is of the normal activity, 
plus the actual current variable expense ” That is, if the activity of the 
enterprise for a given time is found to be 70 per cent of the normal 
activity, the expense that should be charged against the manufacturing 
or producing department should be 70 per cent of the constant expense in 
normal times, plus the actual variable expense that is just Jr chargeable 
against the productive operations for the period Mr Ficker would 
carry all undistributed expense to a separate account and dispose of it 
either by discharging it through costs during periods when business was 
good or by charging it to profit and loss 

In judging of the merits of these plans it should be remembered that 
under any of the simpler averaging methods of expense distribution the 
entire expense, fixed and variable, is charged against current production 
But the supplementary rate burdens current production only with that 
fixed expense which is not distributed because of error in estimating the 
machine rate If the estimated time of operation of each machine and 
process agrees closely with the actual periods of operation, the machine 
rate will absorb the fixed expenses belonging to each machine and a large 
part of the estimated variable expense, and the error introduced into the 
costs because of decrease of business may not be great under this method 
The great difficulty in operating the supplementary rate is in estimating 
accurately the periods of operation, keeping in mind times of great depres¬ 
sion Probably periods will occur in every business when there will be 
a considerable amount of undistributed expense that does not belong, 
logically, to current production but must be accounted for m some 
manner, whether in the costs or elsewhere 

In comparing the accuracy of distribution by the machine-rate system 
with the averaging methods formerly discussed, it must be kept in mind 
that some of the production factors themselves are based on averages 
Buildings are not heated or lighted at the same rate all the year round, 
repairs to buildings and machinery are not proportional to elapsed time, 
and expense material may be bought today that may not be used foi 
several weeks or even months As already noted, moreover, it is not 
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always possible or at least desirable to wait until the end of the month 
to bill goods that are shipped early in the month If bills are to be 
sent out promptly with the shipment, the production factors and supple¬ 
mentary rate must be based on records of previous performances, in fact, 
in a large works, where many small shipments are made daily, this 
supplementary rate would have to be determined by previous per¬ 
formance, for the work of going back over the month’s shipments and 
making a redistribution would involve a very great periodic increase in 
clerical labor Any claims to refined accuracy m tins or, in fact, in any 
other method of distributing expense, must, therefore, be taken with 
caution Nevertheless, the machine rate offers a more logical method of 
solving this problem than any other 

It should be fully noted, also, that the ratio of burden to direct labor 
or burden to prime cost or the ratio of indirect labor to direct labor is 
not necessarily an index of the efficiency of the factory It is true, of 
course, that all indirect expenses should be carefully guarded, for they 
tend naturally to increase unnecessarily unless carefully watched As 
the quantity to be produced increases, however, it becomes increasingly 
easy to separate mental and manual processes and to apply transfer of 
skill, and the application of these principles usually increases the ratio 
of the indirect-labor charge 1 o the direct-labor charge To illustrate, sup¬ 
pose that there was just enough of some product to keep five men busy on 
standard lathes but not enough to wax rant the purchase of an automatic 
lathe for the work Then the direct-labor charge would be the wages of 
the men employed, and if the work was of small size involving no high- 
priced designer, the indirect-labor charge would be small If, now, the 
quantity is increased so as to warrant the purchase of a full automatic 
machine for the work and the w r ork is, consequently, transferred from a 
general-machine floor to an automatic-machine floor, the labor on the 
parts wull probably be of the indirect class entirely, as the duties of the 
men in the automatic room are so varied as to make accurate allocation 
impossible It is clear, however, that in this case the total cost of the 
parts concerned w ill be greatly reduced, though the indirect charges will 
be greatly increased, and the direct-labor charges reduced to zero As a 
matter of fact it may be that a high direct-labor charge and a low indirect- 
labor charge may be an index of bad management rather than an index of 
cheap production 

215 Summarizing Costs —Where the number of cost items is com¬ 
paratively small, a single card in the cost ledger will suffice to summarize 
labor, material, and expense for each production order If, however, 
the job is a large one and consists of several component parts whose costs 
are desired, it may be necessary to have a master cost card and several 
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subsidiary cards for the components Again, if the labor and material 
items for a given job are very numerous, a labor-cost sheet and a material- 
cost sheet may be of service in collecting labor and material charges as 
they accrue, only the totals of these cards being carried to the master cost 
sheet Practice m this respect must vary considerably with circum¬ 
stances, and the form and rulings of the cost cards will vary accordingly 
When the job is completed and all labor and material items have been 
posted upon the master card, the expense is added, the total forwarded 
to the accountmg department, and the job-order number is closed against 
further charges 

In large enterprises the number of time cards, material issues, move 
cards, etc , becomes very great, and the problem of handling these docu¬ 
ments expeditiously assumes importance A number of mechanical 
devices have been designed to facilitate these operations Thus the 
recording time stamp for stamping the time of issue and receipt of docu¬ 
ments is in common use In sorting and tabulating returns such as 
time cards, again, such machines as the Hollerith tabulating machine 
should be especially noted In this system the data are recorded on 
small cards by means of a perforating machine which operates some¬ 
what like a typewriter These cards are then sent through a sorting 
machine which automatically sorts them into the required classification 

216 Distribution of General Expense —The general expense 1 con¬ 
sists, strictly speaking, of tw 7 o parts, the administrative expense of 
operating the factory and the selling expense This expense cannot, 
usually, be charged against specific production orders, the connection 
between selling and manufacturing being usually vague It is often 
possible, however, to apportion this general expense among the several 
lines of product wuth some degree of fairness, especially when the works 
are so large that the administrative and sales department are, of neces¬ 
sity, departmentalized These expenses are usually distributed over the 
factory cost as a percentage Thus suppose that the total output of 
the factory for a given month is $200,000 and that the general expense 
for the same period is $50,000 Then the percentage by which the 
factory cost of each article must be increased in order to absorb the 


general expense is 


50,000 

200,000 


= 0 25, or 25 per cent 


Similar reasoning 


applies if the general expenses are apportioned to departments 

It may be desirable in some works to keep the sales expenses entirely 
separate from the general administrative expenses, m which case the 


1 The duties of some officials may be divided between these two divisions of the 
work, and their salaries would then be so distributed 
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selling expense is sometimes distributed as a percentage over the gross 
cost, that is, the factory cost plus administrative expense 

PREDETERMINED COSTS 

217 General —It will be obvious that the method of finding costs by 
recording the transactions after the work is performed is applicable to a 
wide range of industry It is particularly applicable to enterprises doing 
a variety of work with products of considerable magnitude and requiring 
some time for their completion, as in shipbuilding or the construction of 
a line of large engines Such costs will necessarily reflect variations in 
the market prices of material and labor and will change considerably with 
changing conditions It will be equally obvious that some means of 
recording total costs for each item of product is necessary if for no other 
reason than to ensure that a profit is being made 

Such recorded costs, however, are open to the criticism that they 
record the result of operations after they have occurred Recorded costs 
of this character, although showing what the costs really are y do not show 
what the}' should have been , and it is something of a t isk to analyze such 
costs and to determine if they are higher than they should have been 
tl ough much can often be done to this end Moreover, there has been a 
growing desire among manufacturers to be able to predict costs more 
accurately than heretofore, and the methods based upon time and motion 
study have done much to forward this idea Predetermined or predicted 
costs usually arise from an effort to control costs in advance in much the 
same way that a budget controls expenditures of any kind It will be 
clear, however, that no manufacturer can place implicit faith m predicted 
costs of any kind, and all such costs must be checked in some manner by 
actual costs of some sort The degree of refinement to which prediction 
can be carried intelligently and the degree of completeness to which pre¬ 
dicted costs must be checked will depend upon the circumstances and 
may vary considerably 

218 Estimated Costs —It is often necessary to estimate the cost of 
work prior to production for the purpose of securing contracts Thus a 
manufacturer may estimate the cost of a powerhouse, or a shipbuilder 
may estimate the cost of a ship for the purpose of bidding upon the work 
In such cases detailed prediction is not possible, and recourse must be had 
to recorded costs of product similar to that which is being considered 
The accuracy of the estimate will depend upon the accuracy of the 
recorded data And in the absence of recorded costs of product closely 
similar to that upon which the estimate is made, personal judgment 
usually becomes a factor in the problem Estimated costs of this 
character are usuallv checked by the cost-finding methods described in 
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the foregoing text, the job orders being issued so that comparison of the 
estimated and actual costs is facilitated The new recorded costs with 
the estimated costs may form the basis of future estimates 

219 Standard Costs —It will be obvious, however, from the dis¬ 
cussion m Chap XII that in many instances it is possible to determine 
costs in advance of production with a considerable degree of accuracy, 
and if the processes and conditions of production have been standardized, 
it is possible to realize these predictions quite closely In some instances 
the operations to be performed have been repeated so frequently that 
very accurate recorded costs are available, and in others it is possible to 
make time and motion studies of the work, thus providing an accurate 
foundation for cost prediction with little or no recourse to personal 
judgment Such costs have become known as standard costs and have 
come into considerable use 

In general, the method is applicable only to plants that manufacture 
the same lines of goods over a considerable period of time, so that the 
computing of the standard costs takes cognizance of the variations in 
expense discussed in the preceding chapter In establishing such costs 
a forecast must be made of the proposed volume of production for the 
period considered, and then detailed computations made for the labor, 
material, and expense involved in carrying out the program 

The applicability of the method depends largely upon the degree of 
complexity involved in checking up the standard costs and determining 
the cause of any variation from these standards Thus, in general, it will 
be very costly to set standard costs and then check them by detailed 
job-order recorded costs Standard costs are, therefore, most applicable 
where they can be checked by comparatively simple means, as in indus¬ 
tries that use repetitive processes A simple case is provided by the 
shoemaking industry Suppose that a shoe manufacturer has produced 
during the past two years 100,000 pairs of shoes at $2 25 a pair The 
labor costs per shoe are standardized by piece rates and are therefore very 
accurately knowm, and the amount of material per shoe is also accurately 
known Expense accounts have been kept for a number of years, so that 
the amount of expense that must be allocated to each shoe is also known 
for any given volume of product Market conditions indicate lower 
pnces of material, so that the standard cost per pair is fixed at $2 10 
Production co» Id be started and advance sales safely made upon this 
basis if the total actual costs of labor, material, and expense are recorded 
and checked up against the standard costs of these items, and this pro¬ 
cedure is often found to be adequate 

Several interpretations and procedures have been advocated under 
the name of standard costs, but space limits this discussion to what is 
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Model 


Standard 

Bales 

price 


Budget sales 


Actual sales 


No 


No 


At standard 
sales prices 


18B 

24A 

30A 

36F 

42R 

45B 

Repair parts 


$200 00 
280 00 
310 00 
420 00 
450 00 
520 00 


35 

70 

40 

10 

42 

5 


$ 7 000 00 
19 600 00 
12 400 00 
4 200 00 
18 900 00 
2 600 00 
4 000 00 


30 

75 

38 

6 

40 


$ 6 000 00 
21 000 00 
11 780 00 
2 520 00 
18 000 00 
4 160 00 
4 500 00 


$ 6 300 
21 000 
11 780 
2 520 
18 000 
4 000 
4 500 


168 700 00 


$67 960 00 



$21 827 06 
12 370 56 
3 632 10 


Gross profit 

Administrative and selling expense 

Net profit for month 
Budgeted net profit 

Decrease in profit as budgeted 


Analysis of profit variation 


$68 100 


$49 829 


$18 270 
15 900 


$ 2 370 
3 471 


Analysis of cost variation 


Decrease in sales 

Increase in factory cost 

Increase in general expense 

$ 216 28 
865 07 
159 78 

Increase in sales price 

1 

$1 241 13 
140 00 

Net loss on budget 

$1 101 13 

Variation in inventory brought 


forward this month 

$3 759 42 

Total 

$3 759 42 

Issued direct to sales 

865 25 

Increase for month 

$2 894 17 


Material variation 


Price 

$400 00 

Waste 

58 00 

Spoilage 

117 00 

Total 

$575 00 

Productive labor 


Piece-work variations 

$ 250 00 

Set-up allowances 

50 00 

Extra day work 

100 00 

Total 

$ 400 00 

Expense variation due to de¬ 


creased volume of work 

$3 181 47 

Decreased expense 

j 397 05 

Total 

$2 784 42 

Net increase 

$3 759 42 


Fio 59 —Analysis of standard costa 


8888888 8 838852 8888 888 
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in most common use The most general practice is to predetermine as 
closely as possible the labor, material, and expense for the work in hand 
As has been noted, this can be done with considerable accuracy under 
modern methods, and where standardized conditions exist in the factory, 
these predicted quantities can be realized quite closely Recorded costs 
are made only in such detail as will furnish a check on the predicted costs 
and permit analysis of variation from them 

A practical example may make the idea clearer Figure 59 shows an 
analysis of standard costs presented by Mr Charter Harrison, but modi¬ 
fied slightly for the purposes of this discussion In the upper part of the 
table there are tabulated the standard unit prices of the several types of 
apparatus and the estimated sales by units and volume for the month 
At the right hand are shown the actual number sold, the sales at standard 
prices, and the actual sales as billed to customers This last amount, 
the actual receipts, is $68,100 

In the next lower division of the analysis the actual shop cost as 
recorded m the controlling ledger accounts is shown to amount to 
$49,829 72, leaving a gross profit of $18,270 28 Subtracting the adminis¬ 
trative expense from this leaves $2,370 28 as the net profit for the month 
But the predicted or expected profit was $3,47141, hence there is a 
deficit from the expected profit of $1,101 13 

In the next lower division of the analysis on the left-hand side this 
deficit is analyzed, as are also the variations in inventory On the nght- 
hand side the variations in material costs advanced $575, labor increased 
$400, and expense increased $2,784 42, making a total net increase in 
costs of $3,759 42 

With this analysis in hand, the manager may readjust his prices or 
he may by investigation reduce the variations until his standard costs 
are attained The ease with which he may do the latter will depend upon 
the detail with which he has predicted his costs and the corresponding 
detail with which he has recorded the actual costs In the example given 
monthly totals only are compared, but the plan can be extended to any 
desired degree of detail An important feature claimed for standard costs 
is that only the exceptional cases of variation need be attacked, which in 
many cases reduces the time and labor required for cost reduction 

It will be noted that in Fig 59 the direct labor, the direct material, 
and the expense are compared severally with predetermined totals 
Now it will appear from the preceding discussion that although it is 
possible to predetermine direct labor and direct matenal with some 
degree of accuracy, it is not possible to do so for expense It is not 
possible under any known system to predict with accuracy each item of 
expense material and labor that will be needed for a given piece of work 
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since, as has been explained, many of these items are not directly con¬ 
nected with the work, in fact, the connection may be very remote The 
total of expense items can, however, be closely controlled by budgeting 
them as suggested in Fig 59 Budgeting is the assignment of a fixed 
amount of expenditure for a given purpose for a definite period of time 
A cost system and a budget system are not necessarily coexistent in any 
plant, but a budget system can be of great use to a cost system, and in 
some instances, such as in standard costs, some budgeting is essential for 
predicting and checking costs A fuller discussion of budgeting is given 
in Chap XXIII, to which reference should be made in connection with 
this article 

PROCESS COSTS 

220 General —In continuous processes, or, in other words, where, 
owing to the conditions of manufacture, the lots of material follow' each 
other in such a manner that the workmen cannot distinguish one lot from 
another, the production-order method does not apply, and the system of 
arriving at cost must be different from that outlined in preceding chap¬ 
ters, though the fundamental principles are the same A consideration 
of a simple case, such as that of a cement mill, may make the general 
method clear Here the material flows in a continuous stream through 
the several processes, and the output is more dependent on the machines 
than on the workmen The material, moreover, passes through all of 
the machines, so that the mill, as far as finding total costs is concerned, 
can be treated as a single machine The problem is still further simpli¬ 
fied in this case by the fact that the material in process at any one time 
is not of gioat value as compared with the monthly output and therefore 
can be neglected in computing costs Furthermore, the material passes 
through the mill rapidly, and at no time is there a large amount of labor 
tied up in work in process 

It is evident that all that is necessary, as far as total costs are con¬ 
cerned, is to find the total labor and expense incurred during a given 
period and divide this total by the output for the same period, this out¬ 
put may be expressed in terms of w eight or bulk, that is, in terms of 
pounds oi barrels The dividend so obtained will be the amount that 
must be added to the material cost of each unit of output to cover the 
labor and expense of production Obviously, these computations can 
be made more frequently than in the case of the more complex produc¬ 
tion-order methods 

221 Detail-process Costs —If it be desired to know the cost of each 
process or department of a continuous-process industry, labor and expense 
costs must be kept by processes or departments, but they may be dis- 
tubuted, as before, by simple divisions on a material basis, and this will 
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indicate the general method to be pursued in more complex cases it is 
usual m such cases to issue a standing-order number to each process and 
to charge to this number all labor and expense if the latter can be scgie- 
gated The total amount of these items for any pcnod, divided bv the 
total weight or volume of all of the manufactured product passed through 
the process for the same period, will give the unit cost that must be 
charged against each unit of material that has passed through the pi mess 
If the expense cannot be allocated to oath process, the unit labor cost 
can be ascertained as indicated in the foiegoing tieatment, and this cost 
can be used as a basis for distubuting the bin den of expense to each 
unit of product 

Thus, in a factory consisting of sexeial simple continuous processes, 
each process involving a separate and distinct senes of machines, it 
would be difficult, in general, to segregate at cm itelv ill oi the < xpeiw , 
hence compromise methods, like those disc nbed in this c li ipt i, ma\ hue 
to be employed in such eases for allocating the expense 

222 More Refined Process Costs —The foregoing disc ussion assumes 
that the material passes lapully thiough the prot ess 01 sent s of pioc esses 
and that, therefore, the labor and expense collec ted it t he end of the week 
or month as the case may be, belong, appioximateh it h ist, to the mate¬ 
rial that has passed through during that period II, now, the time 
required to pass the matenal through the process 01 senes of processes 
is considerable, this assumption does not hold true, but pait of the labor 
and expense collected at the end of the accounting p< nod will belong to 
the mateiial that has passed through, and the remainder will be charge¬ 
able to material in process The longer the period of fabrication, as 
compared with the accounting period, the more m irked will this condition 
be If it is nec essary to take this relation into ac count, as it may be, the 
cost accounting will involve keeping a record of material that has been 
issued to the process in question and of the amount that has issued from 
it during the accounting period, in order that at the end of the period the 
quantity remaining in process may be determined r lhe theory of this 
method is simple, though the arithmetic may be somewhat confusing ir 
complex cases 

It should be noted, howexer, that this refinement is necessary only 
in extreme cases In process production, as under the production-order 
method, goods should, in general, be shipped as soon as possible after 
completion It is not possible to hold all the goods manufactured during 
an accounting period until the end of that period so as to be able to com¬ 
pute accurately the cost of production, therefoie, this cost must generally 
be computed upon the basis of experience in manufacturing similai goods 
It will be noted, also, that many expense items can be allocated only 
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approximately, and where more than one line of goods is in process, 
accurate allocation is as difficult under the process-production system as 
under the production-order method No definite rules can be laid down 
for these more complex process methods, each problem must be studied 
independently, individual judgment entenng laigely into the solution of 
the problem involved in each set of conditions 

223 Other Difficulties of Process Accounting —The discussion 
assumes that the processes considered aie continuous and that all the 
material of each kind passes through the same series of machines If 
the combination of machines and processes vanes from day to day, all the 
difficulties discussed under the production-oider method appear at once 
If this takes place, even though there may be some semblance to con¬ 
tinuous production, it is better to pass the material through in lots, assign¬ 
ing a production order to each lot Even then, there will be forms of 
piocess production that will be troublesome to the cost finder 

In intermittent industries, foi instance, there are processes that are 
continuous in character and use considerable expense material, the cost 
of which is difficult to allocate Processes where material is dipped in 
insulating fluid—japanning and baking processes, etc —are instances of 
this kind In processes like cement making it is possible to weigh the 
material and to use the weight as a measure of labor and expense But 
in processes like those others just mentioned, such a measure of labor and 
of expense material is difficult to obtain Thus, in plating or dipping, 
the superficial area of the material treated is the proper criterion for 
measuring expense material, and this area is difficult to obtain The 
expense material itself may be measured, but here again more than one 
kind of product may be treated at the same time, a condition that makes 
the allocation difficult if not impossible Similar remarks apply to baking 
processes, where several kinds of products may be baked simultaneously 
and where the accurate allocation of direct labor and indirect expense 
may be impossible No rules can be laid down for complex cases like 
these, but a knowledge of correct principles, combined with good judg¬ 
ment, will always indicate compromise methods that will give accurate 
enough results without too much complication 

224 Costs in Management. 1 —It was noted in Art 100 that cost 
returns may be of great service in the management of the plant when 
consolidated into administrative reports and especially when put into 
graphic form When properly interpreted, they may illuminate other 
phases of industrial management In Fig 60 let AB represent the fixed 
costs of a certain concern and AC the variable costs for varying volumes of 
production measured from AB . The ordinates under AC measure the 

1 See also Art 104 
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total costs Let OD represent the total income from sales Then the 
ordinates between OD and AC measure the profit or loss for any volume 
of production Thus for full capacity the profit measured by CD is 
$833,000 The point P is the break-even point, where costs just equal 
the income, and below that point, which is about 42 per cent of full 
capacity, the plant will run at a loss If the fixed costs are higher as at 



A'B r and the variable cost line still passes through the point C, the profits 
at full capacity will be the same as before but the volume can drop only 
to P' or about 60 per cent before the break-even point is reached 

The assumption that variable costs are proportional to volume of 
product and that AC is therefore a straight line is true for simple cases 
only, where each unit of product absorbs the same amount of labor and 
material and where sales costs are proportional to volume In more 
complex plants where the product varies in size and vanety and where 
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sales costs may have no definite relation to volume of product, the line AC 
will, in general, be an irregular one which must be plotted from cost data 
(see Art 202) The general principle of Fig 60 is instructive, however, 
and the diagram is very useful in studying the effect of changes in fixed 
and variable costs 

225 Diagrammatic Representation of Accounting Relations —It was 

noted in Art 192 that, in best practice, cost accounting is an integral 
part of the general accounts, and the general relations are indicated in 
Fig 55 A discussion of the complete routine of general accounting is 
beyond the limits of this book, but an outline of this procedure is pre¬ 
sented in Fig 61 through the courtesy of Professor John Bangs The 
upper part of the diagram shows the principal accounts in the general 
books with which costs are concerned, the lower part indicates the factory 
accounts similarly involved In the lower pait of the diagram, labor and 
material are indicated as flowing from left to right, as in Fig 55 The 
movements of the vouchers or other controlling documents are indicated 
by the heavy numbered lines, w Inch the student may follow much as he 
would an automobile road map 

Beginning, then, at the top, vouchers payable flow to the market for 
material and labor as indicated by path 1 No material or labor of any 
kind should be purchased except through some form of voucher or order, 
which is posted on the credit side of vouchers payable Through these 
vouchers (path 1) direct material, direct labor, and expense flow into 
the factory All material is charged into the raw-materials account, all 
direct labor is charged into the direct-labor account, and all expense is 
similarly charged into the expense account When direct material is 
drawn by the production department (path 2), it is charged out of the 
raw-matenal account and charged into the work-in-process account 
When direct labor is used in production, it is charged out of the direct- 
labor account (path 3), and charged into work in process In a similar 
manner, expense labor is charged out of the factory expense and charged 
into work in process (path 4) 

If finished parts are used m assembling the product, they are charged 
out of the finished-parts account and charged into work in process (path 
5) On the other hand, if finished parts are produced m the factory 
for either assembly or repair parts, they are charged out of work in 
process and charged into the finished-parts account (path 6) Care must 
be used in such transactions that the factory expense due to production 
is charged against the finished parts only once and not duplicated in the 
transfer 

As work progresses in the factory, the several order numbers are 
charged in the cost ledger, with all labor, material, and expense bestowed 
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upon them The sum of all such charges constitutes the total amounts 
charged into the work-m-process account As pro uctiscompe e , 
charged out of work in process accordmg to the value shown in the cost 
records and charged into finished goods (path 7) When goods are sold 
their value is charged out of the finished-goods account and charged into 
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manufa^turing-cost-of-sales account (path 8) It now remains to deter¬ 
mine w hether a profit or loss is made in the transactions, and this is deter¬ 
mined by the profit and loss account, into which the several accounts 
bearing upon this matter are closed, as follows 

The manufacturing cost of sales is debited with the value of goods 
sold, and this is earned as a debit to the profit and loss account (path 11) 
To this account, in a similar manner, are earned the closing entry of the 
selling-expense account (path 13) and the closing entry of the adminis¬ 
trative expense (path 14) The sales are carried to the profit and loss 
account as a credit (path 10), and the diffeience between the two sides 
will show whether a profit or loss has been incurred, owing to the pro¬ 
duction and sale of goods 

The sales account is balanced by debits to the accounts receivable, 
whether these be in cash or notes covering the sale (path 9) From 
these accounts receivable also come the cash (pa + h 10) that flows again 
by path 15 to enable vouchers payable to start moie material and labor 
through the factory 

A clear distinction should be drawn between the profit and loss state¬ 
ment and the balance sheet The first show s the result of trading oper¬ 
ations to date But the balance sheet shows the entire status of the 
enterprise To make up the balance sheet, all accounts and subsidiary 
ledgers must be balanced and closed into it Thus the stores ledger, the 
cost ledger, and the stock ledger in general will record material, raw, in 
process, and finished, that have not been sold but whose values are 
needed to balance expenditures made for productive purposes 

226 Summary —From the foregoing bnef outline of the methods of 
distributing expense, it will be seen that the problem is usually a difficult 
one and not, in general, capable of exact solution There are, however, 
certain fundamental principles that should not be lost sight of, no matter 
what the system adopted may be The method adopted should be as 
simple as the problem will admit Thus, it would be folly to install an 
elaborate machine-rate method in a continuous-process plant manufactur¬ 
ing a single commodity, where a percentage-on-material method is amply 
accurate Again, in cases where a few lines of goods are made on small 
machines of low value the percentage-on-wages or the hourly-burden 
method may be fully adequate Where the lines of production vary 
widely in size and character, these simple systems are not sufficiently 
accurate, and the careful manager will go as far as he can in the direction 
of the machine rate Almost any shop can be departmentalized, and the 
indirect expense distributed with a fair degree of accuracy between 
departments How r far beyond this the manager can go economically 
will depend on conditions In any case he should see to it that all costs 
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are distributed On the other hand, if he employs a professional organizer 
to assist him, he will do well to have a clear understanding in the beginning 
of just what costs he desires to obtain and not install a lot of useless detail, 
the expense of which more than offsets the gam There is a great differ¬ 
ence between principles and the detail to \\ hich they may be carried The 
expert organizer should be a master of the principles involved and be able 
to install a satisfactoiy system, the manager, on the other hand, should 
be able to guide him in the matter of detail The two working together 
should be able to install a system that will obtain the desired results at 
minimum expense 
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CHAPTER XIX 


THE DEPRECIATION OF WASTING ASSETS 

227 Nature of Depreciation —The assets of any industrial under¬ 
taking are usually divisible into two classes, namely, fixed assets and 
current or floating assets Under fixed assets are included land, build¬ 
ings, and machinery necessary for the work, under floating assets are 
included the purchased materials operated on, with such supplies, cash, 
bills receivable, etc , as are a necessary part of the business (see Table 4, 
Art 102) The total amount of the assets may be fairly constant, but 
the distribution of this total among the several classes of assets may vary 
constantly with variations in the business Now, manifestly, some of 
these foims of assets are stable and do not necessarily change in value, 
or if they change, it is by slow degrees Thus the land may appreciate 
slowly, or the purchasing power of the cash may slowly increase or 
decrease depending on many circumstances 

Other forms of invested capital, however, constantly tend to decrease 
in value whether the business is operated or not Thus, the buildings 
waste away because of the action of the elements and also by reason of 
wear and tear incident to the industry Machinery and furniture of all 
kinds tend to wear out and must be renewed Purchased material that 
has been fabricated into salable product may depreciate greatly if held 
in store too long, either from the action of the elements or from being 
superseded by other types of product Even unworked material may 
depreciate to scrap value by reason of changes in design or manufacturing 
processes, especially if it is of special character and not a standard market 
commodity These two last forms of depreciation are particularly likely 
to occur in new industries where the development is rapid 

Invested capital may be lost in one of two ways, and for convenience 
these may be distinguished as losses on capital account and losses on 
revenue account If an uninsured ship is lost at sea or an uninsured 
building is burned, the loss is clearly a loss of capital that has nothing to 
do with depreciation To replace such losses the owner must furnish 
new capital whether he takes it from his surplus savings or borrows it 
elsewhere, but clearly no allowance for wasting depreciation that he 
makes on his remaining property can properly be said to replace the loss 
Losses on revenue account are those incurred as the result of trading 
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Thus, if a company begins business with a total capital of $200,000 and 
at the end of the year has its original equipment (having suffered no loss 
on capital account) but finds that after proper allowance is made foi 
wasting losses it possesses only $150,000, it has suffered a loss of $50,000 
on revenue account Depredation is one of the elements that enter 
into and intimately affect loss or gain on revenue account, and the above 
distinction is important 

Investments that unavoidably deteriorate through the aclton of the 
elements or through wear and tear incident to the industry are termed 
wasting assets Evidently they will vary m character with the character 
of the business, and a careful investigation should be made of every 
undertaking to determine just what wasting assets it includes in order 
that proper allowance can be made for them by setting aside mone> from 
revenue sufficient to keep the capital account intact Depreciation nas 
become of increasing importance with the extension of income tax laws 1 

A careful distinction must sometimes be made between the several 
ways in which assets may lessen in value In the case of the appraisal 
of a public-utility enterprise as, for instance, a stieet-car system or a 
telephone system, where toll rates are to be fixed upon the basis of the 
valuation, the following forms of lessening value may be and often are 
recognized 

1 Wear and tear or maintenance 

2 Physical decay or decrepitude 

3 Deferred maintenance or neglect 

4 Inadequacy 

5 Obsolescence. 

228 Wear and Tear or Mamtenance —From the moment when a 
building is erected or a machine is put into service, deterioration begins 
because of the action of the elements or the use of the building or machine 
Thus, the bearings of all machines wear more or less, the paint on the 
building begins at once to wear off, the commutator of a dynamo must be 
replaced, or a new tire must be put upon a w^agon wheel Deterioration 
of this kind, which can be compensated for by proper repans and renewals, 
is usually known as wear and tear Depreciation of this sort vanes 
greatly m its effect with different classes of apparatus In some cases 
the effect is very great in the beginning of the life of the asset, slowing 
up as time goes on, in other cases the reverse may take place, the deteno- 
ration, because of wear and tear, becoming greater in effect as the end 
of the working life of the asset approaches In interchangeable manu- 
factunng, where extreme accuracy is required, wear and tear that under 
ordinary conditions would be allowable may render a machine useless for 
1 See Prof Paui T Norton, Jr, in The National Accountant, August, 1937, p 6 
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its purpose to the degree that it may be cheaper to replace it than to 
repair the wear In this class of depreciation may also be included the 
results of accidents or sudden damage from unforeseen causes, and when 
these are abnormally great, they should be charged off over a considerable 
length of time so as not to augment the current operating expenses 
excessively (see Art 202) It is customary in most plants to charge 
the expense of compensating for wear and tear, which is the most apparent 
form of depreciation, to operating expense, thus making it a direct charge 
against production 

229 Physical Decay or Decrepitude —Even when a machine is kept 
in first-class repair, or when a building is kept properly painted and 
repaired, there is a general deterioration that goes on continually that 
cannot be thus compensated for, and in time the structure or machine 
will reach such a state that nothing short of complete renewal will suffice 
In many cases this gradual lessening of value by age will be at least as 
rapid w r hen the asset is not in use Buildings, boilers, insulated wire, and 
similar assets will waste away by the action of the elements as rapidly 
when standing idle as w r hen in operation, and it is common experience that 
such properties, in time, reach a state of decay where repairs are no longer 
economical Such deterioration is called physical decay or decrepitude 
A horse is a most excellent example of this form of depreciation His 
ffioes can be kept repaired, but the gradual breaking down of his physical 
powers cannot be stayed by any manner of repairs or renewals He 
must be replaced 

230 Deferred Maintenance —It is clear that even though repairs 
and maintenance are properly provided, all physical assets will, in course 
of time, depreciate below their original value, even though their produc¬ 
tive powers are as high as in the beginning In fact, after a few years it 
is probable that even with the best of maintenance, a plant of any kind 
cannot be put in a condition that will exceed 85 per cent of its original 
value If, however, the proper repairs and maintenance are not pro¬ 
vided, the value of the asset will fall below the value that it should have 
if properly maintained, and the amount it may fall is known as deferred 
maintenance or neglect Deferred maintenance is a measure of the 
amount that must be expended to restore the asset to normal working 
condition and is, therefore, a measure of the efficiency of the management 
or its financial ability Such depreciation is important m appraisal 
work where interests other than those of the management are concerned 

231. Inadequacy —Even though the asset may be kept in full repair, 
it may become uneconomical or even useless because of increased demands 
of the service, though it may still be fully adequate to do the work for 
which it was installed Thus an engine may become too small for the 
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work required, or a locomotive may become too small to be economical 
for the increased service demanded If heavier locomotives are installed, 
they may make heavier rails necessary, though the old rails may not be 
worn An overhead crane may be in good repair and of modern type 
but may be found inadequate to meet the requirements due to growth 
This kind of decreased value is called inadequacy, or supersession It 
clearly has no connection with age or time of service or the physical 
condition of the asset as far as wear and tear are concerned 

232 Obsolescence —Assets may become of lessened value because 
of the introduction of new types of apparatus oi new inventions or 
processes This is particularly true in any industry or business that is 
developing rapidly Thus, in the development of the textile industries 
of New England, a heavy burden was imposed upon manufacturers 
because of the rapid development of new machines that gave a great 
advantage to other men seeking an opening in the held and compelled the 
older owners to scrap their machinery long before wear and tear had 
become noticeable The same effects weie very common in the electrical 
field during the early periods of development and still prevail, m fact, in 
many lines of that industry The history of street-car traction is a 
remarkable instance of the effect of obsolescence The change from horse 
cars to cable cars, from cable cars to electrical piopulsion, and the very 
rapid growth of this last system were marked by the abandonment of 
much apparatus long before wear or decrepitude would have compelled 
such a step It would now appear that this form of transportation has 
been rendered obsolete by the gasolme-driven bus Such depreciation is 
called obsolescence It is very similar to inadequacy in its effect but 
proceeds from different causes Machinery or other assets thrown out 
of use by reason of inadequacy may still have a high market value, but 
machinery abandoned because of obsolescence is, in most cases, valueless 
except for scrap, since here the economic use of the asset is destroyed 
regardless of its size Inadequate machinery may be of good service in 
some other place or under other conditions 

As before noted, any or all of these forms of lessening value may be 
important in appraising properties where conflicting interests are con¬ 
cerned, as in the valuation of railways or other quasi-public enterprises, 
or in differences of opinion between stockholders and bondholders In 
the case of simple depreciation of factories, where the owner is desirous 
only of knowing the total of such losses, these several classes of wasting 
losses may be, and usually are, grouped under two heads, namely, depre¬ 
ciation, which includes the effects of wear and tear, decrepitude, and 
deferred maintenance, and obsolescence, which includes inadequacy also 
The effect of the first group included in depreciation can, obviously, be 
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estimated by observation, or if data are available, some systematic 
method of compensating for these effects can be adopted Obsolescence, 
however, cannot always be adjudged visually, but it is possible often 
to make estimates on the probable life of the asset at the end of which it 
will be obsolete A discussion of the methods of providing for these 
losses will be given m a succeeding article 

233 Relation of Depreciation to Capital-Depletion.—Many under¬ 
takings must face what may be termed obligations Thus, money may 
have been borrowed, payable at a definite future time Machinery 
may be installed in a rented factory under the agreement that it becomes 
the property of the landlord after a given fixed time, or valuable patents 
may have been acqmred whose value is comparatively short lived To 
meet these obligations an annual sum may be set aside from revenue, 
thus forming a sinking fund that, under compound interest, will accrue 
to the desired amount at the expiration of the allotted time 

The importance that should be attached to distinguishing between 
sums of money set aside out ot revenue for specific purposes will, clearly, 
depend on the nature of the business and the manner in which it is owned 
and operated Sometimes neither a reserve nor a sinking fund is neces¬ 
sary, but allowance must nearly always be made for depreciation and 
obsolescence, and care should be taken if only one fund is set aside that 
it shall be sufficient to cover not only the specific purpose for which it 
may be intended but depreciation and obsolescence as well if these are 
not cared for in some other manner In general, the larger the under¬ 
taking the more important it is that these accounts be segregated, whereas 
in small plants provision for wear and tear, obsolescence, and other con¬ 
tingencies is often made under the one head of allowance for depreciation, 
thus greatly broadening the significance of the term In large under¬ 
takings, on the other hand, the conflicting interests of stockholders and 
bondholders may make it undesirable to establish large reserves for 
unforeseen contingencies, as it is difficult, often, to convince stockholders 
of the necessity for such funds, which they would prefer to see distributed 
in dividends For this reason reserves are often hidden under the general 
name of depreciation, though the practice can scarcely be commended 
The Federal income tax laws regulate closely the rates of depreciation for 
enterprises engaged in industrial production Accountants for such 
industries should therefore acquaint themselves with these regulations 
before setting up depreciation reserves 

The capital investment of practically all industrial enterprises includes 
some wastmg assets, and it is evident that they should be carefully con¬ 
sidered These wasting losses are in reality a charge against production, 
and the fact that they do not make themselves known through the pay 
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roll, the material requisitions, or bills payable renders them all the more 
elusive and dangerous Suppose, for instance, that an enterprise is 
started with $100,000 total assets, divided into $60,000 fixed assets, 
$25,000 worth of material in process, and $15,000 cash Suppose that 
at the end of 10 years the owner has disbursed $20,000 in profits but, on 
taking a careful inventory he finds his fixed assets to be worth only 
$30,000, his material in process to be worth $20,000, and his cash to be 
$10,000, or a total of $60,000 Clearly, his apparent profit of $20,000 
has been made at the cost of a Joss of $40,000 from his capital, 1 in fact, his 
apparent profits were taken out of capital The following basic rule may, 
therefore, be stated No profits should be declared until all losses to 
capital through the revenue account have been replaced from revenue 
This principle is even more clear m considering undertakings that are 
limited in extent or time and where the operation of the property neces¬ 
sitates the depletion of some of its capital assets Thus, n the case of a 
man who acquires a piece of coal land and sinks a shaft for the purpose of 
taking out the coal, his investment is represented by the purchase price 
of the land and the cost of his shaft and equipment, with such cash, etc , 
as may be necessary for operation When the coal has been removed, the 
land and machinery may be valueless, or nearly so, depreciating yearly 
as the coal is removed Clearly, he must sell the coal at a price that will 
return him his original investment plus the cost of operating plus such 
a profit as he may expect to make on his investment Good will, patent 
rights, and similar investments that depreciate with time are of the 
Bame character and must, m general, be returned to capital out of revenue 
before they expire, and profits cannot be said to have been made till all 
such wastes have been returned to capital 

The relation that depreciation bears to assets and profits is not always 
easy to see Floating assets such as cash, bills receivable, and materials 
m process can be readily evaluated, and usually the books of any concern 
give minute details of these accounts But the actual changes that have 
taken place in the value of buildings and equipment are seldom accurately 
known, (1) because it is (as will be seen) difficult to evaluate these changes 
and (2) because, as noted, these changes in value do not force themselves 
upon the attention of the accountant as do other items of manufacturing 
expense This fundamental relation is nevertheless clear, that it is not 
safe to declare profits 2 of any kind until assured that all wastes of the 

1 It is assumed that he has no liabilities in either case 

* The term profit is here used in a general sense, meaning any surplus m the trading 
account after wasting capital losses have been replaced Strictly speaking, however, 
profit is any surplus left after interest on capital investment has been allowed (see 
Art 196) 
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assets have been replaced It may be noted here that the care which 
will be exercised in enforcing this important principle often depends on 
the character of the parties owning the industry To the individual 
owner or to simple partners, the above reasoning will appear sound and 
will usually be followed as far as possible or desirable When, however, 
the business is owned by a stockholders’ corporation and has issued bonds 
that are held by so-called bondholders, there is a diversity of interest 
that may affect the rate of depreciation greatly The bondholder does 
not run the business and has no vote in its management but simply loans 
money to the corporation, taking a bond as security and receiving interest 
on his loan, usually at a fixed rate Evidently his bond is secured only 
as long as the assets that it represents remain unimpaired, and hence he 
will most naturally want to see depreciation of all wasting assets fully 
restored, even though no dividends are paid beyond the interest on the 
bonds, which ha\e first call on any payments The stockholders or 
apparent owners of the industry, however, are interested more in the 
profits of the business They may be, and often are, a continually 
changing body and would not, in general, be concerned if profits were 
paid out of capital because of inadequate allowance for depreciation 
Unless, therefore, the officers of such a corporation do make proper 
allowance for depreciation before declaring profits, they are not dealing 
fairly with the bondholders who are their creditors It is to be noted 
that excess allowance for depreciation usually does no injury to either 
bondholders or stockholders, since it serves only to make the bondholders’ 
security more secure and leaves a surplus in the hands of the stockholders 
for administration As will be seen later, however, there are limitations 
also to this procedure 

This divergency of interest often occurs where a building or factory 
is rented by the manufacturer The owner is interested in obtaining his 
fixed rental and also in seeing that the plant is kept in thorough repair 
The tenant is interested in upkeep only as far as it affects his profits A 
written agreement is essential in such cases, as this divergent point of 
view is often the cause of legal action 

234 Relation among Depreciation, Repairs and Renewals —Expendi¬ 
tures made for repairs and maintenance tend, naturally, to offset depreci¬ 
ation due to w ear and tear, but it is only in certain cases that they may 
be considered as completely balancing depreciation losses Where the 
plant consists of a large number of units that wear out so quickly as to 
need frequent renewals, the very fact that it is in full working order is 
sufficient proof that depreciation is fairly compensated for Again, in 
very large and permanent undertakings, such as railroads, where a large 
amount of repairs, renewals, and additions is constantly under way, it is 
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often assumed that depreciation is thus fully compensated for Evi¬ 
dently there should be an obvious increase in the plant yearly to ensure 
that such is the case, otherwise there is danger that a gradual lessening of 
value may really be taking place For, in general, it cannot be assumed 
that the ordinary running repairs and renewals compensate for depreci¬ 
ation A machine or building may be kept m prime repair, and worn 
parts may be replaced from time to time, but in spite of the best of caie, 
there is and must be a general w earing out of the asset till nothing short 
of complete renewal can be considered 

It is, of course, true that extensive repairs may, in some cases, be con¬ 
sidered as offsetting a certain amount of depreciation, but such allow¬ 
ances should be made with care In a similar manner some renewals 
may be considered as additions to capital Thus, suppose that a boring 
mill which was ongmally worth $10,000 is sold to a second-hand dealer tor 
$2,000 and a new mill bought for $20,000, being paid for by the $2,000 
from the sale of the old mill and $18,000 taken from earnings Clearly, 
it would be fair to make an addition to the capital account of $10,000, 
provided, of course, that the earning power of the new mill was greater 
than the old one in proportion to the difference in price By similar 
reasoning it can be seen that renewals may just balance depreciation, 
but care should be taken that such renewals are not considered as addi¬ 
tions to capital unless they really increase the earning capacity of the 
plant In fact, new additions to the plant should not be considered as 
additions to capital unless it is clear that they increase the earning power 
and also that the investment in the additions is not compensated for by 
the deterioration of the older part of the plant, for which no provision has 
been made in the form of a reserve fund 

236 Methods of Depreciation —From the foregoing it will be clear 
that the object of computing depreciation is to make sure that all deten- 
oration of the wasting assets is fully restored before any profits are 
declared The values of the continuous and unavoidable wastes in the 
plant are taken from revenue and transferred to the floating assets m the 
form of cash or some other floating asset, and if the computation for 
depreciation is correctly made, the total assets will remain constant in 
value 1 The funds so set aside from revenue may be employed in the 
business in other ways, or they may be placed at interest if not needed m 
the business, thus forming a reserve fund that may be drawn upon for 
renewals or repairs of such a character as may be justifiable 

Although the necessity of making allowance for depreciation is gener 

1 Of course, additions may be made to capital from some outside source or by add¬ 
ing to it from the profits, but this does not affect the above principle so far as the 
original capital is concerned 
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ally admitted, there is little unanimity of opinion as to the methods to be 
pursued in making such an allowance This is naturally so, since indus¬ 
trial enterprises differ widely, and besides, what may be desirable may not 
always be expedient There is often, however, too great a lack of knowl¬ 
edge of the fundamental principles involved, and systematic methods of 
providing for depreciation are the exception and not the rule Some 
managers are content to consider the amount spent from revenue for 
additions, repairs, and renewals as sufficient to compensate for depreci¬ 
ation The limitations of this procedure have already been discussed 
Others are content to take the difference between an estimated percentage 
of depreciation and the cost of repairs and renewals as a measure of the 
depreciation, but such rules are of a necessity rough approximations 
Probably the most common way of ascertaining depreciation is to take an 
inventory of all assets, visual examination being made of each and every 
tool and appliance and the apparent value noted The sum of the values 
thus found is the apparent valuation of the plant, and by comparison 
with former records the depreciation may be determined This would 
seem to be the most practical and satisfactory method, particularly where 
the books of the concern are closed at stated periods, say annually, and a 
balance made of all accounts There are some disadvantages, however, 
in this method, because of the large amount of time, trouble, and expense 
involved, especially if the plant is a large one, and in very busy seasons 
it may be undesirable to take such an inventory, particularly if it involves 
a suspension of work A visual examination of a machine, moreover, 
may or may not give a correct estimate of its real value A machine 
several years old may appear to be m first-class order, nevertheless its 
working life shortens yearly, and due provision should be made against 
the time when it must be Replaced or is rendered obsolete It requires 
rare judgment and great experience accurately to estimate plant values 
visually A periodical survey of the whole plant is, however, a very 
valuable and necessary proceeding, as it may serve as a check upon any 
systematic method of computing depreciation 

Some care must be exercised in placing a valuation on any industrial 
property, since the purpose of such a valuation is to show what it is worth 
as an asset Equipment may have several values, depending on how it is 
viewed There is a great difference between the value of a plant as a 
going concern to its owners and the value of the same plant to a purchaser 
if it is disposed of at forced sale to satisfy obligations Every tool depreci¬ 
ates considerably m market value the very first time it is used, though its 
intrinsic worth may not change It would not seem fair, however, to 
evaluate such property at the lowest pace, namely, forced-sale value, as 
long as the concern is a going one unless the business is exceedingly profit- 
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able and the owners can afford to carry the value of the plant at a sum 
that is on the extreme side of safety 

In appraising public utilities several kinds of value may be and often 
are recognized Thus the service value, or the value of the asset as 
measured by its present effectiveness for the purpose for which it was 
installed, may be important in such cases *1 his may be high, though the 
property may be considerably depret lated, theoretically Anothci basis 
for valuation of utilities and one that has been approved by tht courts of 
some states is the cost of reproduction of the asset considered, by new 
apparatus of the same kind and efficiency, at the current market prices 

If from the original cost, if it be known, or from the estimated cost of 
reproduction new there be taken the total depreciation, the so-called 
present value is obtained This is the value that is most used in evalu¬ 
ating factory assets for inventory purposes and will be discussed more 
fully later 

In making an evaluation of any asset, care should be used to separate 
recoverable values from those which are irrecoverable The total cost of 
a machine is its purchase price plus freight, cartage, and cost of instal¬ 
lation, including the foundation A machine does not change in value if 
moved from one position in the shop to another, but the outlay incident 
to erecting it in the original location vanishes the moment it is moved 
and cannot be regarded as recoverable in any sense In fact, it may be 
an expensive matter to remove or remodel the old foundation to make 
the site available for other operations Such items of expenditure, there¬ 
fore, should not be included in the inventory value of the machine but 
should be charged to a preliminary expense account and written off inde 
pendently and as quickly as possible by depreciation methods 

In addition to the physical assets that are tangible, that is, assets that 
are visible, there are usually other items that are intangible and invisible 
but are, nevertheless, assets m a true sense In this class would be listed 
all development expense such as engineers’ surveys, legal expenses of 
organization, cost of franchises or permits, salaries, and all other expenses 
incident to and chargeable against construction and similar expendi¬ 
tures that are a part of the cost of the plant but do not show as visible 
or tangible property in the inventory Such expenses are a true part of 
the cost of the plant but are not easy to recover if the plant is sold Best 
practice carries all such expenses in a separate development account and 
makes provision to depreciate it out of existence by means of sinking- 
fund methods to be described later Intangible assets, such as cost of 
franchises, patents, and short-lived assets, in general, that are not a part 
of construction expense should also be carefully segregated and provision 
made for writing them off as quickly as possible 
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From the foregoing it will be clear that there is a difference in the 
valuation that should be placed upon an asset depending on the purpose 
for which the valuation is made Setting aside the modifying influences 
that arise in making such valuations of property for the purpose of fixing 
rates for public service and similar cases, it is clear that for the usu?d pur¬ 
poses of inventory this value will he between the original or cost value and 
the ultimate or scrap value of the machine The rate at which the value 
of the asset will fall from the original value to scrap value will depend on 
several factors and may vary with changing circumstances It is cus¬ 
tomary in most well-opeiated plants to establish average rates of depreci¬ 
ation, these rates varying with the character of the plant, so that each 
asset or class of assets can be depreciated yearly without much trouble, 
and to check the results by partial or complete visual examination at 
longer periods These depreciation rates may be adjusted from time 
to tune as variations in the business or extensive repairs and renewals 
make it necessary or desirable The three principal factors involved in 
establishing such rates are 

1 The first cost of the asset, whether building or machine 

2 The estimated productive life of the asset 

3 The residual or scrap value of the building or machine 

The two factors that tend most to modify any systematic scheme ot 
depreciation are 

1 Extensive repairs or renewals 

2 Obsolescence 1 of the asset due to change in productive methods or 
the introduction of new machines or processes 

These relations may be made clearer by the plant ledger sheet (Fig 
62), on which is recorded the financial history of a milling machine that 
was purchased, new, for $2,975 and for which the freight charge was 
$25, thus making its inventoried value $3,000 The lesidual or scrap 
value was placed at $000 Ihe wearing value or amount that is to be 
depreciated is, therefore, $3,000 — $600 = $2,400, and it will be assumed 
that this depieciation is to be distributed over 10 years of producing life 
in equal amounts of $240 per year 

The plant ledger shows that for the first 5 years this procedure was 
carried out, $240 being carried annually to the depreciation-reserve 
account and the inventory value decreased by that amount until at the 
end of the fifth year this value had fallen to $1,800 

Early m the fifth yeai (1921), however, a motor dnve was attached 
to this machine, the cost of which was $500, and the inventory value was 
increased to $2,300, while the residual value was increased to $700 

1 Ihcre may he cases where changes in processes may cause machines to appreciate 
in value, but such cases are rare Land often appreciates in value 
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The new wearing value was, therefore, $2,300 — $700 = $1,600, and a 
new annual depreciation rate of $320 was set for the 5 remaining years of 
estimated producing life In January, 1922, the machine was depreciated 
on this basis In March, 1922, the machine was thoroughly repaired, and 
a new spindle and spindle bearings installed It was considered that 
these renewals would offset depreciation to the extent of $200, and, there¬ 
fore, this amount was deducted from depreciation reserve and added to 
the inventory value, but it was not considered wise to change the residual 
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\alue of $700 A new depreciation increment of $370 was set, theiefoie, 
and in 1923 the machine w^as depieciated upon this basis In May, 
1924, the machine was sold for $1,800, and a loss of $10, therefoie, w r as 
incurred, since the residual value plus the wearing value at that time w r as 
$700 + $1,110 = $1,810 This loss would be earned to the profit and 
loss account 

The machine might, of course, have been retained beyond the 10 
years of estimated producing life, and it might be found to be useful for 
many more years On the other hind it might have been in first-class 
condition any time during the course of the estimated life but be almost 
valueless because of changes in manufacturing processes or because of 
new inventions Special tools are much more likely to be thus affected 
than are those of standard design and type 
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The probable life of any machine or building vanes with the industry 
and the class and character of the equipment Care and character of 
service and the hours of actual use also contnbute to this vanation For 
this reason, although it is necessary to assume a working life in arranging 
a system of depreciation, the inventory values as given by any system 
should be checked occasionally by actual examination, particularly where 
obsolescence is possible 

The ultimate selling value of any machine will, obviously, depend on 
many factors and must, in general, be estimated In the extreme case, 
the ultimate value will be the value of the machine as scrap, and this, 
again, would depend on the materials of which it is made and the difficulty 
of reworkmg them Thus small, complicated apparatus, composed of 
various matenals such as steel, cast iron, and brass, are often costly to 
dismember, very large and thick castings are expensive to break up 

The rate at which the asset shall be depreciated from the original cost 
to scrap value over the assumed life requires special consideration The 
assumed rate will lie, in general, between two extremes If the asset has 
been kept in first-class repair and has not suffered from obsolescence, its 
value for the purpose for which it was installed may decrease very slowly 
for a long time, actual depreciation becoming very rapid only near the 
end of its productive life To carry any wasting asset at a high valuation 
for a long period of time is, however, courting disaster if there is any 
danger whatever of any readjustment of the business that would involve 
an appraisal of the property, particularly if such readjustment resulted in 
a forced sale, and most prudent managers carry the value of their plant 
on their books at a constantly decreasing value to guard against such a 
contingency 

The market, or commercial, value of a machine, on the other hand, 
falls very rapidly during the first part of its life, though its producing 
power and value as a going asset may not decrease As before noted, 
it would be obviously unfair to depreciate suddenly all new assets during 
the first years of their life, and in the case of new enterprises such a pro¬ 
cedure would often render profits and progress impossible Thus, a 
special machine might be a very valuable and profitable investment to 
a going concern but would be worth scrap value only, at a forced sale, 
the day after it was built For these reasons the rates of depreciation 
usually adopted lie between these two extremes, thus compromising the 
advantages and defects of both, the rates being selected so as to lean 
toward either extreme, as desired, depending on the character of the asset 
under consideration 

Thus, referring to Fig 63, suppose that a milling machine which cost 
$3,000 is to be depreciated to a sales value of $600 in 10 years If it be 
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desired to depreciate the asset very rapidly so as to reduce it quickly to 
forced-sale value, the depreciated value would lie along some such curve 
as AED } dropping rapidly in the early years and more slowly m the later 
years If, however, the inventory was to be based upon the service value 
and the asset was kept in good repair, the depreciated values would he 
along some such curve as ABD y falling very slowly at first, but dropping 
very rapidly as the machine neared the end of its productive life 



Fig 63—Depreciation curves 

Obviously, an infinite number of curves could be drawn between these 
extremes, dependmg on the circumstances and the judgment of the 
appraiser In practice, however, it is customary, for convenience, to 
adopt some systematic mathematical method for progressively lowering 
the value of the asset, the most important of these methods being the 
percentage-on-original-cost plan, the percentage-on-diminishing-value 
plan, and the sinking-fund plan. 

Under the percentage-on-ongmal-cost method the total depreciation, 
that is, the difference between the cost and the scrap values, is divided 
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by the estimated producing life, and an amount equal to the dividend is 
deducted from the value of the asset annually Thus, in the above 
example, the annual depreciation of the milling machine would be 


$3,000 - $600 
10 


$240, and the depreciated values of the machine would 


he along the straight line AD (Fig 63), hence the name straight-line 
method sometimes applied to this plan of depreciation Because of its 
simplicity and because it gives a fair compromise between the conflicting 
difficulties discussed, this method of depreciation is used moie, perhaps, 
than any other 

An argument in favor of the above method is that m a new business, 
with scanty income during the early years, it does not make such a heavy 
demand on income as other methods to be described An argument 
against the above method is that depreciation really is much greater in 
the early years of an asset than in the later periods Undoubtedly, the 
diminution in value of a machine tool is much greater during the first 
or second year of its life than during the tenth or fifteenth Another 
argument against the method is that it is often more desirable to depre¬ 
ciate heavily during the early years when repairs and renewals are not 
costly and to deduct less during the later years when repairs and renew als 
begin to be more burdensome, thus keeping the annual deduction from 
revenue fairly constant 

For these and other reasons some managers prefer the percentage- 
on-dimmishmg-value method Under this method a fixed percentage 
is taken from the value as depreciated the preceding year, not from the 
original value Thus, if the percentage of depreciation be taken at 15, 
the value of the tool at the end of succeeding years will be as shown by 
the curve AID (Fig 63) The method of depreciation by percentage on 
diminishing values evidently enforces a heavier reduction in value m the 
early life of the asset, and in the case of an entirely new enterprise this 
method may make profits impossible unless a veiy long producing life 
is assumed It is applicable particularly where it is desired to make 
a rapid reduction m the value of an asset of perishable or short-lived 
character 

Table 9 gives the comparative values and the amounts of depreciation 
by these methods for the case noted above It will be noted that the 
annual amounts set aside are much greater in the peri'entage-on-dimimsh- 
mg-value method during the earlier years and hs-s in the later years 
Table 10 gives the depreciated value of unity for different rates and terms 
of years by the percentage-on-dimmishmg-value method and may be 
found useful in assigning a rate of depreciation for an assumed working 
life 
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Tabie 9—Comparison 01 - Methods of Depreciation 


Time 

By percentage on 
original value or 
straight-line method j 

By percentage on 
diminishing value 

Value 
at time 
noted 

Amount 
of depre¬ 
ciation 

Value 
at time 
noted 

Amount 
of depre¬ 
ciation 

Beginning 

End of first year 

S3,000 
2,760 

$ 240 

S3,000 
2,550 

$ 450 

End of second year 

2,520 

240 

2,168 

382 

End of third year 

2,280 

240 

1,843 

325 

End of fourth -y car 

2,040 

240 

1,567 

276 

End of fifth year 

1,800 

240 

1,332 

23 o 

End of sixth year 

1,560 

240 

1,132 

200 

End of seventh yeir 

1,320 

240 

962 

170 

End of eighth year 

1,080 

210 

818 

144 

End of ninth year 

840 

240 

695 

123 

End of tenth year 

600 

240 

591 

104 

Total amount written off 

1 


$2,400 


$2,409 


The percentage on diminishing value is computed as follows 
If V = the original value, 

V' = the lesidual or scrap value 
n = the number of yeais 
x = the percentage of depreciation 


n IV' 

Thus x ~ 1 — Jy) 
or for the example in Table 9, 


x — 1 — 



= 1 - 


\y02 =* 1 - 0 85 = 0 15 


It should be noted that when the scrap value is small as compaied with 
the original value, the rate of depreciation is \cry high for a normal 
working life and appioaches 100 pei cent as a limit as the scrap value 
approaches zero This method is not adapted, therefore, to such cases 
Recourse should then be had to the percentage-on-onginal-cost plan, or 
a cuive assumed that will fit the necessities of the case 

In the sinking-fund method of prowding for depreciation, a sum of 
money is set aside annually such that at compound interest it will accu¬ 
mulate, 1 by the end of the producing life of the asset, an amount equal 
1 For annuity tables giving accrued values of annual payments at various rates 
of interest, see William Kent, “Engineer’s Pocket Book,” and handbooks generally 
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Table 10 —Depreciated Value of Unity at Different Rates for Terms of Years —( Continued) 
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to the original cost of the asset less its scrap or sales value If V be the 
value to be accumulated at the end of n years, r be the rate of interest 
plus 1, and 1 the amount to be invested annually, then, 

7 _ V(r - 1) 

T n — 1 

Thus, m the foregoing example, if SI 90 80 is set aside annually at 5 per 
cent interest, it will accumulate at the end of the 10 years to a total of 
$2,400 This method is shown graphically in big 63, where the curve 
AGD represents the depreciated value of the same machine by this 
method, the vertical ordinates between the line AM and the uirve AGD 
being the total of the sums set aside annually plus the accumulated 
interest It is apparent that this method depreciates the asset less m 
the early years than either of the other methods 

Although apparently this method differs from the straight-line 
method, it is m leality identical m pi maple In both cases a fixed 
amount is set aside annually, but in one case it is retained in the business 
as part of the working capital, while m the other it is set aside m a bank 
or in some inteiest-produemg investment In Fig 63, the line AF indi¬ 
cates the progicssive sum of the amounts set aside annually for a sinking 
fund for the above case, whereas the vertical distances between AF and 
AGD measure the accumulated interest In a similai way, if the sums 
of money letained annually from profits m the straight-line method be 
considered as earning only as much as that set aside in the sinking-fund 
method, the accumulated interest will be shown by the line AHC and it 
will be noted that the required depreciation of $2,400 would be accumu¬ 
lated between the eighth and ninth years In many instances it may be 
desirable and necessary actually to set aside a sinking fund as a guarantee 
against contingencies or obligations, especially where diverse interests are 
concerned m the distribution of the profits On the other hand, it does 
not seem to be a good financial policy for a private concern to set aside 
earnings to draw interest at bank rates when, by retaining them in the 
business, a greater interest can, presumably, be earned For if the 
business cannot earn more than bank inteiest, it might as well be out of 
existence as far as profit producing is concerned 

The accounting of the sinking-fund method, furthermore, as usually 
applied to depreciation, may be faulty The problem of depreciation is 
to set aside from revenue an amount equal to the diminution in value 
that has already occurred As has been noted, the exact rate at winch 
depreciation occurs is difficult to fix, but it is clear that if the depreciation 
is really $240 annually instead of $190 80, the former amount should 
be set as*de and the asset depreciated accordingly The final total 
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depreciation will, of course, be the same in the above case for all the 
methods discussed, but if the asset considered is one that wastes rapidly, 
its real \alue at any other time than the end of the w oiking life will be 
more accurately expressed, perhaps, by a curve such as 1/7) than by 
AGD Sinking-fund methods are, therefore, more universally applicable 
to the problem of writing off intangible assets such as patents, franchises, 
development expenses, etc , and for meeting definite obligations at a defi¬ 
nite future time and where the intervening values are not so important 

As before noted, there are other methods of depreciation in use, some 
of which are simple and may be veiy satisfactory foi certain circum¬ 
stances, though their basic principles may be aibitrmily chosen The 
following method given by W M Cole may be taken as an illustration 
In this method the depreciation is c Undated by multiplying the wearing 
value (original cost minus scrap value) by a fraction, the numerator of 
which is the remaining number of years of life that the machine is esti¬ 
mated to possess and the denominator the sum of the yoai numbers of 
the total estimated producing life Thus, in the example quoted above, 
the estimated total life is 10 years and the denominator is, therefore, 

10 + 9 + 8 + 7 + 6 + 5 + 4 + 3 + 2 + 1 =55, 

and the numerator for the first year is 10, for the second 9, foi the third 
8 , and so on The depreciation at the end of the first year would be 
(3,000 — 600) X x %5 = $436, at the end of the second year it would 
be (3,000 — 600) X ^55 = $393, and so on The depreciation applied 
by this method may be as heavy during the earlier years as that com¬ 
puted by percentage on reduced value, and the method should, theiefore, 
be used with caution unless it is desired to obtain a heavy depieciation 
during the early years of the asset 

236 Classification and Rates of Depreciation —In practically all 
enterprises the character of the several assets and their rate of depreci¬ 
ation vary greatly, and due account must be taken thereof A flat rate of 
depreciation over the entire plant may, of course, be safe as far as allow¬ 
ing for total depreciation is concerned but seldom give^ any indication of 
the manner m which it should be distnbuted A careful classification 
should, therefore, be made of all capital accounts, and these again sub- 
drvided in such detail as will allow of intelligent depreciation rates The 
following is a typical classification of factory equipment preliminary 
expenses, good will, land, buildings, powerhouse machinery (engines, 
boilers, etc ), fixed plant and machinery, small loose plant, horses, and 
terminable assets, such as mineral deposits 01 leases 

The treatment of these several classes will depend very greatly on 
circumstances, and nothing more than general suggestions can be offered 
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To be on the safe side, however, the manager must shape his course by 
trying to reduce the book value of his plant to what it would actually 
bnng in the maiket, this value being usually much less than the cost 
pnce or even than the actual value of the plant as a “going concern ” 
With this in mind all irrecoverable expenses such as preliminary legal 
expenses, surveys, etc , and all unsalable assets, such as foundations, will 
be written off as rapidly as possible The same remarks apply, usually, 
to such short-lived assets as patents and good will It is comparatively 
unusual, today, to find that the land occupied by a factory needs to be 
depreciated Land values are, in most localities, on the increase, but an 
appreciation of value of the land occupied by a factory should be dis¬ 
counted if the remodeling of the site for other purposes involves the 
removing of massive foundations, chimneys, etc 

The rate of depreciation for buildings will, of course, vary considerably 
with the character of construction and the work that they house Thus, 
heavy stone and brick buildings used for storehouses will far outlast 
cheap wooden or even steel-frame buildings used for such severe service 
as forge shops or industries requiring the use of heavy cranes that severely 
rack the framework Again, the life of machinery will depend on the 
excellence of its original construction and the service to which it is 
devoted A portable hoisting engine would not be expected to last as 
long as a Corliss engine in a well-kept engine room, and a large boring 
mill, if used infrequently, will outlast many renewals of small tools 
The following list (Table ll) 1 may be taken, therefore, as giving aver¬ 
age values only for buildings and machinery kept in a fair state of repair 
and including obsolescence Column 4 gives the rate that must be applied 
by the pereentage-on-onginal-cost method to reduce this original cost to 
the residual value noted in column 2 during the estimated life of the asset 
Column 5 gives corresponding rates for the method of percentage on 
diminishing values It will be noted that these last rates are, as a w r hole, 
much higher than the former Although it may be desirable , as before 
noted, to depreciate very heavily m the early years of the life of the asset, 
it is often not so expedient , and actual depreciation rates, even if based on 
the principle of diminishing values, are usually lower than those given in 
column 5, the difference often being compensated for by renewals and 
extensive repairs, thus practically extending the life of the asset 

Engineering expenses for production, drawings, and patterns should, 
when possible, be charged to specific production orders Where this is 

1 For a detailed list of depreciation factors and estimated length of life of various 
properties, see Horatio Foster, “Engineering Valuation of Public Utilities and Fac¬ 
tories/' p 194, or Henry Floy, “Valuation of Public-utility Properties," p 188 See 
also L P Alford (Ed ), “Cost and Production Handbook," p 1243 
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Tabik 11—Estimated Lue and Factors ot Diprhciation 


Charactti of asset 

Probable 
life of 
asset m 
years 

Ratio of 
scrap 
value to 
original 
value 

Percent¬ 
age on 
original 
cost 

Percent¬ 
age on 
diminish¬ 
ing value 

Reinforced concrete buildings 

Brick or steel-frame buildings, easy 

50 

0 10 

1 8 

4 5 

service 

Brick or steel-frame buildings, severe 

40 

0 10 

2 25 

5 5 

service 

20 

0 10 

4 5 

11 

Good, wooden buildings, easy serv ice 
Good, wooden buildings, severe 

30 

0 10 

3 

7 5 

service 

15 

0 10 

6 

14 

Steam engines 

15 to 30 

0 10 

6 to 3 

14 to 7 5 

Steam boilers 

15 to 30 

0 10 

6 to 3 

14 to 7 5 

Boiler-room feed pumps 

20 

0 05 

4 75 

14 

Engine-room instruments and gages 

10 

0 05 

9 5 

26 

Steam piping, valves, and fittings 

10 to 15 

0 05 

9 5 to 6 3 

26 to 18 

Portable engines and boilers 

10 

0 05 ! 

9 5 

26 

Gas engines 

10 to 15 

0 05 

9 5 to 6 3 

26 to 18 

Turbogenerators 

20 to 30 

0 10 ; 

4 5 to 3 

11 to 7 5 

Electric generators 

20 to 30 

0 10 

4 5 to 3 

11 to 7 5 

Electric motors 

20 

0 10 

4 5 

11 

Storage batteries 

10 

0 05 

9 5 

26 

Switchboard and instruments 

15 

0 05 

6 3 

18 

Heavy machine tools 

25 

0 10 

3 6 

9 

Light machine tools 

15 to 20 

0 10 

6 to 4 5 

14 to 11 

Shafting, hangers, and pulleys 

20 to 30 

0 05 

4 75 to 3 

14 to 9 

Belting 

10 to 25 

0 

10 to 4 0 



impossible, as in the case of the development of a line of machines, such 
expenses should be carried to a development account and charged off over 
a definite number of machines Particular care should be used in credit¬ 
ing patterns as an asset If used frequently, they soon wear out, and if 
not used, they not only are of little value but often occupy valuable 
storage space that could be used for other purposes Metal patterns, 
of course, have an intrinsic residual value 

Small loose plant such as hand tools, chains, ropes, foundry flasks, etc , 
wear out so rapidly that they should be carried at a very low value The 
better way to consider much of the small loose plant is to renew it entirely 
out of revenue and charge it off as expense Horses should also be carried 
at a nominal value because of their perishable character Terminable 
assets, such as mineral deposits, leases, loans, etc , are best cared for by 
means of a sinking fund, as explained in Art 235 
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A complete inventory should be maintained listing all buildings, 
machinery, and tools This inventory is most conveniently formed on 
the card-index or loose-leaf principle, a card or leaf being provided for 
each item Figure 62 illustrates such a card, and it will be noted that it 
gives a life history ol the machine, including original cost, weight, loca¬ 
tion, residual value, rate of depreciation, repairs, and additions and also 
the history of any special attachments that may have been used with it 
Records of this kind constitute a plant ledger A ledger may be main¬ 
tained for standard plant and one for special fixtures if desired The 
plant ledgers with the cost accounts, the stores, and stock ledgers con¬ 
stitute an inventory of the material assets of the plant 

237 Investment and Distribution of Depreciation —It is clear that 
the setting aside of funds out of revenue to compensate for depieciation 
is equivalent to transferring a part of the fixed assets to the floating assets, 
the total value of the assets remaining unchanged if the computations are 
correctly made The primary object of this leserve is to provide for 
repairs and replacements, and if not needed for this purpose, it may be 
employed elsewheie in the business, or if not needed thus, it should, of 
course, be in\ested so that it will be earning interest The relation 
between depreciation, repairs, and capital account has been discussed 
already in Art 234, and the pnnciples therein noted should be carefully 
observed in making “betterments” which may Ik* repairs, additions to 
capital, or a combination of both Generally speaking, all prosperous 
enterprises tend to grow in size, and if earnings set aside lot depieciation 
are used to extend the plant, care should be taken that sue h additions are 
not credited to the capital account if their value is offset elsewhere by 
uncared-for deterioration 

Depreciation, as has been noted, is a just charge against pioduction 
and should, properly, be included in the manufacturing expenses and 
distributed with them The somewhat common practice of fixing costs 
without including depreciation, trusting to profits being laige enough 
to declare a dividend aftei deducting depreciation, cannot be considered 
a safe policy, especially where the books are closed but once a year The 
argument may be used that to include depreciation in factory costs might 
raise the total cost above the market price and that it is bettci to wait 
till the end of the year to see w hat allowance can be made foi depreciation 
This aigument is, of course, fallacious Cost is cost The manufacturer 
who has included all items of cost in his manufacturing expenses can see 
much more clearly where he must reduce manufacturing costs to meet 
competition, and the manufactuier that can meet competition is the one 
that will eventually survive The practice of including depreciation in 
the general expense as a percentage of the total wasting assets is, of course, 
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safe as far as total costs are concerned but all the arguments in Art 
202 regarding the distribution of expense in a scientific manner apply also 
to depreciation, and with advances in cost-keeping methods, this item of 
expense will be distributed more as a machine rate and less as a uniform 
percentage on labor or time elements of cost In continuous industiies 
it is easy, of course, to charge off depreciation Thus in cement mills it 
is common practice to add a certain amount ner barrel or sack to care toi 
this item, but, as noted in Art 222, w hen manufacturing processes become 
more complex, the problem is moie difficult and requires careful consult¬ 
ation Each department should, if possible, bear its ow n share of depieci- 
ation, and one line of goods should not be burdened with the wear and 
tear or obsolescence charges belonging to another 

238 Conclusion—In concluding this bncf outline of the principles 
of depreciation it may be ax eil to repeat that it is seldom possible to lay 
down exact rules for any kind of plant Conditions change fiom year to 
year, the machine or process that is valuable today is obsolete tomoirow, 
and the state of trade may and usually docs modify greatly what may be a 
very desirable course of proceduie In dull times it may not be possible 
to depreciate as fully as desired, and in good times it may be desirable to 
make a greater allowance than might be really necessary under normal 
conditions The fact lemains, howevei, that depreciation is an impor¬ 
tant expense that cannot be neglected, and a w r ell-defined system, even 
though it cannot be rigidly adhered to, will assist materially to a clearer 
understanding of the problem The slower the deterioration the more 
important it is that depreciation be executed systematically , since where 
the life is short, renewals from revenue are moie frequent and force them¬ 
selves upon the attention of the managei Long-lived assets, therefore, 
need more careful consideration in Older that the accumulated, uncared- 
for deterioration of years may not be the means, as it often is, of w r reckmg 
the enterprise 
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EQUIPMENT POLICIES 

239 General —Although considerable attention has been given to the 
general problem of plant location, construction, and equipment as illus¬ 
trated in Chap VIII, not so much thought has been bestowed upon the 
economic or financial features of this problem It is still common prac¬ 
tice to buy costly equipment upon the advice of foremen or superintend¬ 
ents without careful examination of the possible gains or losses that may 
be incurred by the transaction, and deplorable mistakes of this kind are 
not uncommon when they could be obviated by simple mathematical 
calculations It will appear from the discussion in the preceding chap¬ 
ter that no investment in equipment can be considered successful unless 
during its producing life it will pay a fair return upon the capital expendi¬ 
ture after all expenses incident to its operation have been refunded, 
including any loss in capital value from depreciation or depletion of any 
kind The element of time necessarily enters into all such considera¬ 
tions, since expense includes interest, rent, and other items involving 
time The quantity of product to be produced is also a factor, since there 
is an intimate relation between the volume of product and profit It is 
not sufficient that goods be produced at a cost lower than the market 
price, but the volume of goods made and sold must be such that the 
margin between cost and market price will return a fair profit upon the 
investment These basic considerations must enter into any discussion 
of the economics of equipment, though as will be seen these considera¬ 
tions may be somewhat complicated mathematically 

Without doubt a large number of manufacturing plants operate with¬ 
out a definite equipment policy, though there would appear to be the 
same reasons for logical and careful expenditures for equipment as for 
labor and material In well-managed plants the purchase and replace¬ 
ment of all tools are a well-defined function This function is recog¬ 
nized in Fig 17, where the production-equipment engineer is responsible 
directly to the works manager The general problem of equipment may 
be divided for convenience into two parts, namely, the problem of 
equipping a new plant for a definite purpose and the problem of making 
changes in or additions to the equipment of an existing plant 

240. New Equipment. —The problems of equipping a new plant lie 
between the extremes of intermittent production and those of continuous 
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manufacturing Thus, consider the equipping of a shipyaid The tools 
are practically all of standard design for general service, and their size is 
dictated by the maximum size of ship that is to be built A large amount 
of experience and judgment must enter into the selection of each piece of 
equipment, and even the volume of work is a matter of conjecture and 
estimate The productive life of the large equipment is long, and simple 
depreciation methods are about all that is necessary as a policy 

At the other extreme consider a high-speed continuous plant for pro¬ 
ducing typewriters or automobiles Here managerial policies decide 
exactly \\ hat shall be manufactured and also the rate of production The 
equipment selected is closely adapted to the work and may be very special 
in character The capacity of all major tools is quite accurately known 
and the selection and arrangement of the equipment offer little difficulty 
But the working life of the equipment may be short either because of the 
severe work to which it is subjected or because its accuracy is soon 
destroyed Furthermore, a change in the design of the product may 
make all special tools obsolete long before they are worn out This is 
particularly true of jigs and fixtures, which in many industries involve a 
large expenditure and are useless except for the specific purposes for 
which they were built In such cases the equipment policy cannot be 
safely lett to chance but becomes a major financial consideration, since 
here the factory costs may be seriously affected by rapid changes in plant 
equipment Such a policy should envisage not only skillful purchasing 
of all equipment but also the financial relations affecting cost of product 
as reflected from changes in plant of any kind 

In this connection it may be noted that in continuous production the 
design of the product affects the character of the equipment much more 
than in general or intermittent production, and such design should always 
be conducted particularly with the productive process in mind if high 
efficiency is to be attained This relation has been more fully recognized 
of late, as indicated by the appearance of the term product engineering 
in technical literature 

241 Replacement of Equipment —The manufactunng equipment of 
a plant may be classified as permanent and transient Permanent tools 
are those which have a fair expectancy of working life, such as lathes, 
planers, etc Transient tools include taps, dies, jigs, fixtures, etc , whose 
working life is short at best and often limited to the production of the 
particular job for which they have been built Permanent equipment is 
listed among the assets of the company as capital investment Transient 
tools, while often representing a large investment, are charged off, in 
best practice, to the cost of production and thei value recovered directly 
from sales If a j>ermanent tool is properly depreciated to the end of its 



396 


PRISCIPLhF OF IN 1)1 SPHIAL ORG iNIZ \I I0\ 


producing life and then sold for the scrap value as recorded in the plant 
inventory (see Fig 02), no loss on capital account will be incurred But 
if for any reason it becomts necessary or desirable to replace such a tool 
befoie the end of the estimated working life, care must be taken to avoid 
such a loss There are three ways in which this problem may be handled 

1 The unamortized, or piesent, value of the old tool less the scrap or 
resale value may be carried dnectly to the profit and loss account as 
a loss on capital account, the new tool being listed m its place in the 
inventory 

2 The unamoitized value of the old tool less the scrap or resale value 
may be deducted fiom the savings incident to using the new tool ovei a 
predetermined number of years and carried to the depreciation account, 
thus restoimg the full capital value of the old tool This method can be 
logically applied where the tool in question has a fairly long working life 

3 If both the new and the old tool are obviously short lived, as is 
often the case wnth comparatively small metal-cutting equipment, many 
manufacturers consider that replacement is not advisable unless the 
savings due to the use ol the new equipment will pay not only for the 
new r tool but also for any unamortized value of the old or replaced tool 
within a given number of years This time limit will, of course, depend 
upon the conditions and character of the tools For this case, the follow¬ 
ing foimula by Professor R M Barnes may be useful 

Let X = the number of years in which eqmpment will pay for itself 
A — the cost of the new equipment installed m the plant 
B — the depreciated value of tool less scrap or resale value 
C = the interest charge on new equipment 
D = the number of pieces produced per day by new equipment 
E = the labor cost pei piece with old equipment 
F = the estimated labor cost per piece with new equipment 
G = estimated number of working days per year for new 
equipment 

H ~ savings (or losses, plus or minus) in fixed charges per year 
other than interest 

Then 

v — A 4* B 

(E - F)DG + II - C 

A more extended solution of the problem of replacement will be 
found in a paper presented before the American Society of Mechamcal 
Engineers by J A Shepard and C E Hageman, May, 1925 While 
developed primarily as a discussion of the economics of material-handling 
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machinery, it is applicable to a wider range of problems The following 
factors are involved 

Debit Factors 

A = percentage allowance on investment 
B — percentage allowance to provide foi insurance, taxes, etc 
C — percentage allowance to provide foi upkeep 
D = percentage allowance to provide for depreciation and obsole .cence 
E = yearly cost of power, supplies, and other items that aie con¬ 
sumed, total in dollars 

Credit Factors 

$ = yearly savings m direct cost of labor in dollars 
T a = yeai ly savings in labor burden in dollars 

Tb = yearly fixed charges in dollars on mechanical equioment em¬ 
ployed as a standard of comparison or w hich w ill be displaced 
l = yearly saxing or earning through increased production in dollars 
X = percentage of year during which equipment will be operated 

Othei Factois 

I = initial cost of mechanical equipment 

K - unamortized value of equipment displaced less its icsale or s( rap 
value 

Results 

Z — maximum investment in dollars which will earn simple interest 

Y — yearly cost to maintain mechanical equipment ready for oper¬ 

ation (fixed charges) 

V = yearly profit in excess of simple interest from operation of 

mechanical equipment 

P — yearly profit from operation in percentage on irrvestment 
H = years required for complete amortization of investment out of 
earnings 

Then, 

(S + Ta + U - E)X + n] _ ^ 

A+b+c+d J ’ 

Y = I(A + B + C + D), 

V - (S + T.+ U - E)X + T h -[Y + (K 4)], 

v 

P=j + A, 

u _ 100 per cent 
H ~ PA- D 



( 1 ) 

( 2 ) 

(3) 

(4) 


( 5 ) 
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It will be obvious that this general method of computing probable 
gains or losses due to the installation of new machinery and apparatus is 
capable of wide application An illustrative example will be found in the 
article from which this reference is taken Also a similar application and 
illustration of the use of such methods in connection with the use of jigs 
and fixtures will be found in a paper presented by Professor J W Roe 
before the American Society of Mechanical Engineers, December, 1928 1 
It will be noted also that these mathematical deductions are essentially 
applications of the law of diminishing returns Thus equation (1) limits 
the expenditure that can be made and yet earn the desired interest The 
history of manufacturing is filled with illustrations of installations made 
solely with the idea in mind of securing production, but at an expenditure 
entirely beyond the point where interest on the investment was possible 
It should be noted also that all of these methods of computation rest 
upon certain assumptions or estimates Thus the number of A\orking 
days during which the apparatus is to be employed is necessarily an 
estimate, as are other factors in these equations These equations there¬ 
fore should be used with discretion But they do indicate approximate 
results that are far superior to the older methods, which often were 
little more than guesses 
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CHAPTER XXI 


THE COMPENSATION OF LABOR 

242 Basic Features—It is almost axiomatic that the industrial 
problems dealing with materials, machinery, and the physical side of 
industry are relatively important only as they bear on the greater 
problems of human existence, and for this reason the problem of reward¬ 
ing men for services rendered is by far the most important and at the 
same time the most difficult of all mdustnal problems This is neces¬ 
sarily so because it bears so directly on the great problem of distribution 
of wealth and because it touches so closely upon human nature with all 
its ambitions, hopes, and fears The problem has been with man from 
the beginning, changing in aspect as he has changed his methods and 
ideals, and will probably continue to be with him to the end 

It was inevitable that the changed industrial methods discussed in 
the foregoing chapters, with the changed personal relations resulting 
therefrom, should bring with them new methods of compensating labor 
Under the older and simpler methods the relations between master and 
man were personal and often very close The apprentice and sometimes 
the mature workman were often treated like members of the employer’s 
family, a relation that now survives only in a few callings, such as agri¬ 
cultural service Nor was this relation wholly lost even after the intro¬ 
duction of modern tools began to specialize men, as long as the number 
employed by any one man was comparatively small Furthermore, under 
the simpler methods, where the tools of industry w'ere within compara¬ 
tively easy reach of all, and especially in this country where congested 
populations had not yet appeared, where land was still plentiful and the 
avenues to all industry still easily accessible, the law of supply and 
demand w as much more effective in regulating the compensation of labor 
than at present 

As the new industrial methods advanced and aggregation and speciali¬ 
zation became more effective, these simple relations were obliterated 
These influences constantly tend to separate men into classes, and as 
numbers increase, the workman is separated further and further from 
the employer, till today, m all large industries, labor has lost all personal 
attributes and appears to the employer as a commodity to be purchased 
at the lowest market price True, the employer is interested and per- 
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haps more so than ever in securing efficient help, but the securing of 
this help is delegated to others, and the working agreement is based on 
strict business principles with little or no personality entering into Ihe 
bargain As competition became keener, the employer found that he 
must either improve his methods or cut his wage rates The first 
became increasingly difficult and was often impossible, the latter always 
appeared to be a natural and defendable procedure under the old day- 
rate system of compensation The idea of obtaining increased output 
by increased pay came as a later development of the study of labor 
compensation 

The workman, on the other hand, cut off from the ownership of his 
tools and finding himself increasingly dependent on the employer for his 
daily bread, brought face to face daily with new laborsating machinery 
and observing the degradation of labor that nearly always followed its 
introduction, most naturally set up what defences he could against these 
tendencies which carried him toward an ever-decreasing compensation 
As the individuality of the w orker w as lost in that of the class, organiza¬ 
tion against common danger was easy and natural Labor unions are a 
most natural result of our changed industrial methods , -They cannot be 
legislated out of existence but will, like their prototypes the old guilds, 
persist until the causes of their growth are removed by changes in our 
industrial organization 

As a net result of these changes, labor compensation is no longer a 
simple matter based on the law of supply and demand but is more 
likely to be based on a sharp bargain driven between two opposing 
parties with many complex and confusing conditions that tend to modify 
this law or render it at least very sluggish in its action It is this very 
complexity of influences which makes the labor problem so difficult of 
solution because it renders exact information difficult to obtain A 
continued struggle between organized labor demanding all that it can get 
and organized capital banded together to oppose stubbornly the demands 
of labor cannot be expected to result in a solution of the problem 1 If 
there is hope of a peaceful solution, it must lie in a systematic and 
scientific investigation of the facts of each case, and if contending parties 
cannot settle their differences amicably on such a basis, communal con¬ 
trol of some kind will undoubtedly enforce a settlement or suggest a 
remedy It should be particularly noted, however, that legislative action, 
boards of arbitration, or any other communal instrument cannot be 
expected to render satisfactory decisions that will be permanent until 
much more is known of the exact facts concerning labor than is usually 

1 This is not intended to convey the idea that no progress can be made through 
collective bargaining (see Art 291) 
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available at present The discussion of the wage systems that follows 
may make the above points clearer 

To the manufacturer, whose capital investment in machines is large, 
the question of wages has much greater importance than their numerical 
value would indicate The wages of a machine operator may not be 
great, but the output of the machine that he controls may be \ery great, 
and any failure or slackness on his part may be reflected manyfold m 
the decreased production on his machine It does not pay, thciefore, to 
have inefficient men operating expensive machines, where effectiveness or 
deficiency on the part of the workman is multiplied greatly in the 
product And, furthermore, as a perfectly general pnnciple, the more 
efficient the workman the greater will be the output for a fixed capital 
investment and fixed conditions of production And this output will be 
obtained at lower unit cost, since it will be obtained without appreciable 
additional manufacturing expense, for such expense in gen ral does not 
vary in proportion to output but tends to remain constant through a 
considerable range of variation of output It is cleai that low-paid 
workmen may not always be the cheapest, in fact, a low rate of pay is 
likely to indicate a low rate of output This idea forms one of the basic 
features of modern pay systems that recognize the importance of obtain¬ 
ing the best results out of every man, even though increased compensa¬ 
tion is necessary to secure this result 

243 The Basic Wage —A clear distinction should be made between 
the mechanisms of wages or wage systems that are described in succeeding 
sections of this chapter and baste wages In any community at any given 
time there is a general wage level that usually does not vary materially 
in the several enterprise 43 for the same service These basic wages will 
vary wudely among vanous callings depending upon the character of 
the calling, the training and skill required, etc , and w r ill vary somewffiat 
within each given calling depending upon the skill and productivity of 
the worker The basic wage will vary also with the locality, as between 
city, country, and state The economic laws that fix these basic w r age 
levels are complex, and economists are far from agieeing upon the several 
theories 1 that have been advanced to explain w r age levels It will be 
obvious, however, that the wage level cannot permanently exceed the 
point which will permit of a fair return upon capital investment, nor can 
it be permanently below the minimum requirements of the standard of 
living of the particular group invohed Between these levels, however, 
the wages of any group will vary depending upon a number of conflicting 
factors A few of the most important of these will be briefly discussed 
1 For a summary of these theories see Alford, L P (Ed ), 11 Management's Hand¬ 
book,” p 911 
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Perhaps the most potent influence affecting the basic wage is the 
supply of and demand for labor Obviously if labor is very plentiful, 
men will work for what they can get, and when labor is scarce, they will 
demand all that they can obtain This tendency is modified or accented 
by the relative strength of labor organizations and protective combi¬ 
nations of employers For this reason, also, employers are, as a rule, 
m favor of immigration, whereas labor organizations are strongly opposed 
to the same Legislation affecting immigration will therefore, in general, 
affect wages 

There has been a growing tendency among progressive managers to 
try to set the basic wage on a more liberal basis than that dictated by 
the purely competitive conditions just described Not a few companies, 
whose profits will permit of such a procedure, have established basic 
wage rates considerably above those fixed by strictly competitive con¬ 
siderations This procedure may not always spring from utopian ideals 
and may be only a method of drawing the best workmen in the com¬ 
munity to the plant But aside from this, there is a growing belief 
that the workman is entitled to a living wage and that the cost of living 
should be taken mto account in setting the base rates There may be a 
great difference between the amount of money that a man is able to earn 
and the amount that he should have to enable him to maintain himself 
and his family as they should be maintained for the best interests of 
society This fact has long been recognized, but Henry Ford was one of 
the first to make a practical expenment along these lines by paying 
considerably more than the prevailing wage, provided certain conditions 
of living were observed by the recipients of these higher rates It is an 
open question, of course, how far an employer should undertake to dictate 
the personal affairs of an employee or to impose paternal regulations 
upon him, even though these regulations are accompanied by higher 
rates of pay It should be remembered also that few manufacturers are 
in a position, financially, to justify any such system of labor reward as 
was established by Mr Ford 

There is much food for thought, however, in this expenment, and it is 
pertinent to inquire if there is not a more humane and more progressive 
basis of labor reward than the prevailing wage that is fixed by a com¬ 
petitive system Major George D Babcock has made a very mteresting 
attempt to find a basis of labor reward that would take into account the 
logical factors upon which such labor reward should depend It is inter¬ 
esting to note that Major Babcock states “No attempt has been made 
as yet to determine the correct wage rate for the workers or m any way 
to establish fundamental values for their efforts ” Major Babcock took 
the prevailing wage rates for the year 1905 as base rates, giving good 
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reasons for so doing The rates that he established, therefore, although 
relatively fair and just, rested, as he frankly states, upon an assumed 
base rate It may be that it is not possible to establish any logical basic 
wage rate and that some other basis of labor reward must be resorted 
to if industry is to serve all humanity in a fitting manner and if there is 
to be industrial peace 

But in any case the economic theory of wages held during the first 
quarter of the nineteenth century which stated that “the natural pnce 
of labor is that price which is necessary to enable the laborers, one with 
another, to subsist and to perpetuate their race without either increase or 
diminution ” has long since been discarded Not only has this “iron 
law of w r ages” been proved to be untrue by the present condition of a 
working population immensely greater than at that time, but there is a 
growing feeling that industry was made for men and not men for industry 
and that industry can and should provide the workers with decent con¬ 
ditions of life One of the most interesting manifestations ot this belief 
is modem legislation in behalf of a “living wage ” 

244 The Primary Pay Systems—There are only two fundamental 
methods of rewarding labor One is by paying the man for the amount of 
time that he spends on the work, and the other by paying him for the 
amount of work that he performs The first method is usually character¬ 
ized as day work because the rate of pay is most usually by the day, or 
per diem The second is usually called piecework, since compensation is 
by the piece or job All other wage systems are combinations of these 
two principles in varying proportions Some of these combinations are 
occasionally termed profit-sharing systems because of certain gam-sharing 
features that are incorporated in them This is erroneous in two particu¬ 
lars No money paid out directly as a reward of labor can by any 
stretch of imagination be classed as profit, which is always an undis¬ 
tributed balance after all costs of production are paid in full Nor can 
any money distributed as profit be considered as a wage payment, for 
the same reason Profit-sharing schemes are in the nature of an extra 
reward, not only for skill and industry, but for faithfulness of service 
over a considerable period of time, usually a year Gain-sharing is a 
correct name for the new pay systems to be described, such as premium 
and bonus systems, for the element of gain-sharing is embodied in them, 
but they are, nevertheless, combinations of the two primary methods 
named above 

246. Incentive-wage Systems —It is well known that workmen when 
left to their own initiative do not, in general, produce anywhere near their 
capacity Formerly this was attnbuted wholly to indolence or unwilling¬ 
ness, both of which are contributing factors, and the usual method of 



404 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


overcoming this difficulty was to “drive” the workers through domineer¬ 
ing foremen The investigations of Taylor and his successors have 
shown, however, that the average worker not only is inefficient because 
of faulty inherited methods but is also uninformed concerning the maxi¬ 
mum capacity of machine tools and processes But Taylor found, as 
others had found before him, that although workmen can be instructed 
and methods improved, the worker's interest in increased production can, 
m general, be stimulated only by an appeal to his own interests He 
found that to get the maximum output from average machine-shop 
workers it was necessary to pay 30 per cent more than the average base 
rate To obtain the maximum from laborers on work calling for severe 
bodily exertion it was necessary to pay from 50 to 60 per cent more than 
the base rate To obtain the maximum from machinists on the more 
delicate and difficult work it was necessary to pay from 70 to 80 per cent 
above the base rate, and for work requiring skill, brains, strength, and 
close application, as in the operation of a large steam hammer, it was 
necessary to pay as high as 100 per cent above the average rates In his 
first expenments in advanced management he, therefore, recognized this 
principle in his differential price rate, giving an impetus to certain ideas 
already recognized and put into operation by F A Halsey, whose work 
will be discussed in a later section 

An incentive-wage system should, first of all, be of benefit to botn 
employer and employee, that is, it should decrease costs and at the same 
time permit the ambitious worker to raise Ins earnings above the prevail¬ 
ing base rate, no element of philanthropy or paternalism should enter 
into it It should guarantee a basic wage comparable to prevailing wages 
in the district The system should be easy to apply and easily under¬ 
stood by the worker so that he can calculate accurately his increased 
earnings Complicated systems which the worker cannot readily under¬ 
stand are of doubtful value As a corollary the incentive rewaid should 
be directly connected with the worker’s efforts and not be distant and 
dependent upon general conditions or the work of his fellows And, 
lastly, the basis of the system must be set, if possible, so as to be perma¬ 
nent Nothing so quickly leads workmen to distrust such systems as 
changes in basic rates and principles This means that when such a 
system is introduced, careful time stud>, motion study, and standardiza¬ 
tion as described in the preceding chapters should be resorted to before 
incentive rates are set if permanency is desired Rates set upon guesses 
oi estimates are not likely to be long successful 

There have been many expenments with incentive-wage systems, but 
only those which are best known and which illustrate basic pnnciples will 
be discussed In the following classification of the best known of pay 
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systems, each group is classified under the name of the original system in 
that group or that system which best illustrates the principle on which 
the several plans are based 


Day work j 

Piecework - 

Halsey 
and similar 
gam-sharing 
plans 
Emerson 
and 
similar 
gain-sharing 
plans 
Gantt 

task and bonus' 
plan 


f Straight day work 
Multiple time plan 
[ Measured day work 

( Straight piecework or 100 per cent premium plan 
Taylor differential piecework plan 
Merrick multiple-piece plan 
Halsey premium plan 
Manchester or standard-hour plan 
Haynes or “Mamt” plan 
^Bedeaux “point” plan 

Emerson efficiency plan 
i Wennerlund efficiency plan 
Knoeppel efficiency plan 
Rowan plan 

[ Gantt task and bonus plan 


DAY WORK 

246 General Features—Under the day-work system of wages the 
employer buys the time of the worker The unit of time bought may 
vary from one hour to one year, so that the term “day work” is, in a way, 
a misnomer, handed down to us from the time when the day was a more 
common unit for wage payment The higher the grade of the employee 
the longer, as a rule, is the time unit Thus managers, treasurers, and 
higher officials are usually engaged by the year, though most usually 
paid by monthly installments Foremen and engineers may be hired by 
the month, other classes by the day or hour As the unit of time bar¬ 
gained for becomes greater, less supervision, presumably, is needed to 
obtain value received, since the men on monthly or yearly salanes are 
usually not numerous, comparatively, and are selected with a view to 
being enough interested in their work or, what is more likely, loaded with 
enough responsibility to ensure good service 

The method of day work is, without doubt, the oldest method of 
rewarding labor, and the reason for its inception is not difficult to see 
In the beginning of any civilization industry is simple and general The 
farm hand was required to do many and diverse duties, each one occupy- 
mg, perhaps, a short portion of his daily service, which was not limited to 
definite hours but set in accordance with the necessities of the case 
Domestic service of today is an excellent example of this form of employ- 
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ment, of which only a few types have survived Much of the early manu¬ 
facturing industry was of this same general character A machinist of 
50 years ago was expected to do all manner of work on a large range of 
machines, working, perhaps, on many jobs in the same day Taking into 
account the more or less paternal attitude of the old employer toward 
his workman, the day-work method was a very natural system and not 
without its advantages Where the number of men employed was small 
and personal relations close, the employer was able to reward diligence 
and skill m something like a just propoition, and he depended on personal 
observation, either on his own part or through the use of not more than 
one intermediary, to ensure a fair return from each man for the wages 
paid The personal element was a large factor, and there was always 
the hope for the abler men that through industry they might either nse to 
a higher paid position or get into business for themselves 

247. Defects of the Day-work Method —As the influences of aggre¬ 
gation and specialization began to make themselves felt and the personal 
relations vanished, the day-work method became less and less applicable 
As the personality of the workman was merged by these influences into 
that of a class, it became more and more difficult for the individual to 
make his superior qualities known and more and more difficult for the 
employer to reAvard industry and skill in adequate proportion The 
employer ceased to hire men , as men, and began to buy labor like any 
other commodity The inevitable result was that the better men, unable 
to obtain higher pay than their more inefficient fellows, organized their 
class and endeavored to raise the wage level of the entire class as the only 
means of obtaining the desired compensation 

On the other hand, workmen on day pay had great opportumty of 
restricting output, even in spite of rapid advances in machinery, since 
little was known as to the possibilities of production with the new tools 
The workman, instinctively feeling that he could influence the law of 
supply and demand in his favor by limiting the output, 1 did not work up 
to his capacity, and under these circumstances production tended to 
mediocrity or even to the standard of the poorer workman Any efforts 
to drive men to higher output are almost invariably met by stubborn 
organized class resistance, while the employer who pays only the rate 

1 The workman should not be censured for this tendency Self-preservation is 
the first law of nature With the most apparent effects of the new system starmg 
him in the face and his economic independence taken from him, it is not to be expected 
that he would be willing to suffer any current loss because, economically, future 
generations would be benefited It must be remembered that the economic benefits 
resulting from new methods do not always accrue to those directly interested m the 
industry affected 
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earned by the poorest man may get only the output he pays for, even 
from his very best men 

Day work, therefore, has often proved inadequate and unfair to both 
employer and employee in modern mass production involving large 
numbers of men and specialized labor It is a system that is adapted 
naturally to general work and even here in its simplest form is fully 
adequate for small numbers only It will remain in use, however, m 
many places where it is and where it is not suitable, simply lrom its 
inertia 

If T — time worked in hours, R = rate per hour, then the worker's 
earnings, E — TR 

At present there is much discussion on the feasibility of paying workers 
an annual wage From the standpoint of the worker this idea may appeal 
more as a measure of security than as an incentive to increased produc¬ 
tion To the employer whose volume of business is vanabl it obviously 
presents a difficult problem, and there have been very few successful 
efforts of this kind One of the most noted of these is that of George A 
Hormel and Company 1 of Austin, Minnesota The idea is based on the 
belief that the standard of living depends upon the wage income and that 
the annual industrial pay roll can be augmented to provide all workers 
with an assured minimum annual income variously estimated by its 
advocates to be anywhere between SI, 100 and $2,500 It is difficult to 
understand wherein a minimum annual wage differs, m principle, from a 
minimum hourly or day wage except in the added security that it suggests 
which might justify it But as a means of fixing a basic wage it meets 
with the following difficulties In 1937 there were roughly 10 million 
available workers in the manufacturing industries An annual wage of 
$1,200 would require an annual pay roll of 12 billions of dollars, which is 
2 Yi billions more than the total manufacturing pay roll for that year 
The actual number of workers m the manufacturing industries was about 
8 5 millions and the average annual wage was about $1,111 Since the 
beginning of the century the proportion of national income that has gone 
into wages has risen from 54 per cent to 66 per cent for all callings, and 
the percentage for the manufacturing industries is now about 80 per cent 2 , 
with a tendency for these percentages to increase That is, industry has 
always paid wages in proportion to productivity It is possible that these 
percentages may be raised somewhat for those now actually employed, 
especially if this is accompamed by increased production But in addi- 

1 See Koepke, Charles A , “Plant Production Control,” John Wiley & Sons, Inc , 
New York, 1941, p 73 

3 See “National Income and Its Elements,” by National Industrial Conference 
Board, also Metal Trades Digest , October, 1938, p 2 
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tion industry must be expanded m order to absorb the entire group of 
eligible workers The mere setting of a fixed wage of any kind, whether 
in an individual factory or in the industry as a whole, does not expand 
the pay roll, as all experience shows, unless the increase is within the 
economic range of the business If it is beyond the economic limit of 
the enterprise or industry, such fiat wages usually result in increased 
unemployment, as has been fully demonstrated m coal mining and some 
other industries The real problem of the basic wage is to expand indus¬ 
try, reduce manufacturing costs, and increase the use of its products 
Any legislation that restricts this process simply adds to unemployment 

It is important therefore to remember that the several incentive wage 
systems that are discussed m the following sections are wage mechanisms 
only and that they are of less importance than the base rate, which is the 
most important problem before industry today 

248. Measured Day Work —H L Gantt very ably pointed out 
how the usefulness and effectiveness of day work might be extended by 
separating each man's work from his neighbor's and by keeping a careful 
record of individual performance, thus restoring, in a measure, the possi¬ 
bility of individual superiority and reward and obtaining a*clear and more 
accurate idea of the time actually required to do a given piece of work 
This, he thought, might make possible a more intelligent incentive reward 
m the way of higher wages Incentive rewards for day workers in the 
form of group bonuses is discussed elsewhere The idea was not followed 
up immediately but later on appeared as the multiple time plan 1 Under 
this plan the \\ orker is paid a day rate up to a standard production and a 
higher daj r rate if this standard is exceeded There may be one or more 
standards and corresponding increases in day rate More recently the 
idea, m a more developed form, has appeared under the name of measured 
day work. In this more modern system a careful study is made of each 
and every operation to determine a fair base rate by evaluating its char- 
a&tenstics and requirements and rating these in terms of percentage 
Thus characteristics that might be considered 1 2 3 4 5 are 

1 Skill required 

2 Responsibility involved 

3 Mental application required 

4 Physical application required 

5 Working conditions 

To such criteria as these some employers add a number of “basic points" 

1 See Alford, L P (Ed ), “ Cost and Production Handbook,” p 022 

* See Rositkb, R H , “Measured Day Work,” Factory Management and Mainte¬ 
nance, February, 1937 
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to take account of local conditions and possibly to ensure a fair minimum 
w age 

This process, it will be noted, is merely an evaluation of the worth of 
the several operations m relation to each other The final basic day rates 
are then set in accordance with prevailing wage rates, labor conditions, 
and company policies 

To these basic day rates an extra compensation is given, based upon 
percentage applied to the characteristics of the worker, foi instance, 
quantity of production, quality of production, versatility, dependability, 
etc If the worker does not qualify sufficiently highly, he earns only the 
base rate It is stated that wdiere the plan is in successful operation, the 
base rate constitutes from 75 to 85 per cent of the total measured day rate 

PIECEWORK 

249 General Features —In piecework pay systems the man is paid 
for the amount of work performed and not for the time expended Thus, 
suppose that a man earning $3 per day Was making bolts for Ins employer 
His pay would not change under the day-pay system whether he made 
10 or 15 bolts daily But suppose that he were paid by the bolt at the rate 
of 15 cents 1 each Then he must make 20 bolts to earn $3 Any falling 
off m his production would mean lowered daily earnings, any increase 
in his production would mean an increase in pay If the rate per piece 
is fair to both employer and employee, this would seem to be an ideal 
system in many wa>s, as it apparently restores to the ambitious work¬ 
man the opportunity to secure the increased compensation due him on 
account of his greater skill or diligence If it successfully stimulates 
production, it lowers the cost of the product, since the increased produc¬ 
tion is obtained with practically no increase in overhead costs Thus, 
suppose m the above example that the material cost per bolt is 10 cents 
and the machine rate 2 (see Art 210) for the equipment he is using is $2 
per day, then the cost per bolt to the employer for various rates of pro¬ 
duction would be as shown in Table 12 

The workman, therefore, makes a higher wage, the cost of the product 
is lessened, and the output per dollar of investment is increased, so that 
both employer and employee are benefited 

Piecework is evidently not adapted to cases w r here many pieces of 

1 Piece rates are usually set somewhat lower than the corresponding day rate 

* The effect of including material cost and machine rates in total costs should 
be carefully noted The first does not affect the difference in total costs but does 
affect their ratio The second affects their difference as well Costs that do not 
include labor, material, and burden are misleading for purposes of comparison, espe¬ 
cially if compared with other costs where these items enter in different proportions 
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different character are handled daily It lends itself naturally to repeti¬ 
tive work, that is, where many pieces of one kind are to be made It can 
be applied to advantage, however, to small numbers of parts where the 
work to be done on each is of sufficient magmtude to make intelligent 
estimates of time allowances possible 

If N = number of pieces produced, r = rate per piece, then the 
worker’s earnings, E = Nr 


Table 12 —Earnings and Costs under Piecework 


Number of 
bolts per day 

Material 

cost 

Workman’s 

earnings 

Machine 

rate 

Total shop 
cost 

Cost per 
bolt 

10 

$1 00 

11 50 

$2 00 

$4 50 

SO 45 

15 

1 50 

2 25 

2 00 

5 75 

0 38% 

20 

2 00 

3 00 

2 00 

7 oo 

0 35 

30 

3 00 

4 50 

2 00 

9 50 

0 31% 

40 

4 00 

6 00 

2 00 

12 00 

0 30 

50 

5 00 

7 50 

2 00 

14 50 

0 29 


250. Difficulties and Objections —Piecework is, of course, not new 
and has probably existed in some form or other from early antiquity 
For reasons already discussed it did not, however, obtain a strong foot¬ 
hold in our industrial organization in the beginning When the limita¬ 
tions of the day-wage method discussed in Art 247 began to make 
competition more difficult, and as the volume of production increased, 
employers naturally turned to the piece-rate system as a means of increas¬ 
ing production and reducing cost These very limitations of the day 
wage, however, have been, in a large measure, the reason for one of the 
greatest difficulties in introducing piece rates Under modern conditions 
the discouraging effects of day work had tended, as already noted, to 
reduce greatly the output, so that with the advance in modern tools and 
methods little was really known regarding the possibilities of production 
or what really constituted a fair day’s work The records of work already 
accomplished were, therefore, unreliable as a guide in setting piece rates, 
and the estimates of a busy foreman were likely to be little better than 
guesses 

When, therefore, piece rates were introduced, based on these unreliable 
sources, it was found that the workman under this stimulus could produce 
much more than it was supposed that he could An examination of the 
foregoing table (the data of which are taken arbitrarily but are fairly 
representative) shows that under these conditions the increase in wages is 
very much greater in proportion than the decrease in cost The result 
was that the employer either from cupidity or because he really believed 
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that the worker was obtaining more than a fair share of the returns “cut” 
the piece rate to a lower figure 

If the new piece rate allowed of it, and if the ambition of the worker 
was not killed by the first cut and he again succeeded in raising his wage 
to a high figure, the rate was again cut, and this cycle was repeated till 
the discouraged worker refused to exert himself further and perhaps found 
himself working much harder than formerly with little or no advance in 
his wage 

The general effect of this penalizing process upon the good workman 
is to teach him to limit his production to that of the poorer man and to 
awaken class consciousness He quickly sees that an advance in wages 
cannot come through his own extra exei tions, and he naturally turns to 
organization as a means of securing by might what he feels should be his 
by right He is willing that poorer men shall be overpaid in order that 
he may receive something near what he feels is his just di o The logic 
is perfectly clear, and he cannot be blamed for the result 

Piecework has also been opposed upon other giounds The axerage 
workman much prefers day pay because it involves no risk as to the 
amount that he is to receive In some respects there is a good reason for 
this objection If the workman on day pay encounters extia hard cast¬ 
ings, or if his production is interfered with by reason of a bieakdown or 
other unforeseen contingency over which he has no control, the entire loss 
occasioned thereby falls, not on him, but on his employer, whereas on 
piecework he w r ould be a loser to the extent of his probable earnings It 
has been opposed by labor unions on ethical grounds, 1 because it is 
asserted that the system aw r akens greed in the workers and stimulates 
unrestricted competition between them, with thi result that discord, sus¬ 
picion, and the destruction of brotherly feeling soon take the place of 
harmony and good will Although the truth of this assertion is denied 
by some, the author knows by personal experience that there is a con¬ 
siderable amount of tiuth in the statement Competition among work¬ 
men has the same effect as competition among employers or corporations, 
and this principle must often be taken into account in introducing new 
wage systems 

And, finally, the workman is prone to object to any method that tends 
to increase production, simply because it does tend to do so He may 
not be able to explain just why, but as befoie noted, he instinctively feels 
that by restricting production he can affect the law of supply and demand 
in his favor He is interested in his ow r n welfare, and not that of the men 
1 O'Conneul, James, President International Association of Machinists, “Piece 
Work Not Necessary for Best Work in the Machine Shop,” Eng Mag , Vol 19, p 373, 
1900 
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of the future, hence economic arguments based on the ultimate gain 
accruing from increased production do not impress him This attitude, 
shortsighted as it may be, is reflected in union regulations that, while 
allowing the use of piecework, often fix a maximum number of pieces 
that any man may turn out in a day 

It will be noted that the defects and objections to piecework may be 
those due to bad management (including lack of accuiate knowledge) 
or to inherent defects in the method itself Piecework has been operated 
very successfully where the rates have been accurately set and have been 
maintained and where a correct understanding existed between employer 
and employee There are many cases where it can be used to advantage, 
but its success will depend on a careful observance of the advantages and 
disadvantages noted above 

261 One Hundred Per Cent Time-premium Plan —An mtciesting 
variation of piecework known by this title has the following features 

1 A task time is set for each operation 

2 A specified rate per hour is set for each class of work 

3 The worker recedes 1 hour’s pay at his established late for each 
task-hour’s work that he performs 

Thus suppose that, as lief ore, the worker is making bolts, that the task 
time is 1 hour for every 2 bolts, and that the hourly rate is $0 30 Then 
the amount earned for making, say, 20 bolts, would be X $0 30 = $3 
without icfercnce to the actual time acquired to do the work 

The advantage claimed for this method is that the premium is on 
time instead of money Mi Gantt in his task and bonus system, 
described in Art 263, also makes the bonus a function of the time saved 
The basis of leward for increased effort in this plan is permanent foi given 
conditions and does not need to be changed w r hen changes take place in 
the basic wage In the case of straight piecework it is sometimes neces¬ 
sary to change the rate per piece when there are marked changes in the 
base rate, which is not desirable from the viewpoint of eithei the relations 
with the worker oi methods of accounting This plan also makes it pos¬ 
sible to reward workers for faithful seivice through higher hourly rates 
without changing the basis of the incentive to increased production 

262 Taylor Differential Piece Rate —Although this plan is little used 
at present, it is discussed because of the principle on wffiich it is based, 
namely, the offering of a low piece rate for low production and a higher 
piece rate for higher production In the original use of day-rate and 
piece-rate plans, no effort was made to determine just what a fair day’s 
work should be The difficulties that ensued have been discussed in 
Art 247 Taylor proceeded on the assumption that through time study 
it is possible to fix quite accurately a standard of performance and that 
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by standardizing all conditions of production and by careful instruction, 
workers could reach this assigned standard (see Chap XII) 

1.0 encourage the workman to reach the standard of performance 
Mr Taylor established two piece lates, a high piece rate when the stand¬ 
ard is attained and a low piece rate when the standaid is not attained 
Thus, it, as before, the standaid production is 30 bolts per day, the piece 
rate for that output and beyond it might be 15 cents per bolt, but for 
any production below 30 the rate might be 10 cents per bolt There is 
every mcentne, therefore, toward maximum production, foi the workman 
not only receives a high piece rate if he reaches \nd exceeds the standard 
but receives the full piece rate, pei piece, as high production rises, after 
he has attained the standard poiformance, and not simply a portion of it, 
as under the Halsey and othei plans fayloi's plan 1 diffeis from any 
that preceded it in that it seeks to determine definitely just what the 
output of a good man should be and to set the standaid po/oimance so 
that only good men can attain the higher puce level but to reward 
liberally those who can It also penalizes the poorer woikei in gieater 
degree than is done m straight piecewoik, since the lowei piece rate is 
purposely set very low to spur the man to try to attain the higher rate 
The day wage is not assured to the w r orker under this plan 

To make an approximate comparison with other methods, suppose 
that analysis shows that with impioved facilities 30 bolts per day may be 
taken as a fair day’s w r ork Suppose also thit an uppn late of 15 cents 
per bolt is sufficient incentive to the workman to meet this standaid, and 
let 10 cents be taken as the lower rate It will be fan to assume that the 
machine rate will be increased to, say, $2 50 because of the moie expensive 
planning depai tment necessary Then the costs and earnings under this 
system will be as shown in Table 13 following 


Tablf 13—Earnings and Costs under Tayior Dihfrfmiai Pifcf Pate 


Number 
of bolts 

Material 

cost 

Day wage 

Piece 

rate 

Work¬ 
man's 
daily 
e irnings 

Ma¬ 

chine 

rate 

Total 

shop 

cost 

Cost 

per 

bolt 

10 

$1 00 

Not assured 

10 

$1 00 

$2 50 

$ 4 50 

$0 45 

15 

1 50 

Not assured 

10 

1 50 

2 50 

5 50 

0 36% 

20 

2 00 

Not assured 

10 

2 00 

2 50 

6 50 

0 32% 

30 

3 00 

Not assured 

15 

4 50 

2 50 

10 00 

0 33% 

40 

4 00 

Not assured 

15 

6 00 

2 50 

12 50 

0 31% 

50 

5 00 

Not assured 

15 

7 50 

2 50 

15 00 

0 30 


1 Taylor, F W , “A Piece-rate System/' Trans Am Sor Mech Eng , Tune, 1895 
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253. Advantages and Criticisms —The Taylor 1 differential piece rate 
recognizes very fully that low wages do not mean cheap product Thus, 
the cost per bolt at 20 bolt> per day is greater than that per bolt at 40 
bolts per day It is evident, however, that in order to reduce the price 
and at the same time pay a high piece rate a large quantity must be 
produced Under Taylor’s method of expert analysis, prediction, and 
preparation, however, the good workman has more chance of reaching this 
high output than under other plans that depend on the initiative of the 
workman alone The Taylor plan aims to determine just what the maxi¬ 
mum product should be under best conditions, leaving nothing to the 
worker’s initiative but paying him a good rate to ensure his cooperation 
The criticism usually made of the Taylor system is that it takes away 
the workman’s initiative and tends to make an automaton of him 
Although this may seem to be the immediate effect upon skilled work¬ 
men, the ultimate effect of this method would be no different from that 
of the introduction of any laborsaving device or any division of mental 
labor from manual labor All such influences tend to subdivide and 
reclassify labor, putting the planning into the hands of the more able and 
the actual execution into the hands of the less able The Taylor system, 
of which this plan of payment is a part, is a very able analysis of the 
theory of division of labor, both mental and manual To what extent it 
may come into use will depend on grounds other than those already 
considered 

It is objected also that the method, by measuring accurately a man’s 
capacity for work, puts into the hands of the employer an enormous power 
that he hitherto has not possessed This also is true but is no argument 
against accurate measurement There is no reason why an employer 
should not know just what value he is purchasing in labor as he does in 
buying material He must not, however, be allowed to use this power 
unjustly Clearly, rates could be set by this method that would exclude 
all but the very best men from participating in industry, and because of 
the increased product, the market demand could be filled It is ques¬ 
tionable, to say the least, whether it is better to have production con¬ 
centrated in the hands of a few r or to have every man pioducing as 
efficiently as he can and being paid accordingly 

254 Memck Multiple Piece Rate —The only difference between 
this plan and Taylor’s is that it offers three graded piece rates instead of 
two The first step is set at 83 per cent of standard on task production, 
and the second at the task point This gives three piece rates one for 
1 The data selected for the several tables are what might well be expected in 
practice Accurate comparison of the systems cannot, however, be drawn from these 
data, as the basic rates may be varied so widely 
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beginners, one for average workers, and one for first-class men, thus 
modifying the seventy of Taylor’s lower piece rate It will be clear that 
the principle is capable of further extension and possibly vvith advantage 
in some cases 

HALSEY AND SIMILAR GAIN-SHARING PLANS 

255. The Halsey Premium Plan —The Halsey Premium Plan 1 was 
the first of the modern gain-sharing plans and is a well-thought-out effort 
to meet some of the difficulties of day work and piecework already noted 
It is especially important, as it was the pioneer 2 in a new method of 
rewarding labor Under this plan it is optional with the workman 
whether he elects to work on the premium plan or not, and his day’s pay 
is assured to him whether he earns a premium or not, provided, of course, 
that he is not so incompetent as to be undesirable Under this plan a 
standard time, based on previous experience , is allowed foi the work in 
question For every hour that the workman can shorten this time he is 
paid a fraction of his hourly wage as a premium In Mr Halsey’s original 
illustration the fraction selected is one-third, but, as he noted, this is 
a question that must be settled by good judgment In practice it \anes 
from one-quarter to one-half of the hourly wage Thus, suppose that a 
job normally requires 10 hours to complete and the workman’s pay is $3 
for the 10 hours If he can reduce the time of the work to 8 hours, his pre- 
2 X 30 

mium will be —g— = 20 cents and his earnings for the 8 hours will be 
(8 X 0 30) + 0 20 = $2 60, 

or at the rate of $3 25 per day of 10 hours The labor cost to the employer 
is, therefore, 40 cents less than on day work Or suppose, again, that as 
in Art 249 the workman is paid $3 per day and is producing normally 
20 bolts daily If, under the stimulus of the premium plan, he produces 
30 bolts daily, he would save one-half of a day in lime and his bonus 
would be (\i s0 %) = 50 cents, thus making his daily wage $3 50 The 
labor cost per bolt would also fall from 15 cents each to IIJ 3 cents If, 
on the other hand, he should fail to make 15 bolts, he would still receive 
his full normal day’s pay of S3 The wages and costs for various numbers 
of bolts under this plan and with these data are shown in Table 14 

1 Halsey, F A, “The Premium Plan of Paying for Labor,” Trans Am Soc 
Mech Eng , Vol 12, p 755 

a This is true, at least, as far as modern tunes and the machine industries are 
concerned The idea seems to have been employed, however, in earlier days in other 
industries, but such use as was made of it had made little impression on wage systems 
in general 
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Table 14 —Earnings and Costs under Halsey Premium Plan 


Number 
of bolts 

Material 

cost 

Day 

wage 

Premium 

Work¬ 

man’s 

earnings 

Machine 

rate 

Total 
bhop cost 

Cost 
per bolt 

10 

$1 00 

$3 00 

0 

$3 00 

$2 00 

$ 6 00 

$0 60 

15 

1 50 

3 00 

0 

3 00 

2 00 

6 50 

0 43^ 

20 

2 00 

3 00 

0 

3 00 

2 00 

7 00 

0 35 

30 

3 00 

3 00 

0 50 

3 50 

2 00 

8 50 

0 28^ 

40 

4 00 

3 00 

1 00 

4 00 

2 00 

10 00 

0 25 

50 

5 00 

3 00 

1 50 

4 50 

2 00 

11 50 

0 23 


If >S = standard time, T = actual time taken, and p = premium 
percentage, then the workman’s earnings, E = RT + p(S — T)R 

266 Advantages and Disadvantages —Since this system ensures the 
workman his full day’s pay, it is easy to introduce No changes are 
needed in the regular shop methods, or at least no conspicuous changes, 
and the workman is not compelled to work for a premium unless he so 
desires Because of this conciliatory characteristic of the plan it has 
been much used It is simple m its operation, and every man can com¬ 
pute just what his premium will be The standard times are posted in 
the shop, and each man by keeping account of his own performances 
can readily compute his own premium These standard times, as before 
noted, are based on previous records, with such shortening of these 
records as may seem desirable or necessary No radical shortening of 
the records, however, is made unless new methods or appliances are put 
in operation 

Under this plan the workman does not obtain the entire benefit of 
the gam in product that he produces as he does in straight piecework 
This, however, is true of all incentive plans except piecework, and this 
defect, if such it may be termed, is offset by the assurance of a daily wage 
Perhaps an advantage of the plan is that the employer, since he is obtain¬ 
ing part of the gain, is less likely to reduce the premium rate or lower 
the basic wage 

An argument often advanced against the plan is that the rates are set 
by judgment or are based on records that do not represent the workman’s 
full capacity and that, as a consequence, the workman easily makes large 
premiums, thus tempting the employer to reduce the standard time 
The same argument holds against piecework as ordinarily practiced In 
the light of more modern advances in time study there is some truth in this 
criticism, but there is no reason why basic rates for this system cannot be 
based on so-called scientific time studies On the other hand, the lowering 
of the standard time much below previous records makes the introduction 
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of any bonus or premium plan more difficult, The success of the Halsey 
plan is due largely to its simplicity, ease of introduction, and fairness 

267. Manchester Plan —Under this plan a minimum daily wage is 
assured up to some selected percentage of the task, and from this point 
on the incentive reward is by piecework It will be evident that such a 
plan lacks the incentive force of straight piecework, but it embodies the 
conciliatory principle of the Halsey plan and is, therefore, useful in cer¬ 
tain cases If the incentive is expressed in hours instead of pieces this 
plan is known as the Standard-hour Plan 

258. Haynes Plan —In the Haynes plan, 1 the standard of perform¬ 
ance is set by time study and is expiessed in mamts, a mamt being a 
standard man-minute of work The day's wage is assured where the 
work is not well standardized and the standard of performance low, 
the value of the time saved is divided between the worker, the supervising 
force, and the company, five-tenths going to the operator one-tenth to 
supervision, and four-tenths to the company It differs in this respect 
from the Halsey plan, m that supervision is recognized m the division of 
the savings Where the work is standardized on the basis of time study 
and the required performance is consequently high, the savings are divided 
between the worker and the supervising force, five-sixths of it going to 
the operator and one-sixth to supervision The company receives its 
share of the gain in the decreased time over day work The standards 
are set so that the ordinary good workman can make as much as a 30 
per cent bonus above his hourly wage The bonus paid to the supervising 
staff is credited to a bonus fund, and the cost of time lost by the workers 
by delays and waiting because of faulty supervision is charged against 
this fund, the difference, if any, going to the supervisors No mamts are 
credited to the worker for product that does not pass inspection This 
plan differs from the Halsey plan only in having a minute as a basis of 
measurement instead of an hour and m its recognition of supervision in 
the di\ lsion of the premium 

269 The Bedeaux Plan —In the Bedeaux system the standard of 
performance is also the amount of work assigned to be done in one minute 
and is designated as a pomt or “B ” The rate of pay is also reduced to 
the minute basis, and the task is defined as 60 X B X hours The day's 
wage is assured, and the standard task is set on the basis of careful time 
study The savings are divided between the w orker and management m 
the ratio of 3 1 The number of “points” produced by every worker 
and the amount of the premium that he has earned are posted daily so 
that every worker can see what his earnings were for the previous day 

An advantage claimed for this system is that it enables comparisons 
1 See Trans Am Soc Mech Eng , December, 1924 
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to be made among depaitments by comparing the total point hours 
produced by each The total point hour for a department is determined 
by dividing the total number of points produced per day by the total 
number of hours worked Thus if the total number of points produced 
by all workers of a department for the day was 5,600 and the total 
number of hours worked was 80, then the point hour for the department 

would be = 70, which could be used as an index of efficiency against 

other departments 

If, as before, R = rate, T = time taken, and S = standard time, 
then the worker’s earnings are 


E = TR+ 0 75 (S - T)R 


Since a B — of an hour, 

S = 

and T = 


standard B’s 
60 

earned B's 
60 


EMERSON AND SIMILAR GAIN-SHARING PLANS 

260 Emerson Efficiency Plan —In the Halsey and similar plans the 
premium or bonus that is assigned to the worker is a fixed proportion of 
the gain that he makes over the task point, so that these gains follow 
straight lines (see Fig 64) For this reason, these plans are sometimes 
called constant gain-shanng plans, though in the opinion of the author 
the name is not well chosen It will be evident, however, that almost 
any curve may be drawn from the task point (Fig 64) that is satisfactory 
to both employer and employee The Emerson efficiency plan, so-called, 
while aiming to attain results similar to those attained by the Halsey and 
like plans already discussed, proceeds on a principle somewhat different 
from any of them, though some features of the plan are similar to some 
features of these other methods Like the Halsey and Gantt systems, 
Emerson assured the workman his day wage Like Taylor and Gantt, 
he made a careful study of the details of production and established a 
standard performance that represents a full and fair task for the worker 
For the attainment of this standard a large bonus is offered, as in the 
Gantt method, but smaller bonuses may be earned before reaching this 
standard, thus agreeing in a way with the Halsey plan 

To make this method clear, suppose that a job is standardized at 
120 hours If the workman performs the task in 120 hours, his efficiency 
is said to be 100 per cent If he takes 240 hours, his efficiency is 50 per 
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cent If he takes only 100 hours, his efficiency is 120 per cent, and so on 
No bonus is paid the worker unless his efficiency reaches 66% per cent, 
he receives only his day pay At this point he receives a very small 
bonus, but the bonus increases as his performance rises, till at 100 per 
cent efficiency he receives 20 per cent of his day wage as a bonus For 
greater performance greater bonuses are paid until at 140 per cent effi¬ 
ciency the worker receives 60 per cent of his wages as a bonus r i he 
bonus rates for the several efficiencies are given in Table 15, fiom which 
it will be seen that the bonus for the lower efficiencies is very small but 
increases rapidly as the efficiency rises 

In the practical operations of this method of Mr Emerson's, the bonus 
is calculated monthly and not for individual jobs Thus, if a man's 
wages are $0 30 per hour, and if during a given month he has worked 240 
hours, doing m that time jobs whose total standard times have been set 
as 210 hours, his efficiency is 2l % 40 = 87 5 His wages are $72, his 
bonus (see Table 15) is 7 94 per cent of his wages, or %o 72, and his 
earnings $77 72 The advantage of this monthly award is that it tends 
to make the worker desirous of making a bonus on every job, since the 
averaging in of a number of poor performances with a few good ones 
would, in all probability, mean the loss of any bonus that he may have 
earned on these good performances 

Above 100 per cent efficiency this plan gives the worker all the time 
that he saves plus 20 per cent of his actual time wages From 66% per 
cent of standard up to standard, therefore, the worker’s earnings are 
E = RT + K(RT) } where K is taken from Table 15 Above standard 
E = RT + (S - T)R + 0 20RT 


Table 15 — Emerson Bonus Rates 


Effi¬ 
ciency, 
per cent 

Bonus 
per $1 
wages 

Effi¬ 
ciency, 
per cent 

Bonus 
per $1 
wages 

Effi¬ 
ciency, 
per cent 

Bonus 
per $1 
wages 

Effi¬ 
ciency, 
per cent 

Bonus 
per $1 
wages 

67 

0 0001 

78 

0 02,18 

88 

0 

0832 

99 

0 J 881 

68 

0 0004 

79 

0 0280 

89 

0 

0911 

100 

0 20 

69 

0 0011 

80 

0 0327 

90 

0 

0991 

101 

0 21 

70 

0 0022 

81 

0 0378 

91 

0 

1074 

102 

0 22 

71 

0 0037 

82 

0 0433 

92 

0 

1162 

103 

0 23 

72 

0 0055 

83 

0 0492 

93 

0 

1256 

105 

0 25 

73 

0 0076 

84 

0 0553 

94 

0 

1352 

110 

0 30 

74 

0 0102 

85 

0 0617 

95 

0 

1453 

120 

0 40 

75 

0 0131 

86 

0 0684 

96 

0 

1557 

130 

0 50 

76 

0 0164 

87 

0 0756 

97 

0 

1662 

135 

0 55 

77 

0 0199 

87 5 

0 0794 

98 

0 

1770 

140 

0 60 
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To make an approximate comparison with the other systems, let the 
standard performances as before be 30 bolts and the day wage $3, then 
the earnings and costs under the Emerson plan are as given in Table 16 
As in all bonus systems where the workman receives a large part of 
the apparent gam, the output must be large in order to reduce the cost, 
and as a consequence, the standard performance must be set so high that 
only the best men can attain it The system is, therefore, selective in 
its operation, though not so markedly so as the Gantt and Taylor systems, 
since there is some provision made for all men who can attain an efficiency 
of 66^ per cent 


Tabif 10—Earnings and Costs endeh Emerson Pi^an 


Num¬ 
ber of 
bolts 

Mate¬ 
rial cost 

Day 

wage 

Effi¬ 
ciency, 
pt r cent 

Bonus 

Work¬ 

man’s 

daily 

oarnmgs 

Ma¬ 

chine 

rate 

Total 

shop 

cost 

Cost 

per 

bolt 

10 

$1 00 

$3 00 

0 33% 

0 

S3 00 

S2 50 

S 6 50 

$0 65 

15 

1 50 

3 00 

0 50 

0 

3 00 

2 50 

7 00 

0 46% 

20 

2 00 

3 00 

0 66% 

$0 03 

3 03 

2 50 

7 53 

0 37% 

30 

3 00 

3 00 

100 

0 60 

3 60 

2 50 

9 10 

0 30% 

40 

4 00 

3 00 

133 ’4 

1 59 

4 59 

2 50 

11 09 

0 27% 

50 

5 00 

3 00 

106% 

2 60 

5 60 

2 50 

13 10 

0 26% 


261. Wennerlund and Knoeppel Plans —These plans arc both modi¬ 
fications of the Emerson efficient y plan In the Wennerlund plan, bonus 
payments begin at 75 per cent of task and follow an empirical cui\e much 
like Emerson’s up to task or 100 per cent From there on the increment 
of bonus increases by 1 2 per cent for eveiy l per cent gain in efficiency, 
which gives a straight line as in piecework The day wage is guaranteed 
up to 75 per cent of task 

The Knoeppel plan guarantees day wage up to 67 per cent of task, and 
from theie on to task the bonus payments follow an empirical curve as 
in the Emerson plan At this point there is a stop up of 5 per cent, and 
thereafter the increments follow a straight line These modifications of 
the Emerson plan are given especially to note that the variations which 
can be made with any of these plans are endless 

262 The Rowan Plan —In this plan 1 a percentage is added to the 

day rate, this percentage being computed by the fraction ^ e ’ 

or expressed as an equation 

1 Rowan, James, “A Premium System of Remunerating Labor,” Proc Mech 
Eng (British), 1901, p 865 
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Premium = day rate for time consumed X 


time saved 
standard time 


Thus, if the standard time were 10 hours and the day rate $3 and the 
workman completed the job in 8 hours, his premium would be 

$2 40 X Ho =0 48 

and his pay for the piece would be $2 40 + 0 48 = $2 88, or at the 
rate of $3 60 per day Using the same data as in the other systems 
the several items for various rates of production would be as shown in 
Table 17 Twenty bolts per day are taken as a basic day-rate production 


Tabic 17— Earnings and Costs undir Rowan Premium Plan 


Number 
of bolta 

Material 

cost 

Day 

wage 

Premium 

Work¬ 
man’s 
daily 
earn mgs 

Machine 

rate 

l Total 
i shop ».ost 

Cost 
per bolt 

10 

$1 00 

$3 00 

0 

$3 00 

$2 00 

S 6 00 

*0 60 

15 

1 50 

3 00 

0 

3 00 

2 00 

6 50 

0 43% 

20 

2 00 

3 00 

0 

3 00 

2 00 

7 00 

0 35 

30 

3 00 

3 00 

$1 00 

4 00 

2 00 

9 00 

0 30 

40 

4 00 

3 00 

1 50 

4 50 

2 00 

10 50 

0 26% 

50 

5 00 

3 00 

1 80 

4 80 

2 00 1 

11 80 

0 23% 


The worker’s earnings under this plan are E 




It will be noted that under this plan the earnings of the woikman 
can never exceed twice his day rate The value of the contioiling fiac- 

time set — time consumed j J ,, , 

tions- time set -constantly approaches unity as the time 

consumed approaches zero, hence the piemium can never exceed the day 
rate multiplied by unity, and, therefore, the earnings can never be more 


than twice the day rate It also pays the worker more liberally for the 
earlier and hence easier gains but makes it increasingly difficult to make 
highei gains, thus practically discoui aging very high production This 
plan of computing the premium differs from the original Halsey method 


in this particular, as the latter places no limit to the continual increase 
of earnings There seems to be no more reason for limiting earnings than 
for limiting production, but the plan has the advantage, if it may be so 


called, of lessening the employers’ desue to cut the basic rates as pro¬ 
duction and earnings increase This plan has not been much used m 
this country, though at one time it was in extended use in England 
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THE GANTT TASK AND BONUS PLAN 

263 General Features —It is evident that the differential piece rate 
is a difficult one, in general, to intioduce, because of the fear on the part 
of the workmen that he cannot attain the higher rate and is, therefoie, 
condemned to a lover wage and ultimate dismissal The late II L 
Gantt, 1 a former associate of Mr Taylor, devised a plan that obviates this 
difficulty and yet holds out the reward for good performance In the 
Gantt plan a very careful study is made of the work and conditions 
exactly as advocated by Taylor, and fiom this study determination is 
made of just what a good standard performance should be under the best 
conditions that can be established On the basis of these observations a 
definite task for a given time is set, and if the worker can accomplish 
this task, he receives a bonus in the form of an extra time allowance, 
usually frcm 25 to 50 per cent of the time allowed for the task, hence the 
name task and bonus that is associated with this plan 

If the workman fails to accomplish the task, he leceives only his day 
rate, which is guaranteed to him The plan, therefoie, has the good 
features of the Halsey plan in ensuring the day rate and hence makes it 
easy of introduction and embodies, also, the good features of the Taylor 
plan in that it makes a high rate of production possible and offers a great 
inducement for high performance 

The worker’s earnings up to task are E = TR and above task point, 
E - SR + } iSR = 13 iSR 

To illustrate, suppose that as in the pievious example of the Taylor 
method, the standard performance is 30 bolts daily and that the day rate 
is S3 as before Suppose, also, that the bonus is 3333 per cent of the time 
allowed The time allowed for 1 bolt is, therefoie, 0 333 horn If the 
workman makes just 30 bolts per day, he earns a bonus and is given ciedit 
for (10 + l %) = 13 33 hours, which at 30 cents per hour is S4 per day 
If he does not make the 30 bolts, he does not earn a bonus and his pay is at 
the day rate of S3 If, on the other hand, he should exceed the task and 
make 40 bolts, he would be given the time allowed for 40 bolts plus a pre¬ 
mium of one-third that time Thus, the time allowed for 40 bolts is 

13 33 

0 333 X 40 = 13 33 hours, the premium would be —g— = 4 44 hours, 

and the worker’s daily earnings would be (13 33 + 4 44) X 0 30 — $5 33 
Table 18 shows the earnings and costs under the Gantt bonus system for 
the same data as have been assumed for the previous examples 

A study of the first and fifth columns will show that this system gives 

1 See Trans Am Soc Meek Eng , Vol 23, p 341, 1902, also Gantt, H L , “Work, 
Wages, and Profits ” 
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day pay when the bonus is not earned and piecework pay when the bonus 
is earned In the example given, for instance, the day pay is S3 and the 
piece rate is 13 3 cents 


lAUlF 18 —IiARNINGS AND COSTS UNDER TIU CJANIT BONUS PrAN 


Number 
of bolts 

Material 

cost 

Day 

wage 

Bonus 

Work¬ 

man’s 

dai!} 

earnings 

Machine 

rate 

| 

Total 
shop cost 

Cost 
per bolt 

10 

SI 00 

S3 00 

0 

S3 00 

$2 50 

$ 6 50 

*0 6o 

15 

1 50 

3 00 

0 

3 00 

2 50 

7 00 

0 46% 

20 

2 00 

3 00 

0 

3 00 

2 50 

7 50 

0 37% 

30 

3 00 

3 00 

$1 00 

4 00 

2 50 

9 50 

0 31% 

40 

4 00 

3 00 

2 33 

5 33 

2 50 

11 83 

0 29% 

50 

5 00 

3 00 

3 66 

6 66 

2 50 

14 16 

0 28% 


264 Advantages and Disadvantages —As before noted this plan is 
easy to introduce and is humane in its operation Under the methods 
advocated by Gantt, special attention is given to the training of the work¬ 
men, both in the skill necessary to earn the bonus and also in habits of 
industry A careful study is made of all the conditions, all obstacles 
are removed, and every assistance is given to the worker that may help 
him to earn the bonus The task must necessarily be set high, since the 
output must be large to reduce the unit cost greatly and since the bonus 
is large and the workman gets all the apparent gain A further incentive 
to production is provided by giving a bonus to the foreman when a given 
proportion of men under him earn their bonus This encourages the 
foreman not only to teach the men all that he can but to keep all obstacles 
from before them The system has undoubted merit, and under Mr 
Gantt’s personal direction it was very successful in many plants It does, 
however, like the Taylor plan, divide the workeis into two classes, those 
who can earn a bonus and those who cannot, and this feature has been 
criticized It is questionable, however, if this effect is any greater than 
the necessary difference in wages that must always exist where men are 
paid on merit 

266, Other Incentive-wage Systems —It will be obvious that an 
infinite number of variations of the incentive methods illustrated in the 
preceding articles can be made, and a number of such variations have been 
devised and put into practice Roe and Lytle in “Managements 
Handbook” list six other “systems” so-called, namely, Parkhurst, Bige¬ 
low, Barth, Diemer, Ficker Pmce Rate, and Ficker Time Rate All of 
these are modifications or combinations of the principles that have been 
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discussed and derive their names from the men who have conceived these 
modifications They do not advance any new principles and will not, 
therefore, be discussed m detail No doubt any and all of them are 
applicable under certain circumstances, though some of them do not 
comply with the requirement laid down in Art 245, that a successful 
incentive system must be simple and such that the worker can easily 
compute his added rewaid 


RESUME 

206 —It is difficult, if not impossible, to draw accurate comparisons 
between the several methods of payment discussed in the preceding 
articles because of the diffeient foundations on which they rest and the 
widely differing practice to which they lead, and the tabulated figures 
given for each method must, therefore, be taken as suggestive rathei than 
conclusive They do, however, make it possible to compare these sys¬ 
tems so as to show clearly the relative importance that they may possess 
in the eyes of the employer and the employee In making this com¬ 
parison it must be remembeicd that the interests of these two classes of 
men are not always the same The employer naturally employs labor 
as cheaply as he can, the worker naturally offers his labor at as high a 
price as he can command The emplover wishes largo output, the w orker 
is m geneial not interested in increasing his output unless his compensa¬ 
tion increases accoidingly The fact that inci eased output eventually 
benefits not only the employer but also the employee has little or no 
influence on the woikei lie is not willing, and justly, to forego present 
profits tor the sake of piospectne gams that are, after all, somewhat 
problematic and umcitam Hence he wishes as high a wage as he can 
obtain regardless of output, in fact, he is inclined to look upon increased 
output with distrust as leading to a full market with a resulting drop in 
labor values 

The employer also desires low unit costs If he can obtain this and 
also obtain great output, Ins position is very favoiable There is a great 
advantage, however, in large output even if the shop costs do not mate¬ 
rially change, since the greater his output per dollar of investment the 
greater is his peicentage of profit for a given gain per piece sold Clearly, 
it is moie profitable to sell 1,000 pieces per month than to sell only 1, the 
gain per piece being the same in both cases A wage system, therefore, 
that will stimulate output even though it does not materially reduce the 
unit cost is a desirable matter 

In comparing these new wage systems with day work it would seem 
fair to consider day work at its best, and not to compare them with 
day work where the worker is producing a small fraction of what he is 
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capable of Such conditions, are, perhaps, too common, but they are 
due to defects in management rather than m the principle of day work 
It would not seem to be unfair to estimate that the worker on day pay is 
producing two-thirds of what he is capable of under the existing con¬ 
ditions Hence, in the illustrations cited, where 30 bolts is considered a 
good day's work under best conditions, 20 bolts may be taken as a good 
performance under the ordinary conditions and surroundings 



Fig 64 —Graphic comparison of wage systems 

In Fig 64 the line ACK represents the worker's pay foi any hourly 
output whatsoever at 30 cents per hour, 20 bolts daily being considered a 
fair day's work If, now, the worker is put on piecework at a rate 
equivalent to his day-work performance, or 15 cents per bolt, his earnings 
will be represented by the line OB, and when he reaches the performance 
of 20 bolts per day or 2 per hour, his hourly rate rises to 30 cents Should 
he fail to produce 15 bolts, his decreased earnings would be represented 
by OC 
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Since the Halsey system and all its modifications, as illustrated by the 
Rowan plan, are not based on changes in surrounding conditions or 
facilities, it would not be expected that they could stimulate the output 
beyond that attainable by piecework The advantage of this system 
is that it ensures the workman his day rate and under these methods his 
curves of earnings are ACG and ACPH , respectively, and both of these 
curves lie below the piecework curve, hence the remuneration per piece is 
less by these methods than by the piecework plan They are, however, 
much more likely to secure the maximum product of 20 pieces, since they 
ensure the day rate and workmen may look upon them ’with less distrust 
The Taylor, Gantt, and Emerson methods proceed on the general 
principle that not only does increased compensation stimulate the output 
but still greater gains can be made by making the conditions surround¬ 
ing the workman the very best and by instructing him in the very best 
method of procedure It has been assumed in this case that these 
methods will increase the output 50 per cent, or to 30 bolts daily Then 
the pay of the worker under these several methods is fairly well repre¬ 
sented by the lines ONDB, ACNPM, and ACF } respectively It is 
assumed that the piece rate under the Gantt system may be somewhat 
lower than under the Taylor system in order to produde'the same incen¬ 
tive, since the Taylor plan does not ensure day’s pay The lines OC and 
ON measure rates of pay below the standaid wage of 30 cents, but the 
Halsey, Rowan, Gantt, and Emeison curves and that part of the Tavlor 
curve which measures earnings above 30 cents per hour lie between the 
straight piecework curve CB and the day-rate curve CK That is, the 
reward of the worker is, in geneial, greater on piecework and less on day 
work than by any of the other pay systems for all outputs above the 
standard rate of 15 pieces per day This is necessarily so in the Halsey 
and Rowan plans from their veiy nature It is true of the other plans 
because the great increase in output under these new methods is due only 
in part to increased remuneration (the effect of which has already been 
shown to have limitations), and in gieater part to the extended division 
of labor under these methods and the assistance given the worker The 
latter is, therefore, not entitled to a proportionate reward as in straight 
piecework, and if he were, it could not be paid without increasing the 
unit costs above piecework costs, since the planning of the work and the 
training of the workmen under the new systems are items of expense that 
must be included in the costs It is clear, however, that these more 
advanced methods of rewarding labor are effective in raising the output 
while paying higher wages than could be paid under ordinary day or piece¬ 
work, at the same time keeping the costs as low as, if not lower than, 
when the increased output is obtained by financial stimulation alone 
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It is obvious that the cost per bolt for a large output will be less undei 
day work than under any of these methods that pay higher rates for 
higher output, and it is also clear that the unit cost will be less under the 
Halsey plan and its modifications than under piece rates, since the worker 
receives a portion only of the gam accruing from his increased activity 
The effect of the Taylor, Gantt, and Emerson systems on unit cost is not 
so clear, and the assumption so often made, that increased output neces¬ 
sarily means decreased unit cost, is not wari anted except when other 
factors remain constant The increased output under these methods is 
due, as before stated, to the incentive of high wages and to a detailed 
planning of the work accompanied by expert advice to the worker The 
cost of his last feature may make a large addition to the shop burden, and, 
therefore, the unit wage cost is not a correct measure of the total unit cost 
In the examples cited it ivas assumed that an increase of 50 per cent in 
output could be obtained by these advanced methods with an increase 
in the machine rate of 25 per cent, which would seem to be conservative 
To make comparison easier the unit cost under each method (that is, the 
last column in each of the foregoing tables of cost and earnings) is tabu¬ 
lated in Table 19 


Table 19—Comparison ob Costs tjndfr Various Systems 


Number per day 

Cost per bolt in cents 

10 

15 

20 

30 

40 

50 

Day work 

60 

43% 

35 

26% 

22 % 

20 

Piece work 

45 

38% 

35 

31% 

30 

29 

Taylor piece 

45 

36 % 

32% 

33 % 

31% 

30 

Halsey premium 

60 

43% 

35 

28% 

26 

23 

Emerson 

65 

46 H 

37% 

30) i 

27% 

26 % 

Rowan 

60 

43% 

35 

30 

26% 

23% 

Gantt 

65 

46% 

37% 

31% 

29% 

28% 


The black-faced figures m the table denote the costs for the highest 
probable output under each system It will be noted that generally in 
each case the cost for day work is lower and for piecework higher than 
for any other system except in the smaller outputs, where some of the 
advanced systems naturally give higher costs because of increased shop 
burden But it is evident that if the remuneration or the added shop 
burden in the Gantt, Taylor, or Emerson system should be much more 
than what has been allowed, the reduction in cost over simpler systems 
would be problematical It should again be noted, however, that even 





428 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


when there is no reduction in cost, the gain in output is highly important 
and desirable 

As previously stated, these mathematical statements must be taken 
as approximate and as indicating general principles only They are such, 
howeA r er, as might occur and may, therefore, assist in visualizing the rela¬ 
tions that exist between these much discussed methods Each shop is, 
of course, a problem by itself, and a method that may be satistactory in 
one may not woi k at all in another It is also ob\ ions, as has been stated, 
that an infinite number of pay systems can be devised along the lines 
of the advanced methods discussed The importance of these new 
methods does not lie so much in the fact that they assist in securing 
greater output at lower cost and higher wages as in the tendencies that 
they portend It really does not matter very much what pay system is 
used as long as it is just to employer and employee, ensuring to the one 
full value for his money and rewarding the other fully for his effort 

There are, however, two very important features involved in these 
new methods that deserve more than passing thought Under the older 
system of day work it is necessary in most cases to drive the wrnrker in 
order to obtain his best efforts Under piecework this is not necessary, 
but the worker has to take chances against losses sometimes beyond his 
control, and this he is not inclined to do and often cannot afford The 
newer methods frankly recognize that men must be paid for extra exer¬ 
tion, and this is a step in the right direction away from slave-driving 
methods 

The other feature is even more important Under day work and 
piecework and to a large extent under the Halsey plan, the conditions of 
production are not changed where added incentive is given to production 
Under the Taylor, Gantt, and Emerson methods radical changes are 
involved, affecting not only the equipment but the workman himself 
The introduction of the planning department, functional foremanshjp, 
and other features of advanced management so closely connected with 
these modern pay systems portends a much further application of division 
of labor than heretofore contemplated The effect of these changes on 
the workman will be marked, as these influences tend to disintegrate still 
further the trades and to reclassify workers into new groups Mr 
Taylor 1 expressed this idea very clearly when he said “The full possi¬ 
bilities of functional foiemanship, however, will not have been fully 
realized until almost all of the machines in the shop are run by men who 
are of smaller caliber and attainments and who are, therefore, cheaper 
than those required under the old system ” The new wage systems are, 
therefore, closely tied up with radical changes in management and are,* 

1 Trans Am Soc Mech Eng , Vol 24, p 1295 
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m a way, not comparable to old methods m their ultimate effect on the 
workman 

Furthermore, the new methods approach the problem of remuneration 
from a new viewpoint Labor is measured exactly, all obstacles are 
removed as far as possible, and the worker is expected to reaih a pre¬ 
determined performance in exactly the same way in which a scientific 
farmer determines the efficiency of a cow or the output of a hen This, 
in itself, is not of importance, but if these methods are to be used as a means 
of eliminating all that fall below a given standard, it opens up a grave and 
perplexing problem In the case of the farmer it is an easy problem, 
in the case of men and women it is not so easy 

It will be seen, then, that modern wage systems are closely interlocked 
with systems of management , 1 and back of this again, often forgotten, but 
never absent, awaits the greater problem of humanity and human exist¬ 
ence The time was when wages were settled without much regard to 
this greater problem, but unless all signs are misleading, it will soon be 
the great factor in both industrial management and reward 

267 Group Bonuses —In some kinds of work the result depends 
upon the coordinated efforts of several people In such cases a group 
bonus for increased production has been found to be effective Such 
bonus methods are easier to install than the individual methods that have 
been discussed, but they are applicable only to certain conditions If the 
group bonus methods are applied to a group of operators whose work is 
unrelated, the good men are likely to suffer through the laxity of the 
poorer ones, and vice versa In this respect group bonuses are not unlike 
the profit-sharing plans that are discussed in Art 268 If, furthermore, 
the work is not closely related and of such a character that the workers 
can cooperate harmoniously, ill feeling is likely to arise among them 
268. Profit-sharing Methods. —The student of industrial problems 
turns naturally to a consideration of cooperative methods as a means of 
restoring, in a measure, what the workman has lost by separation from 
the tools of production, and many comprehensive attempts have been 
made to realize some of the benefits of cooperation m actual practice A 
few have met with some measure of success where the conditions were 
favorable, but the great majority have been failures 

One of the most common forms of this idea is the profit-sharing 
scheme whereby a certain percentage of the profits is distributed at fixed 
intervals, usually annually or semiannually, in some definite ratio to all 
employees who have been in the employ of the firm for a stated term 
1 The results of statistical surveys of the extent to which incentive wage systems 
have come into use in this country will be found in Factory Management and Main¬ 
tenance, October, 1937 
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Thus the Eastman Kodak Company of Rochester, New York, has 
recently announced a “wage dividend” of $8,500,000 (see Business Week , 
November 23, 1946) which is said to apply to all employees of the com¬ 
pany The difference between this plan and the wage systems discussed 
should be clearly noted Under all of these wage systems the extra 
reward is individual , is based on diligence and skill, and is paid at once 
Under profit sharing the bonus comes at long intervals and as a result of 
many conditions that are obscure and conflicting to the worker The 
conditions, furthermore, that fix the possibility of such reward are, to a 
large extent, not under the control of the worker, and any extra effort 
that he may make may be more than offset by foohsh mistakes in man¬ 
agement or unfortunate trade conditions The reward is too remote to 
interest him to the same extent as the pay systems discussed This 
method of bonus award also makes no distinction between the diligent 
and lazy, which is manifestly unfair, and incidentally this is one of the 
basic troubles that he at the root of all cooperative schemes It would 
appear that such unjust discrimination must tend to kill personal incen¬ 
tive and ambition and to reduce all efforts to mediocrity Any system 
that eliminates personal ambition and individual incentive is foreordained 
to failure 

The same remarks apply, in a general way, to schemes that permit 
employees to invest in shares of the company's stock on advantageous 
terms As a means of bettenng the financial status of the employee and 
of obtaining his interest, they no doubt are valuable, but they should not 
in any case be looked on as rewards for increased diligence As Mr 
Going has well said “There is no necessary automatic and mamfestly 
just relation between an employee's efficiency or faithfulness and his 
ability to save money and invest in stocks The most deserving man in 
the company's service may have a large family, or a sick wife, or depend¬ 
ent parents, and he may have to turn aside from the opportunity to 
become an investor and see it go to someone whom he knows (as perhaps 
only one workman can know another) is less worthy ” What he needs 
and desires is immediate and proportionate reward for his labor 

There are other difficulties in the path of profit-sharing schemes 
Workmen are always willing to share the profits but are neither willing 
nor as a rule able to share the losses Nor is there any just reason why 
they should participate in the losses, since these are matters, in a way, 
beyond their control Any arbitrary division of profits will, in general, 
be looked upon as a gratuity and not as a reward for extra effort or 
diligence The McGraw-Hill Digest of November, 1946, states “Profit 
sharing has been abandoned by 60 per cent of the 161 firms surveyed by 
National Industrial Conference Board More than 25 per cent were 
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dropped as the result of employer or employee dissatisfaction, some 36 
per cent because there were no profits to share or the company had gone 
out of business or changed hands Dissatisfaction rose mostly from 
employees’ lack of understanding of the principles involved and their 
inability to comprehend the influence of the business cycle ” 

QUALITY AND OTHER INCENTIVES 

269. Quality Bonus. —All of the incentive methods of remuneration 
discussed in the foregoing accent increase in the quantity produced But 
quality is often more important than quantity and it is a foremost con¬ 
sideration in most products In general, dependence is placed upon 
inspection methods (see Chap XVII) to ensure quality, and it is general 
practice to pay the worker only for the product that passes inspection and 
is up to the prescnbed standards It is common expenence that the work 
of inspection must be performed with increasing vigilance as the efforts 
to increase production are accelerated, and for this reason incentives to 
quantity production must be used with care where quality is the foremost 
consideration 

A rigidly enforced inspection system naturally penalizes the worker 
for poor product, and good results have been obtained by offering a bonus 
or financial reward for a high percentage of quality production Such 
bonuses can be used m connection with any wage system They have 
been used with success m mixing colors, where quality is highly important 
It is fundamental, of course, that standards for quality bonus awards 
must be set with at least the same care as with quantity bonus awards 

270 Bonus for Waste Elimination. —In industries where product is 
to be cut from stock material such as hides, boards, or cloth, a quantity 
incentive is likely to lead to excessive wastes through careless and hasty 
cutting In such cases bonuses based upon the percentage of waste, 
which is, of course, a measure of the material saved, have been found to 
be effective Carl Bigelow gives a full account of the application of such 
a system to the cutting of product from boards in Mechanical Engineering 
for January, 1923 The application of such bonus methods to leather 
cutting and cloth industries is obvious 

271 Other Forms of Bonus —It will be obvious that the principle of 
bonus reward for increased effort is capable of very wide application 
Bonuses have been devised for length of service, for prompt attendance 
at work, and for accident reduction. Bonuses have also been arranged to 
stimulate continuity of operation. Where there is a large number of 
similar machines in operation, as in textile industnes, such bonuses can 
easily be based upon the percentage of the total time that they are m 
operation, since each machine is producing when in operation An inter- 
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esting clock known as the Malcolm Efficiency Clock has been devised for 
automatically indicating the efficiency with which machines are kept in 
operation This clock is geared to the machine whose operation is to be 
measured so that if the machine is kept in continuous operation, the Mal¬ 
colm clock will register in advance of the regular time clock Thus, if at 
5 pm the Malcolm clock registered 5 45, the time bonus earned would be 
45 minutes Change gears permit of vanation in the premium time that 
can be earned In case of a breakdown the workers are paid day pay 
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CHAPTER XXII 


JOB EVALUATION AND MERIT RATING 

272 Definitions —In the preceding chapter (Art 210) it was noted 
that the problem of rewarding labor is not a simple matter and becomes 
increasingly complex In that chapter also the se\ eral wage mechanisms 
have been described Because of these complexities wise management 
wall establish labor policies (see Art G2) that will be fair to both employer 
and employee In simpler days with less division of labor than at 
present, man-to~man methods of adjusting wages wcie usually satis¬ 
factory With modern complex conditions these simpler methods are 
often quite unsatisfactory In modern mass-prodw tion plants the char¬ 
acter of the work may vary greatly and comparison among jobs may be 
difficult to make upon the simple basis of judgment on the part of the 
manager In many such plants, therefore, special consideration is given 
to the matter of wages in relation to the plant as a whole and to the 
policies affecting it These policies will include among other items the 
setting of wage and salary levels that will meet competition, the estab¬ 
lishing of proper differential payment for the various jobs, the rewarding 
of individual effort and merit, and the foiming of a logical basis for the 
promotion of employees This field of endeavor has become known as 
job evaluation and merit rating 

Job evaluation represents an effort to determine the relative value of 
every job in a plant and to determine what the fair basa wage for such a 
job should be It is not an effort to evaluate the merits of the worker 
who is doing any particular job, which is a very different function 
Merit rating is defined as the evaluation of any given woiker as to Ins 
fitness for a given job in terms of assigned factors by winch he may be 
intelligently appraised The idea is, of course, not new In both the 
Army and the Navy, rank connotes the character of the woik, and w r ages 
are assigned accordingly The civil service organizations of the Federal 
government and of state and city governments have carefully prepared 
statements of many of the positions in such organizations, and, again, the 
pay is fixed according to the value of the work thus specified Ad\ r ance- 
ment under the federal civil service is, however, supposedly by merit, 
promotion to a higher rank depending upon the relative value of the work 
and the capacity of the worker to perform the higher function The 
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application of these methods to industrial plants is somewhat new and 
as a consequence somewhat uncertain 

273, Job Analysis.—The basis of job evaluation is job analysis, or 
the making of a detailed description of the job to be evaluated either 
by the employee himself or by a trained analyst Practice appears to 
differ somewhat as to winch method is best, though it would seem that 
the report of a well-trained analyst would be, on the whole, the more 
accurate It should be noted that if there is a well-developed personnel 
department with well-developed employment methods, much of this infor¬ 
mation will be on file on the job specifications that are used in hiring 
men and are based on the job descriptions If not, a blank form is 
furnished to the employee or analyst so that the information submitted 
on like jobs may be comparable In best practice these job descriptions 
are reviewed with the employee by the department head and the personnel 
representative, if there be one, before final approval by the head of the 
department 

274 Job Evaluation—It will be clear that before any job is evalu¬ 
ated, it should be carefully studied and standardized as indicated in Art 
137 Thus, for instance, a job that might be classified as “hazardous” 
on a casual examination might be classified quite differently after such a 
study is made Several purposes may be served by job evaluation besides 
the primary one of fixing fair wages Such a study tends to clarify the 
requirements and conditions of the job and to eliminate inequalities 
between jobs of the same worth, thus leading toward sound wage policies 
and the elimination of grievances 

The literature of this subject is quite voluminous and, as can be 
readily understood, somewhat confusing and contradictory This is 
necessarily so, since the applications of such studies to the manufac¬ 
turing industries are somewhat new and still more or less experimental 
But enough experience has been had to indicate that job evaluation 
properly conducted has much merit Some managers, however, do not 
approve of the more systematic evaluation plans in use in some plants, 
contending that these more elaborate systems are of little use, since the 
basic wage of the neighborhood (Art 243) must be paid anyway, partly 
sometimes because of union agreements Of several methods that have 
been developed two appear to be most widely used, namely, 

1 The ranking method 

2 The point method 

276. The Ranking Method.-—Under this method of evaluation the 
job descriptions are arranged in rank according to the value of the work 
as judged by those making the appraisal This ranking may be done 
by a trained analyst or by a committee of competent men from the 
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personnel department and the production division In ranking the jobs 
attention is sometimes given to a list of factors such as the following 

1 Volume of work 

2 Difficulty of work 

3 Monotony of work 

4 Responsibility involved 

5 Supervision required 

6 Knowledge and experience required 

7 Working conditions 

Sometimes the jobs are ranked first by departments A comparison 
of departmental rankings is advisable so as to even up discrepancies m 
work of a similar character After this they are all ranked from the 
highest to the lowest according to the character of the several occupations 
and their requirements It will be clear that methods of this kind must 
necessarily be approximate Even when the basic job descriptions are 
carefully compiled, the decisions and determinations are governed greatly 
by personal judgment and perhaps by lack of personal familiarity with a 
wide range of jobs 

276 The Pomt Method —Various methods have been evolved with 
the hope of making job evaluation more definite than the results obtained 
by simple ranking In the pomt system, so-called, a number of factors 
are selected to which are assigned numerical values Thus the General 
Electric Company is reported to have used the following characteristics 
and maximum values as a basis of evaluations 


Mentality 

100 

Skill 

400 

Responsibility 

100 

Mental application 

50 

Physical application 

50 

Working conditions 

100 

Total 

800 


Other compames have used other combinations of characteristics and 
other numerical weightings The National Electrical Manufacturers' 
Association has formulated the method shown m Table 20 Here the 
principal characteristics are subdivided, and the weightings are graded 
into five degrees of importance Figure 65 shows a rating sheet on 
which these characteristics can be checked by the observer m a maimer 
similar to that in use in making time studies (see Fig 43) These more 
elaborate plans have some merit as compared with simple job ranking, 
since the analysis of the job is more detailed and more systematic It is 
probably more accurate to judge a job through the evaluation of its 
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elements than to judge it by an over-all view as is done in some ranking 
methods Yet in the last analysis the question of judgment on the part 
of those who assign the values to the factors and of those who make the 
final appiaisal cannot be avoided The fact that it is more complicated 
perhaps makes necessary a higher degree of judgment than is required 
for the simpler method 


Tabie 20- Points Assign* r> to Characteristics and Decrfes 1 


Characteristics 

hirst 

degree 

S< cond 
degree 

Ihird 

degree 

Fourth 

degree 

Fifth 

degree 

Skill 






1 Education 

14 

28 

42 

56 

70 

2 Experience 

22 

44 

66 

88 

110 

3 Initiative and ingenuity 

14 

28 

42 

56 

70 

Effort 






4 Physical demand 

10 

20 

30 

40 

50 

5 Mental or visual demand 

5 

10 

15 

20 

25 

Responsibility 






6 Equipment or process 

5 

10 

15 

20 

25 

7 Material or product 

5 

10 

15 

20 

25 

8 Safety of others 

5 

10 

15 

20 

25 

9 Work of others 

5 


15 


25 

Job conditions 






10 Working conditions 

10 

20 

30 

40 

50 

11 Unavoidable hazards 

5 

10 

15 

20 

25 

"lotaJ points 

500 " 


1 Nattonal Elec Manufacturers Assoc Bull 43 1937 


There are other variations of the weighted point method, a full 
description of w r hich may be found in “Job Evaluation Methods”by 
C W Lytle, page 32, “Personnel delations” by J E Walters, page 
185, and “Industrial Management” by Knowles and Thompson, page 
386 (see also publications of the National Electrical Manufacturers' 
Association) 

277. Forming the Wage Rate Structure —After the several jobs have 
been ranked by the ranking system or graded by the point system, a 
wage rate structure, which shows what the fair rates of wages should be 
for each group or classification, can be made This is accomplished by 
establishing a formula or graphic relationship between the points assigned 
to the various jobs or ranked positions and the wages to be paid In 
the system advocated by E J Benge, who has done much pioneer work 
in this field, the original job evaluation is expressed in cents per hour, 
which somewhat simplifies the making of a rate structure but is open to 
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the objection that it may make the observers too money-conscious in 
making the basic evaluation Next, carefully selected jobs in each class, 
the compensation for ulinh appears to be fair both for the paiticulai 


JOB RATING SHEET 

JOB N A M F Automatic sere# m a chine opera tor DEPT Scr ew machine 

GENERAL JOB DESCRIPTION 


_JOR NO . 


Setup and operate automatic screw 
machines such as *00 *Oand*2 
Brown a Sharpe Single Spindle or 
9 //6 “and / Acme Multi Spindle 


JOB REQUIREMENTS 

MAN WOMAN BOY SPEC AGE REQ JO-45 years 
HRS OF WK. (IF NOT REG ) Regular 


REQUIRED EXPER PREV JOBS 
APPRENTICESHIP Yes 


TIME 

J to 5 years on 
Same or similar 
types of machines 


[ DAY WORK RATE 

AVE. HOURLY 
EARNINGS 

OCCUPATIONAL 

WAGE 

START 

MAXIMUM 

85 


$1 OS \ 

if 02 


LABOR 

GRADE. 


DETAILED DUTIES 

/ Get necessary cams chucks too/s, etc from too! crib 
according to job la you t 

2 Set up and adjust machine 

3 Grind and sharpen cutting tools and blades 

4 Operate group 2 to S machines depending on work requirements, 

5 Uekrmme proper heeds and speeds where not specified 

6 Maintain tod set up 


SPECIAL QUALIFICATIONS 

f Work from prints and job layouts 

2 Able to select proper cams rods chucks cutters blades, 
etc if not specified on layout 

3 Work to close tolerances usma complicated too! set ups. 
d Able select proper cutting lubricant 

5 May direct the work of helpers 

6 Education equivalent to grammar school plus 4 years apprenticeship 


SAFETY REGULATIONS AND HAZARDS 

Remote possibility of dermatitis from cutting oils and lubricants 


JOB ATTRIBUTES 

OBSERVERS EVALUATION 


1 ST12ND13RDI4TH15 TH| POINTS 

DEG PEGJDEgJdEG DEG ASGN 5 

SKILL J 

EDUCATION 



✓ 



* 

EXPERIENCE 







INITIATIVE & INGEN 

rz 



✓ 


S6 1 

EFFORT f 

PHYSICAL DEMAND 


✓ 




20 

MENTAL OR VIS" DEMAN D~1 

, 



- 


20 

RESPONSIBILITIES \ 

EQUIPMENT OR PROCESS 






nr 

MATERIAL OR PRODUCT 






10 

SAFETY OF OTHERS 






IS 

WORK OF OTHERS 






/s 

JOB CONDITIONS 1 

WORKING CONDITIONS 






<fo 

UNAVOIDABLE HAZARDS 



- 



IS 

TOTAL POINTS- 



_336_ 


Tia 65—Job rating sheet (National Electrical Manufacturer a' Association) 


plant under consideration and for the locality, are used to fix a trend fine 
In its simplest form this would be a straight line established by a number 
of so-called wage bench marks In other cases the local conditions arc 
more closely represented by some form of curve Thus Fig 66, which is 
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Fig 66 —Charts of daily earnings and classification groups in the American Rolling 
Mill Companv ( Reproduced, by permission of the Ronald Press from " Industrial Relations " 
by Dr J E Walters ) / 

reproduced by permission from “Personnel Relations” by Dr J E 
Walters, shows such curves as developed by the American Rolling Mill 
Company The jobs are divided into 18 groups Chart A of the figure 
shows the daily earnings for each class for a single plant Chart B shows 
the daily average earnings for several plants, while chart C shows a 
“ smoothed-out ” curve for all plants of the group with a base rate curve 
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15 per cent below the trend curve Thus men might be hired on the 
basis of the lower curve with a 15 per cent increase as they develop 

Some personnel men are not satisfied with empirical determinations 
such as the foregoing and have resorted to mathematical determinations 
by the method of least squares The student will find a full discussion 
of this method and of other forms of trend lines in Chap 10 of “Job 
Evaluation” by Charles W Lytle In some cases job evaluation studies 
have been supplemented by social studies of the cost of living in the 
community so as to ensure that all base rates provide at least a living 
wage 

It will be clear from the method by which trend curves are developed 
that if the actual wages paid in the plant are plotted along the trend 
curve, some will fall below and some above the curve The problem of 
those which lie below the line is not difficult, as the pay of worthy workers 
can always be advanced It is m this group also that the educational 
ideas advocated by H L Gantt are most fruitful (see Art 264) The 
problem of those who apparently are overpaid is difficult and is a long¬ 
term one Generally when an evaluation system is installed, those who 
are overpaid are continued without a decrease in rate for a given period, 
such as a year or in some cases indefinitely During that time efforts 
are made to reassign overpaid persons to higher evaluated jobs and to 
take advantage of labor turnover to adjust the rates at the proper levels 

278 Merit or Personnel Rating.—Job evaluation, it has been noted, 
relates to the relative value of jobs Ment rating has to do with the 
relative value of men as related to particular jobs The former has to 
do with base rates of pay, the latter with the efficiency of the worker 
performing the job It may apply to either factory workers or office 
workers or to both The object of merit rating is, in general, twofold, 
namely, to evaluate any differential in pay above the base rate to which 
the worker may be entitled and to appraise him for promotion, transfer, 
and general acceptability as a member of the working force In former 
days when industry was simple, sole dependence for such information 
was placed upon the judgment of the foreman and superintendent In 
small plants and simple work this method still exists When these 
officials are men of fairness and good judgment, excellent results are often 
obtained The very large number of industrial leaders that have come 
up through the ranks by such simple means Lears witness to the truth 
of this statement In fact, no system can ever take the place of strong 
and wise leadership However, the size and complexity of many plants 
have made more systematic methods desirable Of course, the most 
important measure of a worker’s value is his capacity to produce results, 
and where incentive systems of pay are in operation (Chap XXI), this 
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measure is not difficult to obtain However, this measure does not give 
full information as to the worker’s availability for promotion or as to his 
full acceptance as a member of the working force If a good personnel 
department is in operation and good personnel records are made at the 
time of employment, some of this information will be already available 
It is axiomatic that personal qualities cannot be expressed mathematically 
with any degree of exactness Usually the best that can be done m 
rating personal qualities is to use some such scale as excellent, very good, 
good, fair, poor, and very poor. For convenience, mathematical indexes 
such as 1, 2, 3, 4, 5 may be assigned to these gradations, but it should be 
remembered that the appraisal of men even by skilled raters must be 
approximate Modern employment methods have developed consider¬ 
able skill in appraising the qualities of men including psychological 


Table 21 


Charactenst ics 

-1 

Excep¬ 

tional 

Very 

good 

Good 

Aver¬ 

age 

Poor 

Very 

poor 

Quantity of work 


V 





Quality of work 


V 


» • % 



Initiative 

Industry 



V : 

V 




Tact 




V 



Loyalty 


V 





Judgment 



V 




Cooperation 

V 


1 




Leadership 




V 



Health 


V 






examination (Art 307), but at best these are approximations only 
Again the qualities of the man that are sought are matters of judgment 
and will vary with different industries Table 21 shous a simple rating 
scale of this character As has been noted the personal characteristics 
that might be selected for one industry might be quite different from 
those applicable to another It will be obvious that this list of chai- 
actenstics can be greatly extended if desired One operator is reported 
to have used as many as 75 It would appear to be difficult to reach 
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accurate conclusions if the number of characteristics evaluated is very 
large It will be clear also that the characteristics selected can be 
embodied in a work sheet similar tp Fig 65 

279. Conclusion.—There are some human characteristics, such as 
honesty, loyalty, promptness, carelessness, tendency to make trouble, 
etc , that cannot well be graded either numerically or by any other 
ascending scale Inquiry as to these qualities is best answered by "yes” 
or "no,” by plus and minus signs, or by simple checkmarks The rating 
forms of the U S Civil Service Commission and similar governmental 
enquiries are good illustrations of these methods and can be consulted 
with profit Some forms also make provision for related remarks by the 
raters which often throw additional light upon the appraisal 

Merit rating like job evaluation, while much discussed pro and 
con, can be defended on the same ground as time and motion study, 
namely, the right of the employer to evaluate what he r paying for 
However, wisdom dictates that in actual operation the cooperation of the 
workers is very desirable In some cases this has been achieved with 
good results The wisdom of such cooperation is manifest m view of 
Federal legislation such as the Fair Labor Standards Act of 1938, which 
sets basic wages and similar enactments by several states Legislation of 
this kind and the Wagner Act, which makes collective bargaining over 
wages obligatory for companies doing interstate commerce, have greatly 
promoted the growth of the unions and given them a bargaining power 
that heretofore they have not possessed Merit rating, like time study, 
involves human characteristics, personal qualities, and sometimes sus¬ 
picions that must be approached in a fair-minded manner, or possibly 
more harm than good may result 
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CHAPTER XXIH 


MEASURES OF MANAGEMENT 

280. General —One of the most marked tendencies of modern man¬ 
agement is an effort to measure more accurately all industrial results 
and all forms of effort The advent of modern cost accounting and the 
continuous inventory made possible more frequent summaries of the 
state of the business, and there is a constant search for still more advanced 
methods that will give the manager instantaneous knowledge of what is 
happemng and better control over the processes of production Without 
doubt, this tendency has been due, in some measure, to the advent of the 
engineer into managerial work Measurement of engineering factors is 
mherent in his profession, and the measurement of performance as illus¬ 
trated in all phases of public service, taxicab service, etc , has long been 
one of his problems Almost automatically, therefore, he tries to meas¬ 
ure all forms of activity It was this impelling motive which started 
Taylor upon his classical experiments, and the most refined efforts to 
measure human productivity are simple extensions of his original ideas 

The difficulties of the problem are manifest Management is, and 
must remain, partly personal in character, and as Professor Roe 1 truly 
states 

Those elements which constitute an art, and are based on personal skill, 
leadership, and imagination as well as the vital element of integrity, can and 
should be left to judgment as heretofore 

But nevertheless measurement should be substituted for judgment 
wherever that can be done Until very recently all managerial results 
were judged Today not a few of these results are bemg measured 

Again quoting Professor Roe 

There is a great difference between judgment and measurement To judge 
is to arrive at a conclusion or decision by weighing or comparing To measure 
is to ascertain quality, dimensions, or quantity by comparison with a standard 
In judging things they are compared one with another In measuring them all 
are compared with the same thing, namely, the standard Comparison is com¬ 
mon to both, but the use of an agreed-upon standard as the basis of comparison 
distinguishes measurement from judgment Pam tings are judged, pistons are 
measured Judgment is the more widely applicable process Measurement is 

1 Roe, Professor Joseph N , “ Measures of Management,” Mech Eng , Novem¬ 
ber, 1923 


442 



MEASURES OF MANAGEMENT 


443 


possible only where a standard can be used Measurement where applicable 
is the more definite and satisfactory because all agree to compare with the same 
thing, the standard 

It will appear also that although it may be easy to measure the 
mechanical features of industry, it becomes increasingly difficult to meas¬ 
ure industrial effort as it tends to become mental m character As has 
been shown, there is little difficulty in measuring the work of a mechanic, 
whether operating a machme or doing a handicraft operation But it is 
impossible to measure the work of a highly developed designer or that of a 
manager whose vision, personality, and energy are the moving forces m 
the enterprise And, in general, it may be stated that it is much easier 
to measure line operations than staff services Thus, Professor Roe, 
m trying to set up measures for the several departments of a manufactur¬ 
ing plant, states that he has been unable to discover a standard or means 
of measuring performance m cost accounting which would bo satisfactory 
or generally applicable These limitations may be clearer, perhaps, after 
a discussion of some features of management that can be measured 

281. Data and Measurement.—A clear distinction should be drawn 
between collected data and measurement Industrial data, for the most 
part, record accumulated results over a given period of time They are 
simple statements of facts Thus, a balance sheet shows the accumulated 
assets and liabilities by classes and items for the period since the last 
sheet was compiled This may have been a month or a year, depending 
upon the practice A sales report gives a record of actual sales and sales 
expenses over some given period, a weekly labor report records the 
expenditures for various classes of labor by the week or month, and 
many similar reports will occur to the reader 

Simple summarized statements or averages of this sort may be useful 
for certain purposes, but all statistical material can, in general, be made 
much more effective by combining or contrasting, and it is often necessary 
to consider data from more than one report to obtain best results The 
most common method of comparison is by forming a ratiOj as explained in 
Art 103, which should be reread here 

Measurement, then, it should be noted, involves a standard to which 
reference is made In some cases, it is desirable to measure simple 
accumulated data against standards, but, m general, ratios such as have 
been discussed in the preceding form the best basis for measuring manage¬ 
ment In the case of the power plant referred to in Art 103, the con¬ 
ditions are predominatingly mechanical and it is possible to set up a 
standard by which comparison can be made and management measured 
with considerable accuracy The possibility of such accurate measure¬ 
ment decreases as the conditions depend more and more upon the personal 
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equation, and the element of judgment becomes increasingly important 
in measuring results 

The problem and possibility of measuring management are well illus¬ 
trated by the balance sheet A balance sheet is a statement of the accu¬ 
mulated values of assets and liabilities The difference between the assets 
and liabilities is a measure of the prosperity of the concern But the 
balance sheet also provides comparative data that can be used to measure 1 
i i /• i . current assets 

other charactenstics of the enterprise thus the ratio ^Jrr en t la bilities 

is commonly accepted as a measure of the borrowing capacity or credit 
of the enterprise If this ratio is equal to 2, the condition for extending 
loans is considered satisfactory by credit men, hence, in this case, the 
standard is 2, and the advisability of loaning money to the concern is 
increased or lessened as the ratio is greater or less than 2 

It may be, however, that the current assets may consist partly of 
merchandise inventory that might be difficult to sell in an emergency 

quick assets 

Some credit men prefer the ratio ———ri— t— n — 7 therefore, as a ente- 
^ current liabilities 

non of borrowing capacity, where quick assets contain only those items 
such as cash and ready receivables If this ratio is equal to or greater 
than 1, the condition is considered satisfactory, or, in other words, the 
standard for this criterion is 1 

From balance-sheet data and other accounting data it is obvious that 
many similar ratios may be evolved which will be helpful as measures of 
management if they can be applied intelligently J H Bliss, who has 
wntten 2 very understanding^ on this topic, has suggested the following 
ratios 


Factor Measured 

1 Earning power 

2 Profit on turnover 

3 Operating efficiency 

4 Profit earned on turnover 
6 Capital turnover 

6 Results of merchandising 


Ratio 

surplus net pro fit$ 
net worth 
surplus net pro fits 
volume of business 
operating pr ofits 
total capital 
operating profits 
volume of business 
volume of business 
total capital 
gross earnings 
volume of busmess 


1 For a more extended and very clear discussion of balance-sheet ratios see Gilman, 
Stephen, “Analyzing Financial Statements/' The Ronald Press Co , New York, 1954 
5 Buss, J H, “Management through Accounts", “Management’s Handbook," 
edited by L P Alford, The Ronald Press Co , New York, 1924, p 1260 
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Factor Measured 
Trend of operating results 

Effect of general policies 

Cost ot borrowed capital 

Cost of total capital 


11 Inventories turnover 


12 

13 


Use of capital in receivables 
Turnover on fixed property investment 


Ratio 

costs and expenses 
volume of business 
property expe nses 
investment and sales 
total cost of borrowed funds 
average amount of capital borrowed 
cost of borrowed money -f fair return on net worth 
average amount of total capital 

cos t of sales for year 
average annual mventoiy 
volume of business 


amount of accounts receivable 

v°l umc of business _ 

capital invested in plant and equipment 

14 Credit condition nmen t asset* 

current habihties 

Other writers 1 give other ratios, depending upon the angl^ from which 
the problem is viewed The view of the banker who is asked for a loan 
may be somewhat different from that of the manager who is simply seek¬ 
ing information as to the prosperity of his plant Space will not permit 
even listing of such other ratios, nor will it peimit discussion of the reason¬ 
ing upon which any such ratios are based For these the reader is 
refoned to the books to w r hich reference has been made The logic 
upon which some of them is based is almost obvious, whereas in the case 
of others the reasoning is more involved Reference is made to these 
ratios here laigely as a preface to other matters that follow 

282 Standard Ratios —Although there is little difficulty m setting up 
a ratio that will indicate almost any characteristic of the business, it is not 
so easy to set up a standard ratio by which to measure the result In 
the case of the power plant discussed m the preceding, there is no difficulty 
in finding a standard by which to measure the ratio of kilowatt-hours 
to coal consumed, since here the operation is almost entirely mechanical 
and a standard ratio for best performance is not difficult to determine 
current assets 

In the case of the ratio ^ ~ urrcn t h abihties J uc te mei R an <l experience appear 
to show that a value of 2 indicates a sound condition Again for the ratio 

c 1 u rre nt^ll a Bdit i cs a va ^ ue ^ JS smce th a t v a ^ ue ensures the ability 

to meet all Labilities at any time and through any emergency IS T o 
doubt other standards can be assigned by experience and judgment, to 
others of these ratios, that will hold true for any and all enterprises 
However, all writers upon the topic have had difficulty in determining 

1 See also Alford, L P (Ed ), “Cost and Production Handbook, The Ronald 
Tress Co , Now York, 1934, p 109 
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such standards for other ratios with any such degree of logic as pertains 
even to these three ratios just referred to 

A common method of securing standards of reference is to compile 
corresponding data from a large number of similar enterprises and from 
these to deduce average values that may be so used The U S Census 
Reports and other such official compilations contain many data of this 
kind, and both Alexander Wall 1 and J H Bliss 2 collected data of this 
kind from an examination of many balance sheets This method has 
been quite widely used for other purposes Such data are by their very 
nature averages, and although such averages may have important uses, 
their use as a guide in any particular instance is attended with danger 
This lies in the very fact that they are averages and may be made up of 
items that are very far apart As Stephen Gilman, in discussing this 
matter, very aptly points out, the average of 11 and 13 is 12, and m this 
case 12 is somewhat representative of the data considered But the 
average of 2 and 22 is also 12, and in this case the average is very remote 
from either of the quantities averaged and not at all representative 

The fallacy of thus averaging industrial data may be made clearer 
by considering the case of the power plant already alluded to Power 
plants are of varying size and of widely varying efficiency measured by 
the ratio of pounds of coal per kilowatt-hour In the largest and most 
efficient plants, as found in large cities, the coal burned per kilowatt- 
hour approaches one pound But m districts where coal is cheap and 
where, consequently, it will not pay to install very efficient machinery 
this ratio may be as high as 4 Similar conditions are found in many 
small and poorly maintained plants An average of all the power plants 
of the country would, therefore, give a ratio much higher than the mini¬ 
mum obtained in high-grade plants A knowledge of such an average, 
although interesting from some angles, would be entirely useless to the 
chief engineer of a large, efficient plant who was looking for comparative 
data to assist him in making his plant more profitable What he really 
needs is information from plants of the same size and character os his own 

Agam, the data that might be obtained from a small plant manufac¬ 
turing a very high-class automobile in small numbers and of a necessity, 
therefore, asking a large profit per car would be utterly useless as a guide 
to a manufacturer producing a cheap car in large quantities agamst 
strenuous competition And to average such data as a guide for auto¬ 
mobile construction compames, in general, would be manifestly illogical 

Now, any given field of manufacturing is much more varied in char- 

1 Wall, A H, “Balance-sheet Analysis,” Management and Administration , 
November, 1924 

•Bliss, J H, “Management through Accounts”, “Management’s Handbook,” 
The Ronald Press Co , New York, 1924 
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acter than either of those quoted above Thus, to attempt to deduce 
average ratios from such fields as agricultural machinery, leather manu¬ 
facturing, electrical machinery, etc , with their great spread both as to 
size and as to character, is obviously illogical 

Furthermore, averages of this sort must necessanly include many 
companies whose financial condition is unstable if not on the verge of 
disaster The large proportion of industrial concerns that pay no divi¬ 
dends on common stock has already been noted, and there are always 
many companies that are about to go to the wall, sometimes ignorant of 
the reasons therefor And again, there is often a reasonable doubt as to 
whether or not the balance sheet represents accurately the true state of 
the business The true value of all “receivables” and of the merchandise 
inventory may or may not appear upon the balance sheet, depending 
upon the viewpoint of the management in compiling it 

Gilman, therefore, is quite right when he states that s< indard ratios 
of this kind are not feasible except where 

1 A large number of balance sheets taken at the same time are available 

2 The corporations furnishing the balance sheets are financially sound 

3 The corporations operate under similar geographic conditions 

4 The balance sheets are of recent date 

5 The deviations of the individual ratios from the average are not too great 

6 Accounting methods throughout the industry are substantially uniform 

7 The business policies which influence ratios are substantially uniform 

8 The products manufactured and sold are substantially similar 

That is to say, average ratios are meaningless unless the conditions 
under which they are formed are closely similar, a combination that as 
Mr Gilman states is so rare as to be negligible This is not to say that 
average ratios are not without their uses Obviously, information of 
this kind from similar successful industrial plants should be of great use 
to the industrial manager even though they are suggestive only But it 
is also clear that the wise manager will try to establish ratios based upon 
an analysis of his own business showing what he must do to make a profit 
and not be misled by blind reference to what someone else is doing that 
may or may not be applicable to his particular case 

An interesting and important example of the blind use of industrial 
ratios was the practice of gaging the efficiency of the shop management 

, , indirect labor ^ ,, , . 

by the ratio ^ ^ labor ' ^ or man y y ears r£ d 10 was almost a 

sacred number which, if it exceeded some arbitrary chosen value, was an 
index of bad management This concept had its origin naturally in the 
old idea that only those who actually produced constituted productive 
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labor and all others no matter how helpful they might be were nonproduc¬ 
tive Happily, these terms have largely disappeared When industry 
was a matter of handicraft o r of use of simple machines, it was true 
that the extravagant use of “helpers,” clerks, etc , had to be carefully 
watched, in fact, this still holds true in all industry today But it will 
be remembered that any extension of division of labor or of transfer of 
skill is necessarily accompanied by coordinative influences in the form 
of clerical help or skilled supervision which by nature is indirect labor 
Functional foremanship as visualized by Taylor involved a great increase 
in indirect labor with a greater proportional increase m production 
And as long as the law of diminishing returns is not transgressed, this 
extension of indirect labor is justified It has always been difficult for 
managers of the old school to appreciate the significance of these 
relations 

Consider, for instance, the case where, say, 20 men are producing a 
certain article on standard lathes Their wages are all of the direct- 
labor class If, now, this work is transferred to the automatic-lathe 
department and the old lathes sold, all direct labor on this work dis¬ 
appears and is replaced by the indirect labor of the supervising experts 
in the automatic department For, in general, the services of such 
experts cannot be assigned to particular machines but are charged off as 
indirect labor Here, then, the abolition of all direct labor and an 
increase in the indirect labor are accompamed by a lowering of productive 
costs Any and all ratios that are used as criteria of efficiency should be 
carefully examined to make sure that they apply to the case in hand 

Several efforts have been made to develop ratios that would give 
intelligent comparisons between industrial data Brief reference only 
can be given to the most important of them Joseph W Roe presented 
one of the first of these studies for measuring the efficiency of plant oper¬ 
ation It will be found in the Transactions of the American Society of 
Mechanical Engineers , Vol 45, p 825 Roe’s ratios are based upon the 
standard accounting data available in any well-managed plant 

This was followed in 1929 by a paper presented before the same society 
by Messrs L P Alford and J E Hannum (Vols 51, 52) in which it is 
proposed to measure industrial effectiveness in terms of man-hours The 
umt proposed is 1,000 man-hours or a kilo-man-hour (abbreviated to 
kmh for convenience) The authors of this notable study point out that 
the kmh not only is useful m measuring efficiency m a given plant but is 
equally reliable for measuring the relative efficiency of similar or dis¬ 
similar industries Although no doubt the plan has limitations, it pre¬ 
sented a new idea in industnal measurement Labor turnover, discussed 
in Chap XXV, is a measure of the stability of the working force 
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FORECASTING AND BUDGETING 

283. Definitions.—One of the most important and promising develop¬ 
ments in the field of management is the growth of efforts to measure in 
advance the expenditures and costs of industrial operations through fore¬ 
casting, budgetary control, standard costs, and similar devices and to con¬ 
trol these expenditures within the specified limits Forecasting is the art 
of evaluating and predicting future procedures, partly by reviewing the 
experiences of the past and partly by surveying the probable conditions 
in the related industrial field for some period of the immediate future 
Budgeting is defined as the setting up of limitations to expenditures in 
all branches of the enterprise with the principal view of ensuring a profit 
over the scheduled time, or, m the case of organizations that simply its - 
tribute funds, to ensure that the total expenditures do not exceed the 
amount available The accuracy of any budgeting procedure will, of 
course, depend upon the accuracy of the forecast and this, under most 
conditions, is a matter of opinion rather than one of fact Many of the 
factors involved in budgeting control, such as the quantity that can be 
sold, the probable cost of materials, and other items, depend upon con¬ 
ditions in the field of general business that are sometimes not very well 
known It was quite natural therefore that-efforts should be made to 
apply logical methods of analysis to the conditions of the business field 
with the hope of forecasting the basis upon which the successful adminis¬ 
tration of productive processes depends Forecasting and budgeting 
have, therefore, become important in the management of such enterprises 

284 Forecasting.—The three pnncipal factors involved in forecast¬ 
ing are the seasonable variations, long-term or secular trends, and the 
business cycle. Seasonable vanations are those which are caused by 
change of season, social customs, holidays, etc Thus the clothing mer¬ 
chant must prepare for spnng, summer, fall, and winter trade, the volume 
of which he must, in general, evaluate from past sales and estimates of 
the future The manufacturer knows that the demand for lighting equip¬ 
ment is greatest in the winter and the demand for electric fans is greatest 
m the summer, but the volume of this business must be forecast partly on 
past experience and partly by an evaluation of new conditions 

Long-term or secular trends refer to the upward or downward growth 
in the demand for an article or the upward or downward volume of an 
industry over a considerable period of time Thus the demand for a 
given product might grow rapidly for a time and then be superseded by 
other products and the demand for the original article greatly lessened 
(Chap XIX) The lessemng demand and final disappearance of some 
types of automobiles are excellent examples of this phenomenon Again 
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the market for a given product may be approaching the saturation point 
as sometimes occurs There are many factors that influence these trends, 
such as technological changes, movements m the location of population 
and its growth, changes in personal habits, the depletion of natural 
resources which often leaves large communities without financial support, 
and many other changes of a vaned kind No merchant or manufac¬ 
turer can afford to neglect to study this quality of modern society 

The business cycle is a phenomenon of recurring periods of great 
business activity followed by periods of great business depression The 
causes of these variations are many and not well known Much has been 
written on the theory of these cycles, and economists in general do not 
agree on the underlying causes of these fluctuations in business As one 
e min ent economist states “ However conversant he may be with practical 
affairs and economic theory no competent observer now supposes that he 
can explain the fluctuations of these interrelated factors on the basis of 
his general knowledge ” One of the best discussions and examples of this 
phenomonon will be found in “Business Cycles” by Wesley Mitchell and 
published by the National Bureau of Economic Research, Inc The 
durations of these economic swings are variable, ranging from 3 or 4 
years to 10 or 12 years with an average duration in this country of about 
5 years It should be noted that all products are not affected by these 
fluctuations in the same degree Thus cheap products may sell more 
readily than higher priced ones during a depression Business cycles are 
charted by selecting a number of business activities such as bank debits, 
retail pnces, automobile production, etc , to which are assigned index 
numbers These when plotted give curves such as are shown in Fig 67 
The data selected would naturally have relation to the business con¬ 
sidered Forecasting by this method has been much studied, and there 
are a number of professional organizations that give advice to business¬ 
men based on such prognostications 

One of the most scientific of these attempts was that made by the 
Harvard Committee on Economic Research, which published for some 
years in its Weekly Letter (now discontinued) three index curves, 1 namely, 
Curve A—speculation; Curve B—Business; and Curve C—Money. 
Curve A is based upon New York bank debits and industrial stock 
pnces, Curve B, upon bank debits outside New York City and upon 
commodity pnces, and Curve C upon the value of commercial notes 
If the theory that such curves are an index of business fluctuations is 
sound, it would appear as though each industry could discover similar 
index curves that would synchronize, more or less, with the Harvard or 
other similar curves of general tendencies and thus serve as a means of 
predicting future manufactunng policies Corroborative evidence that 
1 For a full discussion see Weekly Letter , May 19, 1923 
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these assumptions are true is difficult to obtain, the best evidence of the 
character known to the author being that presented by Howard Coonley 
of the Walworth Manufacturing Company Mr Coonley, in investi¬ 
gating this matter for his company, found that the curve of sales of the 
company corresponded quite closely to Curve B of the Harvard Com¬ 
mittee Figure 67 shows 1 these curves and their marked coincidence 
With this as a basis Mr Coonley's company was able to forecast produc¬ 



tion and to make an operating budget to correspond with considerable 
accuracy Thus he states that 

Our actual sales came within 0 5 per cent of our estimate Cumulatively the 
first 6 months were 8 per cent in excess of the estimate, the first 9 months were 
4 3 per cent, but the full year's figures were so close to the estimate as to be a 
coincidence We do not expect again to equal this particular record 

It is not to be expected that such accurate results can be obtained by 
industry in general even with careful compilation of statistics Henry 
Dennison, 2 reporting a survey of forecasts made from 1921 to 1927, states 

In 500 forecasts of general pnces just over one-half were found correct, just 
one-quarter were incorrect, and about one-fifth negative, that is to say neither 
harmful nor helpful in their results The ratio of helpful to injurious predictions 
was 18 to 10 In 433 forecasts concerning the volume of general business nearly 
two-thirds were correct, one-sixth incorrect, and one-sixth negative The ratio 
here of the helpful to the injurious was 37 to 10 Five hundred forecasts on 
individual pnces were tested As with the predictions of general pnces these 
ranged & little better than one-half correct, a little better than one-quarter in cor¬ 
rect, and one-fifth negative 

1 Reproduced by permission from ** Scientific Management since Taylor,” Eyre 
Hunt, McGraw-Hill Book Co, Inc , New York, 1924 

* Recent Economic Changes,” Vol II, p 605, McGraw-Hill Book Co , Inc , New 
York, 1929 
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This is not a highly encouraging record, but Mr Dennison states, 

Exactness in prediction can hardly be expected as yet, though careful fore¬ 
casting should have chances m its favor over random guessing, just as weather 
forecasting has 

285. Budgeting—The degree to which the policy of the future can 
be determined governs the degree to which budgeting control can be 
made effective, more completely perhaps than does any other factor In 
the case of governmental and institutional management, these policies 
can be determined with some accuracy Thus, the state or city can 
decide in advance just how much shall be spent for administration, 
roads, buildings, etc , the hospital can decide just how many patients it 
can house, the university can dictate just how many students it will 
admit In such cases, budgets can be laid out with some accuracy and 
administered successfully Such budgets are sometimes called fixed 
budgets Many such budgets have long been m use 

The case of the manufacturing plant is somewhat different and varies 
all the way from mass-production plants with a fairly well-defined 
market to those which do a contract business that may vary vndelv in 
volume and character In many well-established businesses, however, 
sales estimates can be made that will serve as a basis for budgeting It 
may be noted in passing that the necessity or desirability of establishing 
some sales policy for the future has given nse to some interesting efforts 
to forecast future business conditions by using the trend of certain market 
indexes as a guide as indicated in the preceding discussion Industnal 
statistics of this character appear to be gaining in importance, and the 
manager who is interested in budgeting must necessanly inform himself 
concerning these efforts If any future policy as to the volume and 
character of product can be established, it is possible for the manager to 
budget some part, at least, of his expenditures 

Four principal steps are necessary in establishing and operating a 
budget, namely, 

1 The establishment of a master policy for a fixed penod of future 
time 

2 A statement of this policy to department heads with a request for 
estimates of expenditures for the time assigned This request should be 
accompamed by all information, past and present, that will aid the 
department head in making an intelligent estimate 

3 The coordination of these departmental estimates into a master 
budget by the adjustment of deviations from normal and the addition of 
such margins and allowances as managerial judgment and experience 
may dictate 
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4 Ensuring that the budget is earned out by systematic penodic 
checking and the issuance of penodic reports to departmental heads 
This later necessanly calls for a good accounting system and cost-finding 
methods 

It will be obvious that the particular activities which are to be sub¬ 
jected to budgetary control will depend upon the business and the judg¬ 
ment of the executive as to the relative influence that the several activities 
may have upon the success of the business The control may range from 
simple allocation of departmental expense to control of all important 
factors In any case, the expenence of the past should logically be con¬ 
sidered m estimating the future, and here again arises the problem of 
ratios and trends 

Harold V Coes, 1 who has written very clearly upon this topic, states 

There is no set of standard ratios expressing the vanous fundamental rela¬ 
tionships between expenses and sales, manufacturing expense and cost of sales, 
etc These must be determined for each individual business from a study of 
past records, and then checked against such ratios for the industry, or important 
units m the industry, as can be obtained The application of these previously 
determined ratios, then, to the vanous items of expense in the vanous divisions 
of the business will constitute the budgeted expense items 

It will be noted that this statement harmonizes with the conclusions 
drawn in Art 281 concerning general financial ratios Coes also lists 
the controlling ratios shown in Table 22 with an illustration of the trend 
of ratios over five years and a deduced maximum or minimum ratio as 
may be judged best for budgeting purposes If such statistical data are 
not available, estimates must be made by departmental heads based upon 
such experience as may be available All of the items shown in Table 22 
are usually available where a good cost-accounting system is in opera¬ 
tion The master budget is, of course, broken down into the depart¬ 
mental budgets of sales, production, etc , and the accounting department 
is expected to see to it that the limitations of each subsidiary budget are 
observed 

A budget, like all coordmative mechamsms, is not automatic in its 
operation, nor can it in any way take the place of intelligent superintend¬ 
ence It will be effective largely as the entire group of administrative 
heads become interested in it and are enthusiastic in making it operative 
Care should be taken that penodic statements are issued to each officer 
interested, showing expenditures to date and balance available Much 
of the excess and vanation in expense is due to lack of watchfulness, and 

1 See Trans Am Soc Mech Eng , Management Division, p 29, January-April, 
1928 
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it is surprising how quickly and effectively a budget system will remedy 
some of these wastes 


Table 22—Fundamental Operating Ratios 





Years 



Maximum 

Ratios 







or mini- 



1 




mum 




1924 

1925 

1926 

per cent 

Cost of sales 

Net sales 

Manufactunng expense (burden) 

79 9 

29 4 

79 2 

24 0 

78 

26 

1 

8 

77 8 

26 1 

80 1 

23 5 

75 

22 

Net production 

Manufactunng expense 

24 5 


24 

3 

24 7 

20 2 

20 

Net sales 


Raw material inventory 

40 1 


41 

9 

39 8 

38 9 

35 

Net production 

Process inventory 

30 1 




29 9 

29 2 

26 

Net production 


Direct material 

37 5 

35 2 


Tm 

38 5 

39 1 

35 

Net sales 

Direct labor 

23 4 

22 8 

20 

9 

21 7 

22 0 

20 

Net sales 




Indirect labor 

Direct labor 

47 0 

46 5 

46 

1 

45 8 

45 2 


Finished-goods inventory 

Net sales 

10 8 


10 

1 

10 5 

10 0 

10 

Total inventory 

Net sales 

24 3 


23 

8 

24 2 

23 0 

20 

Fixed expense 

Total manufactunng expense 

28 1 

28 3 

27 

9 

27 2 

27 5 

25 

Working capital 

Net sales 

35 1 

34 8 


m 

34 2 

33 1 

30 

Gross profit 

Net sales 

21 1 




22 2 

19 9 

25 

Selling expense 

Net sales 

10 9 



1 

12 2 

12 5 

11 

Net profit 

Net sales 

4 3 

4 7 


I 

6 5 

3 9 

5 


A budget, is, of course, an estimated course of procedure It may, 
and often does, occur that changes in operating conditions may make it 
necessary to revise the budget In doing so, care should be exercised 
that this is not done in such a drastic manner that the work of production 
will suffer through unnecessary penunousness The penod of time for 
which a budget may be set will depend largely upon the type of business 
and the character of the industnal field that it serves Some companies 






















MEASURES OF MANAGEMENT 


455 


budget their activities for a year, and some for much shorter penods 
If the circumstances are such that an accurate budget can be made, no 
changes are permitted in the departmental budgets except under unusual 
conditions In such a case the budgets are called fixed budgets as in 
organizations that simply disburse money If, however, the production 
schedule vanes markedly and in a manner that cannot be readily antici¬ 
pated, a flexible budget is sometimes set up Since production costs 
vary with volume of product (Art 32 ) and since these relations can be 
expressed graphically as in Fig 60 , it is possible to apportion budgeted 
expenditures in accordance with these vanations The General Electnc 
Company and other large enterpnses are reported to operate under such 
a plan Small orgamzations should have no difficulty in keeping a 
flexible budget 
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CHAPTER XXIV 


THE MECHANIZATION OF INDUSTRY 

286. Changes m the Industrial Picture —It would appear to be 
unnecessary to call attention to the fact that industry has changed 
tremendously dunng the last half century Yet it is safe to say that few 
have given serious thought to the exact character of these changes, though 
most people have been impressed with some of the manifestations of 
modern methods and all have been affected to some degree economically 
by them Some of these changes are familiar to all 

First, there is the growth in the size of industrial plants that has been 
referred to in Chap IV, which should be reviewed at this time Not 
only have industrial plants grown from small beginnings to immense 
proportions, but it is no longer unusual to see very large industrial plants 
built and fully equipped before any production is started In many 
cases, the organization of the personnel and the procedure and system for 
the conduct of the business are all planned m advance of productive 
operations 

Again, the character of industry has changed very materially A few 
industries, such as carnage making, harness making, blacksmithing, etc , 
have either disappeared or have shrunk to small proportions as compared 
with former days Many of the mdustnes that survive under their old 
names have been greatly changed internally through mechanization As 
illustrations consider the making of men's clothes, the making of shoes, 
and the pnntmg industry, all three of which have been highly mechanized 
Table 23 shows data for these mdustnes compiled from the U S Census 
Reports The reports for the year 1900 were the last to include data 
from the handicraft shops, so plentiful pnor to that penod, m their 
enumeration Data later than 1939 are not available as yet, but no 
doubt the vast expansion of industry due to the Second World War will 
make great changes in the industrial picture Data for depression years 
are not included in the table 

Referring to Table 23 it will be noted that in the manufacture of 
men’s clothing there is a dechne in the number of establishments and m 
the number of wage earners but a nse in total wages, a nse in the wage 
per worker and a nse also in the value of the product per worker In 
shoemaking there is a dechne in the number of establishments, an increase 
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in the number of workers, an increase in total wages, an increase in wages 
per worker, and an increase in the value of product per worker In 
printing these same trends are seen except that the number of establish¬ 
ments is somewhat greater In considering these data it should be 
remembered that the purchasing power of the dollar in 1925 was 66 per 
cent of that of 1914 and 53 per cent of that of 1900 But it should 
also be remembered that the workers of 1925 were, generally, men of 
less skill than those of 1900, being for the most part machine operators, 
much of the skill of the old trades having been transferred to the machines 


Table 23 — Comparative Data on Production of Clothes, Shoes, and Printing 

Men’s Clothes 


Year 

Number 
of estab¬ 
lishments 

Number 
of wage 
earners 

Total wages 
in dollars 

i 

Wage 

ptr 

worker 

Value of 
product m 
dollars 

Product 

per 

worker 

1900 

28,014 

191,043 

$ 79,434,932 

* 416 

$ 415,000,000 

$2,170 

1925 

4,000 

175,332 

203,847,000 

1,160 

1,087,238,000 

6,200 

1935 

2,981 

154,183 

144,750,000 

939 

615,065,000 

4,000 

1939 

2,447 

137,487 

139,728,000 

1,020 

598,273,267 

4,400 


Shoes 


1900 

25,460 

152,698 

63,304,244 

414 

268,579,267 

1,759 

1925 

1,460 

206,922 

225,090,000 

1,088 

925,383,422 

4,472 

1935 

1,024 

202,113 

172,349,000 

852 

643,872,000 

3,136 

1939 

1,070 

218,028 

183,651,529 

842 

734,673,111 

3,370 


Printing 


1900 

22,312 

162,992 

84,249,954 

517 

347,055,050 

2,130 

1925 

26,553 

536,776 

805,516,000 

1,500 

4,143,685,000 

7,700 

1935 

22,505 

302,643 

442,923,000 

1,467 

2,157,335,000 

7,125 

1939 

24,878 

342,535 

493,616,000 

1,521 

2,578,464,000 

7,914 


(Art 9) The economic position of the worker of 1925 was therefore 
much better than men of corresponding skill in 1900 These callings, 
therefore, have been completely changed from handicraft to machine 
production with corresponding changes in the functions and economic 
status of the workers involved Practically all of the industries that 
have survived under old names have been affected more or less in this 
manner It is true, of course, that many small custom tailor shops, 
blacksmith shops, etc , still survive, but they do so by serving special 
needs The volume of their output is negligible compared with that of 
factories m the same lines of work 
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If the manufacturing industries are considered as a whole, the results 
are equally significant In 1900 the value of the output per worker was 
about $2,452 In 1919 this ratio had risen to about $7,000, in 1925 to 
$7,700 It fell to $6,210 in 1935 and rose again to $7,430 in 1939 Sub¬ 
sequent data are lacking, but it will be interesting to see what this ratio 
was at the peak of wartime production and during the postwar period 
Again making allowance for the difference m the value of the dollar, these 
are great gams which can be attributed only to improved methods 

Furthermore these statistics from the Census reports do not take into 
account the increased employment due to the building of machinery for 
these callings In 1925 the value of the shoemaking machinery pro¬ 
duced in this country was appraised at $11,769,137 In the same year 
the value of the printing machinery produced is given as $69,216,683, 
and in 1939 the value of printing machinery produced in this country 
is given by the census as $78,628,000 It should be remembered also 
that each of these industries like the automotive industry has many 
ramifications that would be difficult to follow but all giving employment 
to workers 

Another significant change has been the marked increase in capital 
investment per worker The Biennial Census for 1925 r gives the invest¬ 
ment per worker m 1849 as about $560 By 1919, this ratio had nsen 
steadily to nearly $5,000, the yearly increase in capital being always 
greater in proportion than that of the workers employed Estimates for 
1946 indicate that the capital investment in the manufacturing industries 
of the United States is over 60 billion dollars, or more than $8,000 for 
each worker That is, the industrial worker is being separated further 
and further from the possibilities of personal ownership of the tools of 
industry and is becoming increasingly dependent upon capital and man¬ 
agement for the opportunity to earn a livelihood It is still possible, of 
course, for a handicraftsman to estabhsh himself in a small way in such 
personal services as shoe repairing, clothes cleaning and repairing, etc , 
and if he can obtain possession of some new product that is marketable, 
and particularly if it is patentable, he may still begin in a small way 
But competition in established lines of product is, in general, beyond his 
financial means For that matter, large industry, in general, is beyond 
the financial means of the individual, mass financing through stocks and 
bonds bemg necessary for all large enterprises It has already been noted 
that over 15 million people in the United States own stock or bonds in 
commercial or industrial enterprises 

In addition to this influence due to the rising cost of equipment, a 
similar tendency is appearing in the increased use of power From 1914 
to 1925, the horsepower per industrial worker increased from 3 3 to 4 3, 
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and it is common knowledge that this ratio is increasing The growth in 
total horsepower in the Umted States is also worthy of note Data are 
lacking in the Census of 1900 as to the total horsepower in use at that 
time, but the Census of 1914 shows the total horsepower in use in manu¬ 
facturing as 22,264,343, and this was increased by 1925 to 35,772,628 
The total prime-mover capacity m use in the Umted States in 1939 was 
in the neighborhood of 1,250,000,000 horsepower It is estimated that 
this was about four times as great as that of Great Britain or Germany 
and ten times as great as that of France More significant still is the 
fact that the per capita wealth of the Umted States bears the same ratio 
to the per capita wealth of Great Britain that the per capita horsepower 
here does to the per capita horsepower there—a relation that might 
naturally be expected It should be a natural result of the extended use 
of timesaving and laborsaving machinery 

The growth in the size of central-station machinery sin uld also be 
noted The great Corliss engine built for the Centennial Exposition in 
Philadelphia in 1876, which was considered to be an epoch-making 
machine, was of 1,400 horsepower The first large turbogenerator built 
by the General Electric Company, about 1900, was of 5,000-kilowatt 
capacity Today, single umts of 50,000-kilowatt capacity are common, 
combined umts of 100,000 not unusual, and one of 208,000-kilowatt 
capacity has been constructed A survey of our public utilities in the 
Blakemore Analytical Reports , dated December 20, 1922, gives the total 
horsepower of pnme movers in this industry in this country as 3,000,000 
in 1902, 12,000,000 in 1912, 24,000,000 in 1922 and a prospective 30,000,- 
000 in 1930 In 1935 it was estimated to be 32,670,000, and it was 
greatly increased during the Second World War No better index of the 
increased use of power in both home and factory could be had, and these 
figures are most impressive 

Two other developments should be mentioned that have profoundly 
affected modern industry, namely, transportation and commumcation 
In these two fields of development the progress has been rapid both 
as to size and extent of equipment and as to rapidity of performance 
Both land and marine transportation have greatly accelerated exchange 
of goods nationally and internationally and are tending more and more 
in this country to equalize the economic advantages formerly enjoyed by 
one section of the country as compared with others, with a consequent 
tendency for industry to migrate to new centers and for new competing 
centers to develop in new territory Modern methods of communication 
have at the same time eliminated time and space as far as this field is 
concerned The net result of the development of these fields has been to 
accelerate greatly the entire field of commerce and manufacturing The 
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United States is much smaller economically than it was 50 years ago and 
continues to shrink as far as these particulars are concerned 

Lastly, the phenomenon of new industries and the new callings con¬ 
nected therewith are worthy of more than passing notice, for in the char¬ 
acter of the productive methods by which these industries have been built 
is found the answer to some of the most difficult modem industrial prob¬ 
lems Some of these new callings, like the automobile and airplane plants, 
are built upon and are extensions of old trades and callings Others, like 
the electrical industnes, while resting primarily upon old trades and 
callings, have developed many ramifications and adaptations of these 
old trades into what are practically new callings Still others, while 
having their genesis in chemical processes, must necessarily be con¬ 
structed through the use of the old mechanic arts All of them have been 
affected by the modern productive methods that have been discussed 
The magnitude of some of these new industries is most impressive A 
few data concerning them will be found in Art 27, which should be read 
at this point 

It should be particularly noted that a new industry producing a new 
product that tends to supplant an old product does not necessarily elimi¬ 
nate the old industry The new product may find an enlarged field, 
leaving the old one to do the same work and perhaps hold part of the 
old field The telephone, for instance, did not entirely supplant the 
telegraph, nor will the radio entirely supplant either of them The elec¬ 
tric light did not eliminate gas producers, nor has oil displaced coal 
The motor truck and autobus, in a similar way, will find their place in 
transportation, but they are not likely to eliminate railroads By similar 
reasoning, synthetic products, such as rayon probably will not displace 
cotton and linen but will make a place for themselves in our industrial 
economy We shall, no doubt, witness the development of many new 
synthetic products to supply the lack of natural animal and vegetable 
products as the supply of these products diminishes, and we may expect 
to see many new products brought forth either to satisfy new needs or to 
cater to our comfort or amusement 

Brief reflection will show, therefore, that there is a great tendency 
toward what has been aptly called the mechanization of industry. By 
this is meant the doing of the world's work by power-dnven machinery, 
particularly by automatic and semiautomatic machinery, instead of by 
the use of handicraft methods aided by man power and animal power 
Although the mechanization of industry has no doubt greatly increased 
man's productive powers, it has at the same time affected the human 
element in industry m such a manner as to give nse to some apprehen¬ 
sions as to the resultant good of thus changing industrial methods 
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These changed manufacturing methods are to a large degree applica¬ 
tions of transfer of skill, and as explained fully in Chap III, all such appli¬ 
cations are accompanied to some degree by one or all of four results, 
namely, 

1 Further separation of the worker from the ownership of the tools 
of industry 

2 Degradation of labor 

3 Extension of the field of labor 

4 Elevation of labor 

The first of these will be even more evident from the discussion of the 
preceding paragraphs, and the discussion in Chap III should be reread in 
connection with what follows The progress of modern manufacturing 
has been accompanied by continual changes of this character New 
processes and improved machinery have been and are now constantly 
reducing the amount of skill required m old occupations, even to the 
extent of eliminating some callings In some cases the displaced workers 
have found occupation elsewhere, in other cases much real suffering has 
resulted In a few industries, complete readjustment has been accom¬ 
plished, as in callings such as the manufacture of shoes, textiles, clothing, 
and others, which, barring revolutionary inventions, is not likely to be 
disturbed But in other lines of work, invention and manufacturing 
progress are still active and demotion of the worker is still in progress 

As an offset to this demotion of the skilled worker, there appears the 
extension of the field of industry to persons of lesser skill The new 
industrial methods have enabled many thousands of comparatively 
unskilled persons to take important parts in many industrial fields 
formerly closed to them Today, in nearly every large manufactunng 
industry, the unskilled or semiskilled labor greatly outnumbers the skilled 
workers, and products of great accuracy are produced by such organiza¬ 
tions The principle of the extension of the field of labor is a very broad 
one As more and more skill has been transferred to hand and machine 
tools, it has become increasingly easy for unskilled men and women to take 
part in what were formerly highly skilled industries The actual produc¬ 
tion of automobiles, watches, typewriters, shoes, etc , is conducted very 
largely by semiskilled labor The tremendous absorbing power of Ameri¬ 
can industry rests largely upon the principle of the extension of labor 
through the use of semiautomatic machinery and is one of the greatest 
forces that underlie Americanization of the foreign worker Bnef con¬ 
sideration of the many new industries that owe their existence to science 
and invention should convince the most skeptical of the truth of these 
statements 

As an illustration of a highly developed case of mechanization of 



462 


PRINCIPLES OF INDUSTRIAL ORGANIZATION 


industry, consider the plant of the A O Smith Corporation of Milwaukee, 
shown in Plate X, for manufacturing automobile frames It is the 
largest and most highly developed example of a power-driven automatic 
manufacturing plant yet constructed and is, in effect, a large automatic 
machine This plant literally takes steel plates and turns them into 
automobile frames automatically Space permits of mention of only a 
few details Plate X shows the mam machine floor looking toward the 
end where the plates are received At that end the plates are cut and 
pressed automatically into the several component parts of an automobile 
frame They are earned through several operations, finally arnving at 
the end of the shop nearest the observer Here a machine picks up the 
side-bar subassemblies and crossbars, clamps them together, and dnves 
the nvets into place automatically This automatic nveting device can 
be plainly seen at the end of the picture nearest the observer The frames 
can be seen m the several “ stations” that they occupy successively and 
to which they are moved penodically and automatically Each of these 
stations is fitted with nveting heads which can be identified by their 
circular form Rivets are fed by compressed air to these heads When 
the frame is m place in any given station, the nvets are shot into place 
by compressed air and the nveting heads swing into operation position, 
** dnve ” the nvet, and swing back into “idle ” position—all automatically 
It is difficult to give anything but a vague descnption of this great 
automatic plant, it must be seen to be appreciated But some of the data 
concerning it may help to visualize its operating efficiency Every 24 
hours of operation the plant uses 1 million pounds of steel, which it turns 
into 7,000 automobile frames The plant performs 4 million automatic 
operations daily, all of which must be accurately done It takes 40 min¬ 
utes to manufacture a frame, and the plant can be changed from one 
style of frame to another in from 6 to 8 hours The entire plant is elec¬ 
trically operated, requiring 2,000 horsepower 

Now, while this plant is highly interesting as a piece of manufacturing 
machinery, it is doubly so when the human element is considered To 
make the same number of frames with standard machinery and ordinary 
methods would require over 1,000 men The automatic plant employs 
only 200 men, and, naturally, they do not need to be so skillful as the 
worker in the simpler plant as far as actually attending the machinery is 
concerned Of course, such a plant requires the services of a number of 
skilled engineers, toolmakers, and repair men But the economic gain, 
as far as men is concerned, is obvious Although the A O Smith plant 
is a somewhat extreme case of automatic production it is, nevertheless, 
typical of the tendency of modern industrial methods where quantity 
production is practiced, and it illustrates clearly the displacement of 
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.Plat® ^ Mam assembly floor of A O Smith Corporation’s automatic plant for manufacturing automobile 
frames In parallel lines the left-hand and right-hand side bars of the frames and the several cross bars come for¬ 
ward from the far end of the floor where they are formed automatically from sheet steel On the way they receive 
various machining operations automatically at the near end These parts are assembled and riveted together by the 
automatic nvetmg machine in the foreground 
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labor by transfer of skill Whether or not this great automatic machine 
transgresses the law of diminishing returns remains to be seen 

Consider, on the other hand, the automobile industry itself Here is a 
gigantic business built up m a few years, employmg many thousands of 
workers directly and many more thousands indirectly, supplying mate¬ 
rials and accessories to the factories proper The workers m these great 
factories can for the most part engage m this form of production only 
because of the mechanization of industry 

Or consider again the plant of the American Telephone and Tele¬ 
graph Company, at Kearney, New Jersey This plant, designed espe¬ 
cially for the purpose, recruited in a bnef time 12,000 workers and 
proceeded to make telephone apparatus Now, m all probability a very 
small portion of these workers had ever seen the inside of a telephone or 
worked at that sort of work Yet because of these new methods, they can 
engage in the work with little or no trouble It should also be especially 
noted that this plant and the A 0 Smith plant did not grow from small 
beginnings but were designed and built as entirely new enterprises, all 
methods and processes being designed and built before production started 

Modem industry then develops m two principal ways (1) by the 
growth and expansion of old industries and (2) by the, development of 
entirely new industries producing new products The old industries tend 
constantly to change in character through the use of improved and new 
methods and an extension of division of labor They tend to partake 
less of handicraft and to employ more transfer of skill As a consequence, 
the output per man constantly increases, and this, combined with the 
changes due to the mtroduction of timesaving apparatus, tends to 
technological unemployment without reference to extremes of good or 
bad times Some of the workers thus displaced find employment in 
other old industries, and many are absorbed by the growth of new indus¬ 
tries The extent of this unemployment as far as skilled workers are 
concerned is hard to gage, and data are lacking Periodically the fear 
is expressed that the tendency for unemployment from these causes is 
increasing Quite recently many articles to this effect have appeared m 
the press As a matter of fact, this fear is as old as the present industrial 
system, and from the foregoing (see also Chap III), industrial progress 
under modem methods is not possible without degradation of labor and 
extension of the field of labor 

The Census of 1900 comments upon these tendencies as follows 

A factor that has had a real tendency to lower the actual earnings of the wage- 
earner in many industries is the displacement of the skilled operator by machinery 
which permits the substitution of a comparatively unskilled machine hand 
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This tendency is noticeable in many lines of industry Its effect are twofold 
to reduce the number of employees producing the same or an increased quantity 
of product and, hence, to lower the total wages of the group, and to reduce the 
average rate of wages because of the lower degree of skill required The effect 
of the introduction and improvement of machinery upon the condition of the 
skilled artisan is an economic question of the greatest importance In the 

boot and shoe industry an increase of 18 3 per cent m value of products resulted 
from an increase of 22 2 per cent in value of machmery and tools used with only 
6 9 per cent increase in number of wage-earners and an apparent decrease of 2 5 
per cent in wages paid 

Although this is a true picture of the primary effects of the applica¬ 
tion of modern methods, it gives only a part of the picture It ignores 
the great reduction of cost of the product and also ignores the expansion 
of the shoemaking industry by extension of the field Subsequent census 
reports do not corroborate the doubts expressed in the O nsus of 1900 
The census reports furthermore indicate that the percentage of the total 
population “gainfully employed” m manufacturing industries has not 
been materially altered, which must have been the case if the fears 
expressed by the census report just quoted had been realized 

It will be clear, however, that as industry is mechanized and the out¬ 
put of the worker progressively increased, old industries must be expanded 
and new ones developed or else the working hours must be reduced 
if unemployment due to these modern methods is to be avoided In 
passing, it should be noted that the hope for new industries lies in indus¬ 
trial research—a point that was fully stressed by President Hoover during 
his presidency and has been emphasized by other farseeing industrial 
leaders Particularly, we shall need more industries that produce goods 
of economic value rather than those which cater solely to our amusement 
There will be no lack of the latter in any case The automobile and the 
radio to a certain degree fulfill both functions, and it should be remem¬ 
bered that most of the new industries tend to “pay their way ” They 
may, like the automobile and radio, start out almost solely as amuse¬ 
ments, but in a short time commercial uses are found for them, and they 
become real factors in our economic life If it were not for this feature 
of many new industries, the increase in manufactured products would 
soon slow up and unemployment become a greater problem than it ever 
has been It is very difficult at any time to draw a distinction between 
necessities and luxuries What is a luxury to one is a necessity to 
another The automobile is a luxury to many but a necessity to the 
doctor and many others No doubt there is a large number of products 
having little or no economic or esthetic values that are forced upon the 
public by so-called “high-pressure” salesmen’s methods The extension 
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of installment purchasing also has had a great influence upon the sales 
of both luxuries and necessities 

Lastly, one is led naturally to speculate as to the economic level that 
we may attain with our present prospects of industnal growth and dis¬ 
regarding any possibility of a radical advance in manufacturing principles 
such as came in through the Industnal Revolution It is axiomatic that 
to have the good things of life we must produce them, and theoretically, 
at least, there can be no overproduction as long as people are in want 
and economic desires remain unsatisfied The two great problems there¬ 
fore are production of economic goods and intelligent distribution of the 
same On the side of production, great gains can still be made in three 
particulars First, there can be a wider application of modern methods 
of production There is a great difference between highly developed 
enterprises such as the best examples of automobile production, the 
highest type of steel plants, etc , and the poorest and least efficient 
manufacturing plants of the country as far as equipment and production 
processes are concerned An equally wide variation exists between the 
best type of management and the poorest type A study from this angle 
of the manufacturing plants that go into bankruptcy would be most 
enlightening Great gain can also be made for reducing industnal waste 
We are, as a people, most wasteful, both individually and as a nation 
The Report of the Committee on Waste of the Amencan Engineenng 
Council estimates that Amencan management is responsible for 50 per 
cent of our industnal waste, and this estimate is probably not far wrong 
Anyone well acquainted with industry will testify to the possibility of 
great economic gams through the use of better equipment and better 
management 

And if marked gams are made, they will most likely come because of 
wider recognition of these shortcomings It has already been noted that 
m many highly developed instances of modem production, the old law of 
diminishing returns has already become effective to some degree and that 
there are definite limitations to the use of transfer of skill and division of 
labor It may be expected, therefore, that as industry, as a whole, is 
made more efficient, the rate of gam measured either m terms of output 
per worker or in output per dollar of invested capital will decrease unless 
some new and radical methods of production come into being, which at 
present appears to be unlikely In this regard, it is interesting to notice 
that the output per dollar of investment has been decreasmg as far as 
census reports give such information This ratio since 1850 has been as 
follows 1850, 2, 1860, 1 87, 1870, 2, 1880, 1 85, 1890, 1 44, 1900, 1 43, 
1919, 1 39, and in 1939 the ratio of the value of products of all corpora¬ 
tions to their combined assets was 1 0 (see also Art 37) It should be 
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remembered, of course, that the primary values on which these ratios are 
based are to a large extent estimates But it is significant, at least, that 
in the face of such a great gain m production, not only quantitatively as a 
whole but also a great gain per worker, this ratio should show a steady 
decrease It may be noted in passing that industrial and commercial 
failures may not necessarily be unmitigated calamities It may be that 
this is the only way in which the incompetent manager can be eliminated 
It is to be regretted that there is not some way of preventing the obviously 
incompetent from obtaimng the credit which results in financial troubles 
for others, not only when he fails, but while he is in business and possibly 
selhng at pnces that are ruinous to himself and his competitors 

Productive gains, then, appear to be possible through more modem 
equipment, better management, and the elimination of industrial waste, 
and progress is undoubtedly being made along these lines in many pro¬ 
gressive plants and even m some industries as a whole Great possi¬ 
bilities still exist in the field of production, and it would appear that the 
science of production is well advanced But production cannot exist 
without distribution, and our knowledge of this side of our mdustnal 
economy appears to lag far behind This is not to be wondered at, for 
distribution is much more complex than production, involving both 
national and international relations Disregarding all international 
aspects of the matter, there is much to be learned concerning the financ¬ 
ing of our mdustnal enterpnses and the financial relations that should 
exist among the employer, the employee, and the purchasing public 
Thus, it has been impressed upon us most fully of late that those who 
produce are also purchasers and, obviously, the more they have to pur¬ 
chase with the more they will produce We need more information, 
therefore, as to the flow of money from the employer to the employee 
through wages and back to the employer through purchases Again, 
as stated, it is estimated that 15 million or more workers m the United 
States ovm mdustnal secunties of some kind, and if this tendency con¬ 
tinues at the present rate, the ownership of industry may assume a 
different aspect Most interesting still is the phenomenon of deferred- 
payment purchasing on the part of the populace to the extent of many 
millions of dollars Of course, installment purchasing of land, houses, 
and even diamonds and other goods of somewhat permanent value has 
long been in vogue But the wholesale purchasing of automobiles, radios, 
refrigerators, and a large number of other short-lived products is com¬ 
paratively new and raises a number of new economic questions that have 
a direct bearing upon the extension of mass production Another equally 
important group of problems m distribution is found m the field of 
agriculture Here again, production apparently is greater than con- 
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sumption, and yet food is not cheap nor the farmer prosperous It 
would appear that any great advance in production and any consequently 
marked rise in the economic status of the people as a whole must wait 
upon a more intelligent solution of the problem of distribution Much 
study is being given to this problem by the ablest economists of this 
country, but at this writing there is no tangible evidence of any great 
advance in the science of distribution It is by far the most important 
of all industrial problems and constitutes a study of first magmtude for 
the economist, the engineer, and the statesman 

287. Responsibility.—Unemployment, of course, is due to causes 
other than mechanization of industry Dull times, business failures, 
overproduction, changes in style, supersedure of old products by new 
ones, and many other minor influences are all factors in this problem 
It has been only of recent years that any serious study has been made 
of these causes with a view of ameliorating the seriousness of the problem 
It should be noted, however, that many suggestions advocate national, 
state, or municipal aid by regulating the time and manner of expending 
funds upon public improvements Thus, it is urged that public build¬ 
ings, roads, harbors, etc , should be constructed as far as possible m dull 
times so as to straighten out the unemployment curve The gigantic 
expenment along these lines conducted by the Federal government in 
recent years should throw much light on the efficacy of such methods 

The merits of these many and wise suggestions are not here under 
discussion, but it is desirable to note that there is a rising consciousness 
that unemployment is a matter of public concern This of itself is a 
recogmtion that we are living in a new industrial era Under the handi¬ 
craft system of a century and a half ago, the worker could be something 
of a self-sustaining economic unit with the tools of industry accessible to 
him As has been noted in the preceding pages, this is no longer true 
The worker and for that matter the employer also are closely “geared,” 
so to speak, mto the great modern industrial machine If he is thrown 
out of gear, it may be, and often is, difficult for him to get mto contact 
again The public, in general, has been greatly benefited by these new 
methods and processes and logically, therefore, it should be responsible 
for the cost of these gains 

This does not in any way absolve the individual employer from doing 
all that he can within his own sphere of influence to ameliorate these 
difficulties, if for no other reason than for humanity’s sake But it is 
fairly clear that individual efforts on the part of the employer, be he ever 
so kindly and fair minded, are not sufficient to solve this problem It is 
a problem for economists and statesmen as well, since it affects the entire 
community as a whole, and for that reason most of the efforts along this 
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line have socializing tendencies r lhe time has piobably arnved when 
the economic guns resulting from now inventions must be more carefully 
weighed against the probable resulting economic distress The rapid 
introduction of a mechanical cotton picker or of a synthetic fiber that 
would displace cotton would work drastic hardships upon a colored 
population already on a low subsistence level Possibly we should regu¬ 
late the rapidity with which major inventions are permitted to disturb 
the economic balance until some of the complexities of the industrial sys¬ 
tem are better understood State emplo} ment bureaus, old-age pension 
systems, workmens’ compensation insurance against injury, national 
safety campaigns, and other similar efforts on the part of the community, 
the state, and the nation, all indicate the growing dependence of the 
worker upon organized industry and the decline of economic independence 
based upon the ownership of tools and equipment Undoubtedly, our 
social system is being modified by the new industrial methods, and it is 
to be hoped that wise industrial and political leadership will keep us 
from the rocks of paternalism, on the one hand, and the whirlpool of 
communism, on the other 
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CHAPTER XXV 


INDUSTRIAL RELATIONS 

CORRECTIVE INFLUENCES 

288. Introductory.—It will be clear that the introduction of such 
refined and far-reaching industrial changes as are discussed in the fore¬ 
going chapters would necessarily be accompanied by changes in the 
worker's industnal status and consequently in his social environment 
These changes, as has been noted, are not always to his advantage, and 
where such a danger threatens, it is only natural that corrective influences 
should make themselves felt Some of these corrective measures are 
revivals of old movements that had disappeared because of lack of eco¬ 
nomic necessity Others are the direct result of modern conditions 
These influences fall naturally into two distinct classes, namely, those 
which anse from the efforts of society to protect itself against certain 
features of these modern methods and those which arise from the desire 
on the part of those who are directing industry to improve conditions 
within the several callings The first group may be considered as regu¬ 
latory methods applied from the outside of the industrial field, the second 
group represents movements within industry itself Of the first group, 
those movements which touch industnal problems most closely and which 
tend constantly to modify industnal methods and conditions, the follow¬ 
ing are perhaps the most important 

1 Industnal legislation 

2 Labor unionism 

3 Industnal education 

4 The arts and crafts movement 

The second group of movements constitutes what has become known 
as personnel administration or industnal relations and will be discussed in 
succeeding sections Only the bnefest mention of the salient features of 
the first group can be given here Reference is made to them solely to 
call the attention of the student to the fact that they are integral factors 
in our industnal system They are very closely related to factory 
management, and their causes and probable effects should be carefully 
studied Like all other phenomena, there are definite causes for their 
existence, and they will grow or abate as these causes persist or are 
removed 
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INDUSTRIAL LEGISLATION 

289. Early Industrial Legislation —Industrial legislation, contrary to 
popular opinion, is far from being a new issue History abounds in all 
ages with instances of the legal regulation of industry, and in some 
countries the same effect has been obtained by caste or custom The 
Code of Hammurabi 1 promulgated about 2250 b c fixed the wages of all 
artisans, physicians, and veterinarians It would be interesting to know 
how successful Hammurabi was in his attempt to change economic law 
by legislative enactment English industrial legislation runs back to 
early days, and it was often not in favor of the worker but quite the 
reverse Thus the Statute of Laborers 2 of 1351 required “all artificers 
and laborers hired by time to be and continue at their work at or before 
five o'clock in the morning and continue at work and not depart until 
between seven and eight of the clock at night—two and a half hours in 
the course of the day being allowed for meals and dunking ” It so 
happened that at the time of the Industnal Revolution the workman 
was totally unprotected legally and the mutual protection of the old 
guilds had vanished As has been noted, the attitude of the ruling 
classes was one of laissez-faire and tended to exalt unduly the nghts of 
the individual and to minimize his responsibility The first efforts of 
reformers who sought legal help in rectifying the evils of the new factory 
towns met, therefore, with little attention and less sympathy, and it was 
not until diseases 3 incident to the conditions in these factory towns broke 
out that these reformers obtained a hearing 

The fight for legal regulation of factories was led by such men as 
Robert Owen, Richard Oastler, 4 and Sir Robert Peel, and the first modern 
factory act in England was passed m 1802 Its effects and those of the 
four succeeding acts were almost nil, although they were based upon the 
findings of commission after commission appointed to investigate the evils 
of the factory system A brief statement, even, of the slow and dis¬ 
couraging growth of this movement would be out of place here, although 
it will repay reading It was not until 1891, or 100 years after the great 
inventions, that a factory law was enacted m England which in any ade¬ 
quate way regulated some of the evils that they had unloosed 

290 State Legislation —Although conditions were never quite so 

1 The original code, carved m cuneiform characters upon a block of black dionte 
about 8 feet high, is in the Louvre museum in Pans The English translation is by 
Robert F Harper 

* Taylor R W Cooke, “The Factory System and the Factory Acts," p 51 

'Ibid, p 53 

4 See Taylcr, R W Cooke, “Modem Factory System,” Kegan Paul, French, 
Trubner & Co , London, 1891 
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bad in America, industrial legislation has grown steadily as the various 
states have become more and more thickly populated and the problems 
of existence have become more and more complex Thus the industrial 
legislation of the older states, such as Massachusetts or Connecticut, is 
voluminous and governs details of industry to a degree quite startling 
to one who has not inquired into it This form of legislation is growing 
very rapidly, in keeping with the growing public sentiment that the state 
has police powers ovei all industry, that the community has a right to 
regulate the manner in which industry may be conducted in its midst, 
and that there is just as much need of regulating productive industry 
as of regulating and licensing the professional callings, such as medicine 
and law 

It would be useless to attempt here even a synopsis of the industrial 
laws of the vanous states, as they vary in character with the character of 
the industries of the state and the degree to which these industries have 
been developed In their most highly developed form, as in Massachu¬ 
setts, they exercise control over factory construction in so far as ventila¬ 
tion, sanitation, fire protection, etc , are concerned They regulate the 
installation of machinery, such as elevators, and prescribe that care must 
be exercised to make all machinery safe for the workman They also 
carefully regulate the hours of labor, child labor, employment of women, 
regularity of payment, etc , in great detail The aim , in general , is to 
protect the public from the dangers of the business as a whole and to protect 
the workman against the dangers of his calling In the past they have 
usually been negative and prohibitory and were seldom constructive in 
character This follows from the nature of their inception, which is almost 
always the prohibiting of abuses Of late, however, constructional legis¬ 
lation has appeared in considerable volume 

291. Federal Legislation.—Of greater significance is the growing 
tendency of the Federal government to enact legislation affecting indus¬ 
try and labor It is important to understand the relation between 
Federal and state legislation The first ten amendments to the Con¬ 
stitution commonly called “The Bill of Rights” define certain relations 
of the Federal government 1 to the states and to the individual The 
first and the tenth amendments are of particular significance They are 
as follows 

1 Congress shall make no law respecting an establishment of religion or 
prohibiting the free exercise thereof, or abridging the freedom of speech or of the 
press, or the right of the people peaceably to assemble and to petition the Govern¬ 
ment for a redress of grievances 

1 For a full discussion of Federal legislation see Harold W Metz, “Labor Policy of 
the Federal Government/’ Brookings Institution, Washington, R C , 1945 
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10 The powers not delegitcd to the United States by the Constitution, not 
piohibited by it to the States are reserved to the States, respectively, or to the 
people 

These amendments have been construed as limiting the poweis of the 
Federal government to those matters which are of importance t 0 all 
citizens, that is to say, to interstate affaus as contrasted to intrastate 
matters The final judgment as to what is interstate or inti astute iests 
with the Supreme Court 

The first important Federal law affecting industry was the Slvrman 
Act of 1890 It prohibits any restraint on interstate commerce in any 
form of agreement or contract It is the chief w r capon of the Depart¬ 
ment of Justice in preventing monopoly in interstate trade The C layton 
Act of 1914 w r as an effort to exempt labor unions from the provision of 
the Sherman Act but was ineffective The Norris-La Guardia Act of 
1932, however, virtually exempts labor unions from the oherin in Act by 
forbidding Federal courts to issue injunctions m labor dispute s r l he 
National Industrial Recovery Act of 1933 was an effort to lift the country 
out of a deep depression It provided for the general regulation of all 
industries by voluntary codes set up by individual industries These 
codes fixed minimum wages and maximum working hours, limited c hild 
labor, and guaranteed the workers the right to organize and bargain 
collectively This act was declared unconstitutional by the Supreme 
Court mainly because it assumed jurisdiction over some matters that by 
the tenth amendment rightfully belonged to the states The next impor¬ 
tant Federal act was the National Labor Relations Act, commonly called 
the Wagner Act, of 1935 It avoids the weakness of the N I R A by 
confining its powers to interstate activities, but by the micrputations 
that have been made of its powers, its jurisdiction has been extended to 
enterprises that, although not directly concerned with interstate com¬ 
merce, may indirectly affect it The act excludes agricultural workers 
and domestic servants from its provisions It is administered by the 
National Labor Relations Board composed of three members appointed 
by the President 

Section 7 of the act states 

Employees shall have the right to self-organization, to form, join or assist 
labor organizations, to bargain collectively through representatives of their own 
choosing, and to engage in concerted activities, for the purpose of collet tive bar¬ 
gaining or other mutual aid or protection 

And section 8 defines unfair labor practices thus 

1 To interfere with, restrain, or coerce employees in the exercise of the rights 
guaranteed in Section 7 
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2 To dominate, or interfere with the formation or administration of any labor 
organization or contribute financial or other support to it 

3 By discrimination in regard to hire or tenure of employment or any term or 
condition of employment to encourage or discourage membership in any labor 
organization 

4 To discharge or discriminate against an employee who has filed charges or 
given testimony under the act 

In substance, therefore, this act guarantees the nght of workers to 
organize and bargain collectively, and a long list of rulings by the National 
Labor Relations Board defines unfair practices with which every manager 
should be familiar In the opinion of some people the act appears to be 
weighted somewhat too heavily in favor of the worker, and some unbiased 
observers think that it should be revised However only experience with 
its operation can develop changes that would be wise and helpful 

The Fair Labor Standards Act was passed in 1938 It covers, with 
certain exceptions, all workers engaged in interstate commerce or in the 
production of goods that may move in interstate commerce There are 
many exceptions under the act, such as executives, salesmen, employees 
of retail or service establishments, agricultural workers, etc The act 
provided that for the first year the maximum weekly working hours were 
to be 44, for the second year 42, and 40 thereafter unless overtime was 
paid at the rate of time and one-half The minimum hourly pay was 
fixed at 25 cents for the first year, 30 cents for the next 6 years, and 40 
cents after 1945 However on February 9, 1943, President Roosevelt, 
acting under his war powers, ordered all employees in areas of labor 
shortage to work 48 hours a week, payment for overtime to remain the 
same This and the general increase in wages during the war years had 
raised the general wage level, and no doubt many of the strikes with 
which the country was plagued (1946) are efforts to retain the same 
"take home” pay that resulted from the large amount of overtime 
What the final adjustment may be remains to be seen 

Without in any way questioning the desirability of the purposes of 
this act and similar enactments, certain questions naturally arise First 
it should be remembered that law cannot create wealth It may encourage 
or discourage the processes whereby wealth is created, and it may modify 
the distribution of wealth It remains to be seen when and if we return 
to the 40-hour week, we can create the standard of living that we all 
wish to see The hours of labor had fallen from about 66 per week to a 
little over 40 in many industries m about 70 years without the aid of 
Federal legislation, and it is questionable, at least, how far such laws can 
hasten what is essentially an economic process involving the volume of 
production (see Art 1) 
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One of the most important Federal enactments is the Federal Old-age 
Benefits Act, commonly known as the Social Security Act, of 1935 
Under this act the Federal government began to grant pensions to workers 
who are at least 65 years of age It may also under the act make grants 
to aid the several states that have pension systems of their own, and it 
may also make grants to the several states to assist unemployment 
insurance, the relief of dependent children, etc The necessary funds 
are raised by a tax on both employee and employer The plan is, there¬ 
fore, of the nature of enforced savings Although the national govern¬ 
ment has pensioned Army and Navy veterans and hospitalized its 
employees and wards, this is the first time in our history that it has 
embarked upon as wide a program with the prospects that it may be 
greatly broadened to include all workers T^he arguments pro and con 
that are advanced concerning this program are many and conflicting 
It should be noted, however, that this act implies that laige numbers of 
people may no longer hope to save a competence and that the care of the 
aged is no longer a problem for the individual, city, or state It has 
assumed national importance It should be noted that England under 
a labor government is even now proposing a “cradle to the grave” 
security plan known as the “Beveridge Plan” which is far reaching 
Recent reports indicate that some, even of its proponents, are alarmed 
at the probable cost Again it should be noted that law cannot create 
wealth 

The laws cited in the foregoing apply to industry, in general, as far 
as the power of the Federal government extends The Federal govern¬ 
ment has also, from time to time, passed regulatory laws that affect 
special industries or special conditions Thus the Railroad Labor Act of 
1920 gave railroad employees the nght to select collective-bargaining 
representatives “without interference or coercion” by the employer, thus 
foreshadowing the more comprehensive Wagner Act of 1935 The Davis- 
Bacon Act of 1931 provided that contractors constructing any building 
for the United States that costs more than $5,000 must pay all workers 
the rate of pay prevailing in the locahty The Walsh-Healy or Public 
Contracts Act requires employers to pay overtime for work in excess of 
8 hours in one day or 40 hours in one week on Federal contracts in excess 
of $10,000, and child labor is prohibited Other regulatory legislative 
powers as concerns labor have been vested in the Civil Aeronautical 
Board, the Mantime Commission, the Interstate Commerce Com¬ 
mission, etc 

It will be noted from the foregoing that for the last half century 
Federal legislation restncting the employer and giving greater power to 
the worker has grown steadily in volume and detail In some instances, 
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in recent years, this increased power as conferred upon labor unions has 
not always been wisely used As a consequence there have been growing 
signs of legislation restricting these powers The Case Bill, w hich passed 
both House and Senate in May, 1946, created a Federal Mediation board 
with power to ban strikes and lockouts for 60 days while negotiations 
were in progress, made unions and management both liable to damage 
suits for nonobservance of contract, and earned other far-reaching restric¬ 
tions on union activity This bill was vetoed by President Truman 
Imbedded in the Case Bill was the Hobbs Bill, which was passed by the 
House in December, 1945, but did not reach the Senate floor Immedi¬ 
ately upon the presidential veto of the Case Bill the Hobbs Bill was passed 
by the Senate without opposition and sent to the President This bill 
provides heavy penalties for labor union representatives who obstmet 
interstate commerce by extortion or robbery for which, to-date, unions 
had not been specifically held liable This bill was signed by President 
Truman 

This voluminous legislation has failed utterly to secure industrial 
peace On November 19, 1946, the Department of Labor reported that 
m the first year after V-J Day 5 million workers were affected by 4,630 
strikes (see New York Herald Tribune , November 19, 1946), resulting in 
the loss of 120 million man-days And then came a strike that is likely 
to stimulate a change in labor legislation and labor relations In May, 
1946, John L Lewis, President of the United Mine Workers Union, 
mining soft coal, called a strike of the miners The government there¬ 
upon seized the mines, and the strike was settled by an agreement signed 
by Lewis and the Secretary of the Interior, Julius Krug On November 
15 Lewis announced that this agreement would be ended after five days 
The government obtained an injunction restraining Lewis from breaking 
the contract This he disregarded, and the miners quit on November 21 
Thereupon Lewis was subpoenaed before the court, held in contempt of 
court, and fined $10,000 The miners’ union was fined $3,500,000 
Lewis immediately appealed the case, and provision was made to take it 
to the Supreme Court at once On December 7 Lewis called off the strike 
which threatened to bring transportation and the basic industries to a 
standstill in a few days, to say nothing of the personal hardships facing 
millions of people At this writing 1 the case is still before the Supreme 
Court, but no matter what decision the court may reach, this strike has 
given a tremendous impetus tor a revision of our labor statutes, already 
foreshadowed as a probable procedure by the Congress that met early 
in 1947 Obviously no man or group of men whether employer or 

1 The Supreme Court upheld the decision of the lower court but reduced the 
amount of the fine of the miners’ union 
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employee should have the power to bring our industrial life to a stand¬ 
still for any such reasons as were advanced for the strikes during 191b 
It is greatly to be hoped that this revision of our labor relations will be 
made with calmness and due respect for the rights of both labor and 
management No intelligent man would wish to see laboi divested of a 
single right or privilege that is fair and just The Taft-Hartlcy Act of 
1947, which should be read, modifies the Wagner Act and tries to stnko 
a fairer balance between the conflicting claims 

LABOR UNIONISM 

292 Craft Unions —Labor unionism is a natural effort upon the part 
of the industrial worker to protect himself against the tendencies dis¬ 
cussed m Chap IV, associated with the growth of very large plants, 
extreme division of labor, and the separation of the worker from the 
ownership of the tools of industry The old friendly relations of the 
small shop tend to disappear and to become more impersonal Labor 
unions naturally developed as craft umons, that is, by skilled trades such 
as carpenters, painters, machinists, etc The first labor union in this 
country that involved more than one trade was the Mechanics Union of 
Trade Associations in Philadelphia m 1827 (Art 20) In 1880 the 
American Federation of Labor was organized at Columbus, Ohio, and 
since that time has dominated the labor field in the United States and 
Canada as far as craft unions are concerned It consists of somewhat 
more than 100 craft unions with a number of affiliated groups The 
several subsidiary unions composing the A F of L are quite autonomous 
in character A worker may be a member of a local union which again 
may belong to a city or a central labor council, the central A F of L 
endeavoring to hold the entire organization together by establishing 
general labor policies and taking action as necessary to strengthen the 
group as a whole The craft unions are somewhat selective as to member¬ 
ship, and as a rule the A F of L has been rather conservative and opposed 
to socialistic doctrines Exact figures as to membership in unions are 
difficult to obtain, but the membership of the AF of L in 1946 was 
given as over 7 million 

293 Industrial Umons.—An industrial union is composed of workers 
from all branches of an industry, such as coal mining, automotive pro 
duction, etc The idea of a union organized on a broader basis than 
craft affiliation is not new, and it should be remembered that the tendency 
to mechamze industry and thus create large bodies of semiskilled workers 
who could not find a place in the craft unions has been a contributing 
factor to the growth of the industrial union There have been seveial 
attempts to organize such umons, one of the most notable of which was 
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the Industrial Workers of the World organized in 1905 In contrast 
to the A F of L this organization was frankly socialistic and anti- 
capitalistic Although it never had a large membership, its radical pro¬ 
gram created considerable publicity until it died out in the early 1920's 
Its socialistic trend of thought has, however, continued among some 
elements of present-day unions 

In 1935 some labor leaders m the A F of L , dissatisfied with the 
fundamental principles of the group, withdrew and organized the Com¬ 
mittee for Industrial Organization This name was afterward changed 
to the Congress of Industrial Organizations, 1 abbreviated CIO This 
group proceeded to organize workers by industries as the most logical 
way of offering membership to all classes of workers, especially those in 
mass-production plants It must be said that the theory is correct in 
principle The relations between the A F of L and the CIO have 
remained acrimonious, and all efforts to consolidate them have so far 
proved fruitless, thus resulting in a weakening of the labor front The 
membership of the C I 0 is not homogeneous, and as a consequence its 
history has been somewhat turbulent However, age and experience 
may develop greater conservatism Some elements in its membership 
seek political power as a means of obtaining its objectives, a doubtful 
procedure at best The membership of the CIO was reported in 1943 
to be over 5 million 

294 Independent Unions*—In addition to the A F of L and the 
CIO there are a large number of independent unions, the most notable 
of which are the Railroad Brotherhoods with a membership of about 
500,000 men Because of their strategic position these groups are very 
powerful In a number of plants mdependent company umons have 
been formed, embracing only workers employed m a single enterprise 
Federal legislation forbids the employer from giving help or advice to 
such groups or from dominating them in any way 

296. Strength and Influence of Umons.—It has been noted in Art 
291 that for the last 30 years there has been a steady growth of legislation 
in favor of the worker which naturally has been reflected m the growth 
of the umons As has been noted, accurate figures as to union member¬ 
ship are difficult to obtain, but it is estimated that the total union 
membership m 1916 was not over 3 million This rose to over 11 million 
in 1942 to 13 million in 1943 and was estimated to be 15 million in 1946 
It remains to be seen if this great membership can be held through the 
reconversion period The pnncipal reason for this great growth aside 
from aggressive leadership is, no doubt, legislation such as the Wagner 

1 For a full discussion of this split between these groups see J E Walters, “Per¬ 
sonnel Relations," John Wiley & Sons, Inc , New York, p 22 
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Act, which compels collective bargaining between employer and employee 
The trend of legislation has been toward limiting the rights of the 
employer without enforcing reasonable restraint upon the unions, com¬ 
pelling them to live up to their agreements once a bargain has been made 
Labor legislation as it now exists is apparently not effective m keeping 
industrial peace and is probably due for some revision m the near future 
The worker desires fair working hours, good working conditions, and 
security of employment To these hi is entitled However, some union 
demands are debatable, among which are the closed shop, in which only 
members of the union may be employed, maintenance of membership, 
under which all workers who were members of the union on a given date 
must remain in good standing as a condition of employment, though 
others who have not joined the union may retain their positions, and 
the checkoff system, under which the employer collects the union duos 
from the workers’ pay And it should be remembered chat the total 
number of union members is a minor part of the mdustnal population 
The total number of persons gainfully employed in 1943 was about 45 
million This increased during the war and is now perhaps 60 million 
The public at large has, therefore, a great interest m the union move¬ 
ment It is obvious that for any given n itional income any great increase 
in union wages must be at the expense of other workers The following 
table adapted from data published in “The Onl\ Source of Ilighei Wages 


Class of expenditure 

Amounts 

Dollars 

Per 

cent 

Materials, fuel, supplies, etc 

$440,703,586,000 

70 4 

Interest and rent 

9,400,632,000 

1 5 

Replacement of plant 

20,096,750,000 

3 2 

Taxes 

17,602,598,000 

2 8 

Salaries of management 

11,118,576,000 

1 7 

Salaries of employees 

105,544,150,000 

16 8 

Dividends to owners 

21,504,668,000 

3 6 

Totals 

$625,970,960,000 

100 0 


is Greater Output” 1 shows the distribution of industrial income in the 
United States from 1929 to 1940 Labor received 16 8 per cent of this 
income, and the investor received 3 6 per cent of the same, while manage¬ 
ment was given 1 7 per cent of the total During the present epidemic 

1 See Factory Management and Maintenance , February, 1946 
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of strikes (1946) Federal officials talked of raising wages without raising 
prices, apparently not realizing that all industrial costs are in the last 
analysis labor costs Another fallacious theory was to tie wages to profits 
In many cases there are no profits, and although workers are always 
willing to share profits, they are not willing and should not be called upon 
to make up a deficit in operation The only true source of wages is pro¬ 
duction, and all statistics show that w r ages rise and fall with the produc¬ 
tion per man-hour Higher wages can come only by increasing the output 
per man-hour of labor We are still some distance from a logical labor 
policy in this country, and labor unions will have to assume greater 
responsibility for the common good if they are to hold their place in our 
industrial economy 

Furthermore the Wagner Act if not amended will no doubt open up a 
new era in our industrial life The natural antipathy of the employer to 
labor unions may not be ended, but some methods of opposing them may 
be prohibited Company unions as has been noted are already practically 
prohibited, and labor union membership will, no doubt, increase as time 
goes on The change will in time no doubt affect, if it does not abolish, 
all such employer activities as group insurance, sick benefits, pensions, 
and other paternalistic efforts of the employer, which are discussed in 
succeeding sections of this chapter Granted also that collective bar¬ 
gaining is here to stay, it should be remembered that successful fruition 
of any such far-reaching plan will require much time and patience if the 
experience of other countnes may be taken as a criterion As this is 
written in 1946, this country is in the throes of a wave of strikes, some 
of which, such as the stnke at the General Motors plant, are among the 
worst in our history New Zealand which has gone very far with legis¬ 
lation of this sort has similar troubles Sweden, 1 however, appears to 
have had considerable success with collective bargaining, but it is a small 
homogenous country where conditions are not comparable to those in 
this land 

296. Industrial Education.—Pnor to the modern industrial era, edu¬ 
cation of any kind was limited to the needs of the clergy and the ruling 
classes The rapid growth of pure and applied science created a demand 
for men trained in these fields, hence arose the modem colleges of engi¬ 
neering, medicine, agriculture, etc The disappearance of the old appren¬ 
ticeship system necessitated the establishment of vocational schools to 
supply young men and women for the trades and callings The state has 
recognized the fact that good citizenship depends largely upon abihty to 
make a living, hence arose a widespread system of vocational schools 

1 For an illuminating discussion of Swedish cooperatives see Harvard Business 
Review , Summer Number, 1938 
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But there are many other educational activities of this kind, su(h as 
private enterprises, part-time schools, continuation schools, etc As yet 
no very clear state 1 or national plan of vocational schooling has been 
devised, though some such measure is needed to clanfy the situation 
Brief reference is made to this topic, in so far as it is a part of factory 
management, in later sections (see also Art 313) 

297 The Arts-and-crafts Movement —The arts-and-c rafts movement 
typifies the resentment of the artist and art lover against tin machine- 
made product It owes its origin to William Morns and his v ntings 2 
and has for its general purpose the preservation of the artistic side of 
production Although quite important for some years, it is compara¬ 
tively less important now, since machine-made products can often be 
quite artistic, as illustrated by the product of the Jacquard loom and the 
modern shoemaking machinery Yet the arguments of Morris and his 
followers, which were approved by men such as Ruskin Emerson, and 
Elbert Hubbard, are well worth reading The latest manifestation of 
Morris’ idea is found in the so-called “styling” of automobiles, which in 
some instances appears to be overdone It is quite evident, however, 
that manufactured product for home and personal use cannot be success¬ 
fully sold on the basis of function alone It must meet with the approval 
of the public as far as outward looks are concerned, faulty at times as 
this criterion may appear to be 

INDUSTRIAL RELATIONS—PERSONNEL ADMINISTRATION 

298 Introductory —The Industrial Revolution, by separating the 
industnal worker from the ownership of the tools of industry, made him 
almost entirely dependent upon the employing class for his means of 
subsistence Unfortunately for him, the employing class of a century 
and a half ago held ideals vastly different from those held by the piogres- 
sive employer of today, and as a consequence, the workers m the indus¬ 
tries immediately affected quickly found themsehes m a deplorable 
condition As the employer of the Industrial Revolution, with his 
narrow money-grubbing view, has given w r ay to the intelligent educated 
employer of the present, two distinct principles or points of view have 
developed in our social and political creed The first is the idea that the 
public has a right to regulate the manner in which industry is conducted 
in its midst in so far as industry affects matters of common interest 
This tenet is the basis of industnal legislation which is now being experi¬ 
mented with and the limitations of winch cannot be seen at the pres¬ 
ent time The second idea is that every employer owes a duty to his 

1 See “Education for Life,” by the Regents of the State of New York 

5 See Morbis, William, “Hopes and Fears of Art,” Ixmgmans, Green and Co , 
London, 1910 
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employee over and above that required by law and as expressed in the 
wage agreement, that he is in a large sense his brother's keeper, and that 
his lesponsibikty is a true stewardship From this last idea has grown 
the field of effort now variously known as industrial relations, personnel 
administration, employee’s service, etc , which includes all endeavor on 
the part of employers to better the personal relations that exist in indus¬ 
try It is now widely recognized that the personal relations in industry 
are matters of major importance, and in large enterprises the personnel 
manager holds a position of trust (see Fig 14) Like all the functional¬ 
ized activities that have been discussed, the personnel department will 
vary in size and scope with the size and character of the plant 

The first man in modern times to recognize these ideas and to put 
them into piactical operation was Robert Owen, who in 1800, at the age of 
twenty-eight, became managing owner of the New Lanark Mills, about 
20 miles from Glasgow The village contained about 1,300 people in 
families and between 400 and 500 pauper children between five and ten 
years of age These children were “parish apprentices," that is, children 
from the poorhouses placed in the mill village under agreement with 
the pauper overseers Practically the only law governing these people 
was the will of the manager 

Owen himself has recorded the conditions that he found at New 
Lanark He says 1 “The people lived almost without contiol in habits 
of vice, poverty, idleness, debt, and destitution ” The state of the 
pauper children, many of them mere babies, was particularly distressing 
When it is considered that this was conceded to be the best-managed null 
village in the kingdom, one wonders what the others were like, and, 
indeed, it is difficult to believe the many well-authenticated accounts of 
the dire straits into which the manufacturing population had fallen by 
reason of the unrestricted application of the new methods 

Owen 2 had long pondered a plan for improving such conditions and 
now had an opportunity for putting his theories in effect Against great 
difficulty, including opposition from the employees themselves, he 
gradually built up a model village the equal of which did not exist and 
has seldom, if ever, been seen elsewhere His reforms included improved 
sanitation m homes and factory, recreative facilities, library and schools, 
methods of purchasing supplies for the workmen at low rates in such a 
way that they would not be cheated, elimination of drunkenness, and the 
reduction of the working day to 10 hours, 13 and 14 or even 16 hours 

1 Saroent, W L , “Robert Owen and His Social Philosophy,” London, 1890, p 27 

* The story of this model village and the point of view of this great reformer will 
repay reading See Lloyd Jones, “Life of Robert Owen,” and also W L Sargent, 
“Robert Owen and His Philosophy,” London, 1860 
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being the length of the working day elsewhere In fact, he anticipated 
practically every item of welfare work that has been attempted since 

Owen carried on this work through good and bad times, at one time 
paying full wages for tour months during w hich the mills were idle, at a 
cost of $35,000 It was only in recent ycais that this idea was revived 
in the form of unemployment insurance, which some forward-looking 
companies are now operating But m spite of what, to his partners and 
many others, seemed an extravagant and useless outlay of money the 
business prospered and paid handsomely, the village becoming a model 
of its kind 

Differences with his partners compelled his retirement from the 
partnership, and the village relapsed into its old state Owen took up 
other activities looking toward legal protection of factory employees and 
to promulgating his theories of industrial organization These theones, 
frankly socialistic, have not and probably will not be fully realized but 
nevertheless the world is deeply indebted to this feailess reformer, 
philosopher, philanthropist, and manufacturer 

The ideas that he introduced at New Lanark were not followed to 
any extent until a few years ago, when they were revived, particularly in 
America The work has, in general, been conducted closely along the 
lines of Owen's experiment, and in some instances great sums of money 
have been expended by single individuals or companies interested in this 
work The following classification, modified and abbreviated somewhat 
from one developed by J E Walters, 1 may be helpful m visualizing the 
field 

1 Employment 

a Labor turnover 
b The personnel supply 
c Job analysis 
d Job specifications 
e Selection and placement 
/ Discharges 
g Rehirmg, etc 

2 Personnel Maintenance 
a Promotions 

b Transfers 
c Wages and rewards 
d Ratings 
e Shop rules 

/ Employees' organizations, etc 

3 Training and Education 
a Training executives 

6 Training foremen 
c Training workers for foremanship 

1 See Walters, J E , “Applied Personnel Administration,” John Wiley & Sons, 
fnc, New York, 1931, p 53 



484 


PRINCIPLES Ob INDUSTRIAL ORGANIZATION 


d Job instruction 
e Training apprentices 
/ Adapting < oik g< graduates 
g Guard industrial (dotation, etc 

4 Actidt nt Prevention iiidfeifttj Instruction 
a Mi t liamt al safeguards 

b Safety education 
c S ifet v ni^pt t tions, etc 

5 Health Conservation ind Factory Hygiene 

a Phjsit d examinations at md subsequent to hiring 
b kirst ml md medic d trt atment 
r Hospital md nursing services 
d Shop saintition, ventilation, etc 

G bmplo>t cs’ S( rvice 

a 4m mt 1 il betterment and training m thrift 
b Rcc re ition d and social at tivities 
c Industrial housing, gardens, parks, ete 
d Restaurants, stores, etc 

Because of a more enlightened view on the part of industrial manage¬ 
ment and partly because of modern industrial legislation, the first five of 
this group of activities are well recognized today as legitimate and 
justifiable features of management The sixth group, which embodies 
items formerly known as welfare work, is not so firmly established 

299 Labor Turnover —Not many years ago there could be found in 
the older manufacturing states many small factory towns where the same 
families of employers and employees had earned on industries for several 
succeeding generations Every individual of the community was well 
known, and his abilities and shortcomings were public knowledge 
Industry, furthermore, was broad and general, and each worker in the 
skilled trades, at least, was expected to perform many functions in a satis¬ 
factory mamici The problem of employment was not a difficult one, 
since practically all the workers were well known, and where strangers 
were to be employed, the judgment of the foreman Was all that was 
necessaiy Modern methods ha\e changed these relations, and factory 
towns such as these just desc nbed have now become the exception The 
increased size of fat tone s, the increased facilities for migiation, the influx 
of alien 1 iboi, and otlici causes have made a wide gxp between employer 
and employee, while the requirements of modern industry, as far as the 
worker is concerned, have become increasingly nanow and specialized 
At the same tune, many new lines of industry have come into existence 
The problems of inducting men and women into industrial positions where 
they will fit and of s( cuung pei manency in the working force are no longer 
simple problems, in fact they pic sent one of the most important, and at 
the same time most difficult phases of modem industiv 
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One of the most marked results of these changed conditions is ihe 
shifting character of the personnel in many factories This difficulty 
has long been known to factory managers, but the study of its economic 
aspect is comparatively new The late Magnus Alexander made a most 
intei cstmg end important investigation of this matter Ills lepoit co\ ers 
the expel lence of 12 factories which gave employ ment to 37,271 employees 
at the beginning of the year 1912 and 43,871 at the end of that year 
The net increase for the year was, therefore, 6,697, but d iring that 
period 42,571 people were hired and, as a consequence, 35,874 must have 
been dropped from the employment rolls during that same period The 
factories examined were fairly representative m character and size, 
the range of work covering large steam engines, electrical appaiatus, 
automobiles, and fine tools and instruments The smallest factory 
employed 300 people, and the largest had more than 10,000 employees 
on its pay roll In these 12 factories it was found that aV ut 73 per cent 
of the employees engaged during the year had not worked in these fac¬ 
tories before while about 27 per cent had worked m them at some pre¬ 
vious time 

As a corroboration to this statement it was found by other investiga¬ 
tors that in a ceit-ain large carpet factory near Philadelphia 75 per cent of 
the employees had been in the employ less than 1 year, 9 per cent from 
1 to 2 years, 5 per cent from 2 to 3 yeais, 4 per cent from 4 to 5 years, 
and only 1 per cent of the employees had been in the employ moie than 5 
vears Although this last example may not represent average conditions, 
it is true that this state of affairs and that leported by Mi Alexander are 
undoubtedly too common, and this constant shifting of workers is a 
source of great industrial loss The term “labor turnover” has been 
given to this change in the personnel of the factory force, and it is meas¬ 
ured as a percentage The National Employment Managers’ Conference 
in 1918 agreed upon the following definition and method of computing 
labor turnover 

Labor Turnover for any penod consists of the number of separations from 
service during that period Separations include all quits, discharges, or lay¬ 
offs for any reason whatever 

Percentage Labor Turnover for any period is the ratio of the total number 
of separations during the period to the average number of employees on the 
force report during that period The force report gives the number of men 
actually working each day as shown by attendance records 

To illustrate, assume that the number of separations in a given week 
1 s * 360 and that the average daily attendance for the week is 1,200 Then 
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the percentage of labor turnover on a yearly basis is 

X 52 = 0 30 X 52 = ratio of 15 60 or 1,560 per cent of 1200 


It should be noted that this ratio by itself may not always convey a 
correct impression of the change that has taken place, and it is always 
desirable to know the stability of the factory force Thus a turnover of 
100 per cent may be caused by the entire force changing duiing the 
year, oi it may be caused by one-tenth of the force changing ten times 
during the year As Mr Slichter states “The turnover statement in 
addition to the total number of changes should show also the number of 
the men on the payroll at the beginning of the year who ~emained con¬ 
tinuously in the employ of the company throughout the year ” A fac¬ 
tory might easily have a labor turnover of 100 per cent and still find that 
80 per cent of its employees had remained constantly on the pay roll 
There is no unanimity, however, as to the exact method of computing 
labor turnover, and this topic has been much discussed J E Walters 1 
lists five others besides the one discussed in the foregoing and states that 
75 per cent of the companies which he investigated use the formula 


T = 


100 £ 
M ’ 


where T 


labor turnover for 100 employees, 8 = total sepa¬ 


rations including quits, discharges, and layoffs, and M ~ the average 
number on the payroll for the period considered Thus if a factory has 
an average of 1,000 persons on its pay roll and has 100 separations per 
month, the turnover for that month would be 


^ _ lOO(separations) X 100 

1 ~~ 1,000 


10 per cent for the month 


The idea is capable of wide expansion and variation, and it would not 
appear to be of great importance w'hat formula is used provided it is 
properly interpreted and gives the management some measure of the 
exodus of men from the plant Labor turnover, it will be noted, is a 
measure of the stability of the working force (see Chap XXV) 

300 The Causes of Labor Turnover. —The many reasons why men are 
discharged or quit their jobs divide naturally into two classes, (1) those 
which are due to some lack or misfortune on the part of the employee and 
(2) those which are due to some remissness on the part of the employer 
On the part of the employee will be found incompetence, insubordination, 
drunkenness, laziness, a general roving spirit which makes it difficult for 
him to stay long in one place, and, lastly, those misfortunes over which 
the worker has little or no control, such as accidents, sickness, or death 

1 See “Applied Personnel Administration/' John Wiley & Sons, Inc , New York, 
1931, p 212 



INDUSTRIAL RELATIONS 


487 


On the part of the employer may be found such causes as low wages, 
bad working conditions, failure to protect the worker against accident, 
a bad attitude on the part of superintendents and foremen toward the 
employees thus preventing the growth of interest and friendly feeling, 
unfairness in making promotions, and inefficient management in general 
To these should be added such factors as the fluctuating character of 
some industries and the seasonal demand for certain products, for which 
neither employer nor employee is to blame Such investigations as 
have been made go to show that a large percentage of the trouble is due 
to incompetence on the part of the workers, and this m turn is due 
partly to faulty methods of selecting employees and to lack of proper 
facilities and methods for training them for the work in hand when it is 
special in character and different from that in other factories or other lines 
of work It should be remembered that industry of all kinds has become 
very complex and highly specialized, so that a worker well trained in 
one line may find himself entirely out of place in an industry that appar¬ 
ently differs but little from those with which he is familiar The great 
outstanding fact should be kept in mind that in many industries it is 
customary to “hire and fire” many more men in any given time than are 
regularly employed 

301 Cost of Labor Turnover —Although the facts discussed in the 
preceding paragraph have been generally know r n for some time, it is not 
commonly appreciated how great an expense may be involved in hiring 
and training workmen, nor are the detailed costs that make up this 
total expense generally understood These detail expenses may be 
summarized as follows interviewing new men, medical examination, if 
one is required, investigating the records of applicants and studying the 
sources of labor supply, instructing new men regarding their specific 
duties and regarding factory rules and regulations, wear and breakage of 
machines and tools by inefficient or unskilled men, reduction in produc¬ 
tion due to unfamilianty of new men with machines and surroundings, 
cost of work spoiled by new and perhaps inexperienced men, and similar 
causes 

It will be obvious that the total cost will vary with the class of work 
and the character of the employees, and it is not easy to obtain mathe¬ 
matical data that are reliable or conclusive, but such data as have been 
obtained are somewhat startling Mr Alexander stated that he learned, 
by inquiry from a number of managers, that the average estimate for 
discharging a man and replacing him was between $50 and $100 In his 
investigation he classified the employees considered into five classes as 
follows (1) highly skilled mechanics, (2) mechanics of lesser skill who can 
be trained in two or three years, (3) operators and piece workers who 
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lequire only a few months to liain, (1) unskilled laboiers and helpers, 
(5) cloneal helpers in shops and offices Mr Alexandei gave the esti¬ 
mates, shown in the following table, of the costs of replacing these «evoial 
classes of workers with new men and of rchinng old employees The 
investigations of other men corroborated generally the costs given by 
Mr Alexander, some giving even higher figmos The important question 
concerning these investigations and iesults is not their relative accuracy 
so much as the staitling size of these totals as given by all who have 
investigated this problem It is believed that managers, as a nile, are 
not well informed on this source of loss Mr Alexander made this studv 
some years ago, and the cost of all laboi has nsen greatly since then 
Some recent writers on this topic hive placed the cost of replacing a 
semiskilled man as high as $00 and the cost of replacing a highly skilled 
man as high as $250 


Group 

Hiring 

Instruc¬ 

tion 

Wear 

and 

breakage 

Reduced 

produc¬ 

tion 

Spoiled 

work 

Total 

cost 

Cost of 
rchinng 

1 

$0 50 

$ 7 50 

$10 00 

$20 00 

$10 00 

$48 00 

$10 00 

2 

0 50 

15 00 

10 00 

18 00 

15 00 

58 00 

20 00 

3 

0 50 

20 00 

10 00 

33 00 

10 00 

73 50 

35 00 

4 

0 50 

2 00 

1 00 

5 00 


8 50 

5 00 

5 

0 50 

7 50 

1 00 

20 00 


29 00 

10 00 


302 Methods of Reducing Labor Turnover — The foregoing discus¬ 
sion natuially suggests ways and means of reducing laboi turnovci 
Among the most impoitant remedies are 

t Improved methods of hiring and dischaigmg men 

2 Facilities for training new men for their duties 

3 Reducing fluctuations in the volume of woik 

4 Offering better financial inducements to remain in service 

5 Medical supeivision and caie to sateguard the employee against 
sickness and accident 

b A human interest in the employee with a view to securing his 
interest and making him contented 

It has already been demonstrated that remedies such as these arc 
helpful in reducing the labor tin novel, and obviously these remedial 
efforts involve modern employment and labor-maintenance methods as 
listed in Art 303 


MODERN EMPLOYMENT METHODS 
303 The Employment Department —It has been noted (see Chap V) 
that it is good admimstiative policy to have each person peiform as few 
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functions as possible The separation of functions and the development 
of specialists for each duty are in strict accord with the theory of division 
of labor, and employment problems are no exception to tins rule In 
small shops wheie the employees are few, employment work must be 
peiformed, for obvious icasons, by the superintendent or foicman, but in 
plants employing 500 01 more employees this work should be in tin hands 
of one man who should devote all oi lus time to employment problems 
Many modern plants are now doing this, and the centralized employment 
office under a special employment managet is rapidly becoming the 
rule rather than the exception in large institutions If the plant is 
laige enough to justify a complete plan of personnel administration, 
the employment department will naturally be included in tfm iargei 
organization 

The employment d( partment would normally hav e charge of the fol¬ 
lowing functions 

1 Souices of labor supply 

2 Job analysis and job specifications 

3 Interviewing applicants for work 

4 Applying physical and mental tests 

5 Selecting the employees 

6 Introducing new employees to the job 

7 Advising as to promotion and transfer 

8 Study of attendance and absentee records 

9 Interviewing workers leaving the employ 

304 Sources of Labor Supply —Many employers have no clear idea 
of their laboi supply, the great majonty depending upon personal appli¬ 
cations, selecting those who may appear competent Although such 
methods may suffice for small shops, a large works should have definite 
and well-known sources of labor supply This can always be supple¬ 
mented by careful inquiry among reliable employees It often occurs 
that workmen know of friends or others who would make desirable 
employees Obviously such inquiries should be made only of these 
employees who are trustworthy and satisfactory from the standpoint of 
labor questions in general Another source of laboi supply is found in 
employment agencies Agencies engaged in supplying highly trained 
men such as engineers and teachers are usually useful and reliable 
Those supplying cheaper laboi are not so reliable, though they are often 
useful in furnishing large numbers of workers at short notice, as is some¬ 
times needed in railroad work State and municipal labor bureaus have 
not been very successful as a rule 

Advertising is simply a means of increasing the number of personal 
implications It is much used, and with good success, for obtaining men 
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for the higher positions where the applicant is expected to furnish unques¬ 
tionable records and credentials It may also be used effectively where 
an immediate increase in labor is essential and where quality cannot be 
too closely considered It is not a good method for securing a perma¬ 
nent supply of well-trained, reliable men 

One of the best methods of securing good workers, if the plant is large 
enough to afford such a plan, is through an apprenticeship system in con¬ 
nection with educational methods Industrial education of some kind oi 
degree is rapidly becoming an essential requirement for factory workers 
In many places satisfactory coopeiative arrangements can be made 
with local public schools so that a constant stream of well-trained boys 
and girls pass into the industries Many large plants have auxiliary 
school shops organized foi this special purpose, and cooperative school 
and shop methods are becoming more common daily No large plant 
can afford to neglect this method, for in all probability it is the ultimate 
solution of the problem and the only solid foundation upon which an 
industrial community can be sustained A moie general consideration 
of industrial education is given in a succeeding section 

306 Empirical Methods of Selecting Employees —Whatever means 
are employed to get in touch with sources of labor supply, some method 
must be adopted for selecting those who are to be hired * i^r the most 
part these methods of selection are still empirical, reliance being placed 
upon the personal judgment of the supenntendent, foreman, or employ¬ 
ment manager supplemented by recommendations of some kind The 
value of the latter is problematical, except as concerns personal character, 
unless the work for which the worker is engaged is very much like that 
to which he has been accustomed There is no doubt that personal 
judgment based upon long experience is not to be dismissed lightly, and 
the author has seen some magnificent organizations of men built up solely 
upon the keen judgment and insight into human nature possessed by a 
single superintendent This was easier to do, however, when work was 
more general in character and when the workmen employ * were of the 
all-round type now rapidly disappearing In hiring such men the speci¬ 
fications of the work to be done were covered by the experience and 
skill of good workmen of the class required, and selection became largely 
a matter of judging personal characteristics, in which work some men are 
naturally gifted and hence become highly efficient in selecting reliable 
workers 

Although the need of judgment and insight into human nature still 
remains the most important feature of employment work, the conditions 
of industry have changed Any employment manager who is to hire 
men for any large industry must recognize the fact that to do so success- 
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tully he must have accurate specifications of the work to be performed and 
that he must match these specifications with the experience of the worker 
or provide some method of preliminary training before the worker will fit 
into the vacancy that is being filled For these reasons some advanced 
managers have adopted methods not unlike those in use in college t and 
governmental activities to eliminate, as far as possible, the employment 
of workers who are sure to be misfits It ma> be of value to review 
briefly some of these advanced, yet logical, methods 

306 Specifications of Work to Be Performed —There still remains 
much work that is simple to describe and of winch the general character¬ 
istics are easy to understand It often occurs, however, that those who 
hire men know very little about the exact requirements of factory work, 
and until comparatively recent years little or no v r ork had been done in 
classifying operations with reference to the personal attributes of the 
worker who is to perform the task The work of Taylor, Gantt, Gilbreth, 
and others referred to in Chap X gives ample proof of this statement 
It was comparatively easy to match the all-round ability of the old 
mechanic against the general character of industry of a few r decades ago 
But extreme division of labor, by reducing industrial operations to a few 
functions, has instituted a need for workers of a few characteristics Thus 
one job may require dexterity, another quickness of vision, another con¬ 
centration or any combination of these personal attnbutes CIcarl} lt'is 
not an economic policy to employ men for duties for which their personal 
characteristics and training do not fit them, but this cannot be avoided 
unless the requirements of the position to be filled are clearly definable 
It is helpful to both for the employment manager and for the foreman 
to endeavor to specify in writing just what the requirements of every 
position are before hiring a man to fill the place An analysis of the 
character of an industiial operation has come to be known as a job 
analysis, and the written description of the work based upon such an 
analysis, which may be used by the employment manager in selecting 
workers, is known as a job specification. The degree of refinement to 
which such methods may be used will depend naturally upon the size and 
character of the plant Much attention has been given to this problem 
in recent years, and the reader is referred to “Personnel Relations” by 
J E Walters and to “Production Handbook” by L P Alford and 
J R Bangs for more extended information 

307 Employment Testing —Employment testing represents an effort 
to obviate the old cut-and-dry method of hiring a man, trying him out 
and discharging him if he is found to be unsatisfactory These tests are 
of many kinds depending upon the end that is desired The simplest 
tests are what are known as trade or performance tests in which the 
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prospective employee is actually tested in the work Thus a typist may 
be required to demonstrate speed and accuiacy by an actual performance 
A plumber may be given tools and matenal and required to make up a 
joint in a lead pipe Such tests are quite conclusive as far as skill and 
speed m the required work are concerned Where actual manual tests 
cannot be made because of lack of facilities, recourse is often had to 
questions, pictures, diagrams, etc 

An aptitude test is one that is designed to measure native ability in a 
given field It is a well-established fact that a man’s bodily character¬ 
istics fit him better for one kind of physical activity than for others 
Thus oarsmen, sprinters, baseball players, and other athletes have clearly 
distinguishing bodily characteristics for which experienced tiaineis look 
in selecting men In a more detailed manner each worker’s arms and 
fingers fit him, naturally, for certain kinds of work in preference to others 
Mechanical aptitude is measured by requiring the applicant to solve 
simple mechanical puzzles, assemblies, etc The “wiggly block” devised 
by Johnson O’Connor is an excellent example of such devires It is a 
wooden block 0 inches square and 10 inches long cut into nine longitudinal 
pieces by irregular saw cuts The problem is to icassemble the parts, 
time being a criterion of performance Not a few large coiporations are 
now applying such mechanical tests to applicants for positions The 
telephone companies, for instance, have carefully drawn specifications 
defining the work of telephone operators and not only have specified the 
type of girl best fitted for this work but have also developed laboratory 
tests for selecting them 

An intelligence test is one designed, supposedly, to test mental 
ability It is usually conducted by requiring the applicant to answer 
skillfully prepared questions So far they have been most widely used 
in school work where a considerable degree of correlation between tests 
and academic performance is claimed A large number 1 of such tests 
have been developed for various purposes, but psychologists are not 
agreed as to basic conceptions of mental testing or the procedure for con¬ 
ducting it Terman, a noted psychologist, is quoted as defining intelli¬ 
gence as the relative abihty to carry on abstract thinking Others would 
define it as the abihty to meet paiticular situations, to solve problems, 
or to see relationships Still others hold that facility with the English 
language is a criterion of mental abihty It has always appeared to the 
author that many of these tests do not differentiate between ability to 
think and simple acquaintance with a large number of facts Some of 
them would appear to be tests of environment rather than mental abihty 

1 Charles E Skinner in “Educational Psychology ” lists 38 tests with the names of 
the publishers Prentice-Hah Inc , New York, 1937 
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Obviously no employment manager should undeitake a piojut of this 
kind without expert advice and much c ueful thought Intelligence' tests 
do not measure personal qualities such as honesty, loyal!v, leadership, 
etc , which generally are included in written recommendations Not can 
they take the place of the critical appraisal of the applicant as an indi¬ 
vidual, which only an experienced internewer bungs to the piobWn of 
selecting men Some men have rau c ipacity for appiaising their fellows, 
others have little or none Andrew Carnegie is said to ha\c attributed 
his success to his ability to selec t able men to assist him He probably 
never heard of an intelligence test 

308 Fitting the Worker to the Job -No matter how small the part 
that the worker is to perform, care should be taken to sec that he 
thoroughly understands his work This is particularly true in starting 
a new employee at work All difficulties should be removed from his 
path as far as possible, and every precaution taken to i ike him feel at 
home and to familiarize him with his new surroundings In work of 
special character, this pielimmary instruction may be truly educational, 
and many companies have found it a good 1 m estment to establish schools 
of one kind or another to promote the progress of then employees in the 
work of the factory Aside from these general educational efforts, how¬ 
ever, it will be found that it pays to instruct the worker in the particular 
work in which he is engaged H L Gantt has made a real contribution 
to this subject in his writings on task and bonus work ITe found that 
great increases could be made in the output of wankers who were, in the 
beginning, only mediocre performers, by careful and systematic instruc¬ 
tion in the details of the operations to be performed If such instruction 
leads to higher output and consequent higher pay, one of the first causes 
of labor turnover is removed Obviously, this is a better method of 
securing a permanent force of men than by the old method of “hning 
and firing,” retaining only those who happen to qualify 

309 Other Employment Functions —In large plants where the per¬ 
sonnel division is well developed, medical examination is required of all 
applicants for work Since medical supervision is also an impoitant part 
of personnel maintenance, reference to this phase of employment will be 
deferred to that discussion Where personnel work is well developed, the 
personnel director not only selects the workers but is usually consulted 
concerning promotions, transfers, discharges, and rchinng Thus if a 
worker does not fit into one place, the placement officer may transfer 
him elsewhere instead of discharging him This officer will also inquire 
into the reasons why any man leaves the employ, and he will in general 
through his personnel records act as a source of information concerning 
all such matters 
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PERSONNEL MAINTENANCE 

310. General.—The second duty of the personnel director in a well' 
managed shop is to make a study of plant conditions as they affect the 
employees Such a study will include consideration of the methods by 
which men are introduced to their work This item may be of broad 
significance and may include preliminary preparation of an educational 
character If an apprenticeship system is in operation, or if extension- 
school methods are in use, the personnel director should be in close touch 
with, if not in actual control of, these functions He should also study 
carefully the conditions under which the men work with a view to dis¬ 
covering any conditions that work adversely to a spirit ol cooperation 
between the men and the management This study should include the 
manner in which men are treated by the foremen, the hearing of com¬ 
plaints and grievances, methods of promotion, transfers from one depart¬ 
ment to another, and adjustment of wages, and most paiticularly, the 
employment manager should examine every case of discharge or other 
cause for an employee’s leaving the service He should also study the 
cause and effects of absences 

It may be objected that many of these duties are now and should 
remain in the hands of the foreman, and many foremen will resent 
having these functions taken from them Most of the functionalized 
positions in modern management have had to make their place against 
these very same arguments The trained designer, the toolmaker, the 
storekeeper, the cost finder, and others who are now considered essential 
to good organization were called into being by the same demands fox 
more refined methods that are now indicating that low labor turnover 
and more economical production can be secured by a more intelligent 
study of the problems of employment Many employers have already 
recognized that this problem is a far-reaching one and have given the 
personnel director wide powers 

311. Conditions of Employment —Careful selection of employees and 
thorough instruction as to their duties are not enough m themselves, 
however, to ensure permanence in the working force The conditions 
under which men work must be satisfactory Every worker desires good 
pay, short hours, steady employment, and work that will not prove too 
much of a physical, mental, or nervous strain upon him These con¬ 
ditions are somewhat fundamental, and the degree to which they are 
realized has much to do with the worker’s contentment It should be 
remembered that attractions of a minor sort will not retain the interest 
of workmen unless these more important conditions are fulfilled 

A good personnel department will, therefore, look carefully into the 
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hours of labor and the rates of pay as compared with other plants and 
industries Careful investigations should be made of all disagreeable 
features involved in the work, and every effort should be made to mini¬ 
mize or remove these disagreeable features The agreeableness and dis¬ 
agreeableness of a job should be taken into account in setting the wage 
rates, and systematic efforts should be made to remove all distracting 
and uncongenial surroundings Mt n always produce more and are better 
contented when their surroundings are agreeable 

In factories involving a variety of work and consisting of many 
departments, it may occur that a worker is not satisfactory in one 
department but will do very well when transferred to another In 
progressive shops, therefore, where a personnel manager is installed, the 
individual foreman can discharge a man only from his own department 
and the personnel manager has the privilege of placing Nm elsewhere if 
he so desires In this connection it should be noted that there is much 
to be desired in many foremen No one man should be picked with such 
care as the foreman, for he alone represents the management to the work¬ 
man To get work out of men and yet retain their friendship and their 
loyalty to the organization is a fine art, and every manager will do well to 
see that his foremen maintain the right attitude toward the workmen 
Arrogant, blustering ways, unfair methods, and, above all, unjust dis¬ 
charge 1 do not pay dividends, and they belong, furthermore, to an age 
that is rapidly passing away If no personnel manager is employed, the 
superintendent should know the full reasons for every discharge It 
should be difficult for a good worker to get employment in a good plant, 
and once in, it should be as difficult for a rival concern to induce him to 
leave, and to this end he should be protected against unjust and dis¬ 
courteous treatment 

312. Reducing Fluctuations in Output Unemployment —Many large 
factories make what are known as seasonal goods Thus the market for 
overcoats is active in the fall, and hence the busy manufacturing season is 
during the summer Straw hats must be made during the winter to meet 
a sudden and large demand in the spring Unless such fluctuations in 
product are counterbalanced by other goods, the labor force must fluctu¬ 
ate with the volume of the work Some of the trades, such as brick¬ 
laying, fluctuate not only because of the season but because of the 
unavoidable irregularity in building operations 

In many industries this is a difficult problem to combat, and it is one 
of the most serious causes of labor turnover in many shops Unemploy- 

1 The rulings of the National Labor Relations Board are markedly against unfair 
discharge, and in not a few instances the men so discharged have been reinstated with 
back pay 
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ment is one of the most dreaded of all ills to which the worker is exposed 
He naturally, therefore, prefer a shop where employment is steady, and 
no doubt many industries would be better off financially if production 
were equalized over the year, even though this Mould involve a lower 
interest on investment It would be more than offset by the reduced 
cost of labor 

Even in noimal times unemployment is a serious problem, and in 
times of depression it assumes tragn proportions that call for aid by both 
state and Federal agencies On the part of the Federal government the 
Social Security Act of 1935 sets up a pattern that the several states may 
follow m setting up unemployment insurance plans The Federal govern¬ 
ment through a tax on employees will defray the cost of the administra¬ 
tion of approved state unemployment insurance plans The state, on 
the other hand, has considerable latitude in organizing its plan Thus 
the state of New York, for instance, taxes employers 2 7 per cent of the 
pay roll, which goes into a pooled fund from which unemployment dis¬ 
bursements are made to those who qualify under the state plan Other 
states have similar plans In times of great depressions both state and 
Federal governments have tried to solve the problem by the construction 
of public buildings, roads, etc Experience would seem to indicate that 
much of this work was good economically but some bordered upon a 
waste of funds 

Another effort by the Federal government to mitigate unemployment 
is the United States Employment Service in the Department of Labor, 
with offices in all the states, established in 1933 The record of this 
service to date is excellent It will have plenty to do in relocating 
workers who have been displaced by the war effoi t 

As has been noted in Art 247 the stabilization of production and of 
the worker’s income presents a difficult problem to an industry that is 
inherently seasonable There have been some experiments along this 
line, however, that are noteworthy, namely, those by the Nunn-Bush 
Shoe Company of Milwaukee, the Geoige A llormel and Company of 
Austin, Minnesota, which operates packing houses, and the Eastman 
Kodak Company of Rochester, New York Space does not permit any 
extended discussion of these successful efforts, but a very good description 
will be found in “Plant Production Control ” by Charles A Koepke 

TRAINING AND EDUCATION 

313 Training Foremen —As has been stated, no men in the entire 
organization of an industrial plant should be selected with such care as the 
foremen On the foremen depend, to a veiy large degree, the spirit and 
moiale of the plant To the workman the foreman represents the 
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management, and he interprets the attitude of the foreman as that of his 
superior officers Many modern enterprises, thcrefoic, are training their 
foremen and subforemen in the principles of sound admimshation Such 
training usually includes instruction in the principles of organization, 
economies of production, cost finding, etc But it also includes discus 
sions of personnel problems and the relation of the human element to suc¬ 
cessful administration The aim of such a course should be to make the 
foreman a broader and better executive and to enable him to understand 
more clearly the value of the human elements involved Two general 
methods are in use for this woik In the first all executives of the plant 
meet regularly to listen to talks on the several topics given by men care¬ 
fully selected for the purpose In the second method the men from 
several plants are collected into groups that have common problems for 
discussions of these problems Sometimes outside reading is advised in 
connection with the discussions Such reading is to 1 o highly recom¬ 
mended In fact, if a foreman can be induced to acquue the habit of 
reading m connection with his work, other educational woik is scarcely 
necessary Educational work similar to that just described is also 
carried on by some enterprises for the benefit of its salesmen During 
the Second World War the Department of Education in Washington 
offered courses of instruction to industrial plants under the name of 
Engineering Science, Management War Training They were of broad 
scope and covered a wide range of workeis with considerable success 
314 Educating the Worker—Industrial education, as an effort on 
the part of the public to supply certain deficiencies in the modern indus¬ 
trial system, has been mentioned in Art 288 It is now quite generally 
conceded that the public schools should tram all boys and girls in such 
general branches of knowledge as are required for good citizenship and 
should also, as far as is possible, give each child a mental background or 
elementary training in industrial methods before he or ©he is permitted 
actually to engage in a distinct vocation The growing tendency of the 
several states 1 to pass laws prohibiting boys and girls from entering indus¬ 
try until at least sixteen years of age makes the necessity for such pre¬ 
liminary vocational training increasingly necessary The state of New 
York has recently (1916) recognized this need by establishing a number 
of Institutes of Applied Arts and Science These institutes are intended 
to give technical and practical instruction to graduates of high schools, 
returning veterans, and employed adults The courses of instruction 
offered will, in general, have relation to the industries in the territory in 
which they are located It is obvious, on the other hand, that no matter 
how extensive the work of the public and private schools may be in this 
1 See also the Federal Fair Labor Standards 4.ct, Art 290 
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regard, there will always be a certain part of the worker's training that 
can be given only within industry itself The school can supply general 
background, basic technical knowledge, and a limited amount of technical 
skill But a complete mastery of technique and a full knowledge of indus¬ 
trial methods and of industrial conditions can be obtained only in the 
atmosphere of industry itself This is true of all grades of education 
from the grammar grades to the college No general solution of the 
problem 1 of adapting workers to modern industrial processes has been 
developed avS yet, but the most important of those now in operation will 
be briefly discussed 

315. Apprenticeship Schools —When it was fully realized that modern 
industrial conditions had made the old apprenticeship system obsolete, 
the first reaction of manufacturers was to fall back upon the public-school 
system and demand that it give trade training The limitations of this 
system that have been discussed were quickly discovered, and not a few 
industrial enterprises set up apprenticeship schools wherein the advan¬ 
tages of school methods could be realized m close connection with real 
shop conditions For the most part such schools are found only m large 
enterprises that can afford to operate them and in such industries as 
still retain a considerable demand for a wide range of skill or technique 
Thus the Westinghouse Electric and Manufacturing Company, the 
General Electric Company, and a number of the larger railroads have 
successful schools of this kind The apprenticeship school operated by 
the Atchison, Topeka and Santa Fe Railway appears to have been very 
successful, and no doubt there are many plants in other lines of industry 
where such schools can be operated to advantage 

316 Specific Job Instruction —In many industries, particularly those 
which produce m large quantities, there is a very large number of opera¬ 
tions that require only a limited amount of skill or knowledge and where 
general trade skill and knowledge, such as it is aimed to impart by appren¬ 
ticeship methods, are not required In many such industries it has 
become quite common practice to tram workers for specific jobs before 
employing them at actual production This form of training can be 
accomplished in two ways The first is an adaptation of the old appren¬ 
ticeship methods The new employees are placed under the supervision 
of special instructors and are given intensive training for a short period 
on the factory floor and on regular machines under actual working con¬ 
ditions Obviously this method is very flexible and can be adapted to 
small plants 

The second method is through the use of special schools that may be 
in a separate room or may be placed on some portion of a production 

1 See also Alford, L P , and J R Bangs (Ed ), “Production Handbook,” p 1565. 
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floor and hence in the atmosphere of the industry During the First 
World War, when it was necessary to train large numbers of workers in 
special jobs, many of these schools came into existence under the name of 
vestibule schools. Usually the work was conducted on regular machines 
and with regular products The cost of such schools is high because of 
the expensive equipment required, and therefore they are not likely to 
be much used except m large enterprises 

During the Second World War it became necessary to train a very 
large number of specialized workers both men and women in a wide range 
of industrial operations and in a very short time This work was con¬ 
ducted by the division of Training Within Industry (T W I) under the 
direction of Chanmng R Dooley The success achieved in training both 
men and women in limited areas of operation was quite phenomenal, and 
the methods used should be studied by everyone interested in trade 
training In recent years some labor unions have inaugurated educa¬ 
tional programs for their members Notable among these is the Edu¬ 
cational Department of the International Ladies Garment Workers 
Union, the program of which includes a wide range of subjects quite 
cultural in their content A very interesting and important develop¬ 
ment in the labor field is the recent establishment of I he New York State 
School of Industrial and Labor Relations at Cornell University The 
progress of this school will be watched with great interest by both labor 
and management 

317. Adaptation of College Men.—The limitations of public schools 
in preparing men for industry hold also for colleges and universities 
Many industries, howe\er, have found the product of these higher institu¬ 
tions most desirable, if not essential, particularly the graduates of tech¬ 
nical colleges Large enterprises such as the Westinghouse Electric and 
Manufacturing Company, the General Electric Company, the Western 
Electric Company, and others long ago established special methods for 
adapting technical graduates to their needs Other enterprises m other 
lines have followed their example These courses are sometimes called 
special apprenticeship courses, but they are really courses of adaptation 
In such courses the recruit is passed as rapidly as possible through a 
number of departments so that he can become acquainted quickly with 
the art of the business of which he presumably has a knowledge of the 
science Even where no formal course has been oigamzed, this general 
method of introducing the college mail into industry through a prelimi¬ 
nary period of adaptation is rapidly gaining ground The General 
Motors Corporation established in 1926 an Institute of Technology 
This is a cooperative school designed to tram employees for greater 
responsibilities in the corporation The Chrysler Institute of Tech- 
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nology, with a similar purpose in view, is licensed by the state of Michigan 
to confer engineering degrees The usefulness of this function remains to 
be seen 

318 Cooperative Education —Practically all of the educational 
methods described in the foregoing have been or are being operated in 
cooperation with public-school systems, Y M C A evening courses, or 
university courses Two distinct methods of cooperative training should 
be noted In the first, or truly cooperative, method the worker spends 
part of his time in actual study in the school and part m actual work in 
the plant with which the school is cooperating Usually there are two 
sets of students, one working in the plant while the other attends classes 
in the school, and vice versa A regular course of study and work is 
planned in advance 

In continuation-school work the worker is employed regularly in the 
plant and is relieved during a part of the day to attend classes, or the 
classes are conducted in the evening so as not to interfere with the shop 
work In every large city there are many opportunities for workers to 
attend extension courses, so-called, that are offered by educational insti¬ 
tutions, usually through evening classes 

ACCIDENT PREVENTION AND RELIEF 

319 Accident Prevention and Relief —In no phase of industrial 

philosophy has there been such a quickening of our conscience as in 
the matter of industrial accidents This has been due partly to a fuller 
realization through statistical studies of the enormous losses thus entailed 
The older philosophy of management assumed that the worker was suffi¬ 
ciently skilled or careful to look out for himself, and if he was injured 
because of negligence on his part or on the part of a fellow worker, the 
employer was not to blame and could not be called upon for financial 
compensation Today it is commonly believed that it is the employer’s 
duty to see that every precaution is taken to prevent accidents of every 
kind and that if an accident does occur, the owner must assume the 
financial responsibility This, in effect, compels each industry to pay 
for its own losses due to accidents instead of turning the incapacitated 
workers adrift to be a charge upon the general public 

As a result of this changed point of view there is an unprecedented 
interest in accident prevention in this country in which large corpora¬ 
tions, such as the U S Steel Corporation have led the way This work 
has been well developed also in some European countries The American 
Museum of Safety was established in 1907 with a view to enlisting 
public sympathy with this work, and in 1913 the National Safety Councjl, 
membership m which is open to all manufacturers engaged in hazardous 



INDUSTRIAL RELATIONS 


501 


occupations, was founded The statistics 1 of the National Safety Council 
for 1942 give the number of fatal accidents in the United States as 90,700 
of which 47,500 were in industry Nonfatal accidents for 1942 weie 
approximately 9,200,000 The cost of these accidents is estimated to be 
$5,200,000,000, including wage cost, medical attention, property damage, 
etc The productive time lost is estimated at 380 million man-da^vs, a 
truly appalling picture Safety and the safety department have become 
an integral part of good management 

Accident prevention falls naturally into four divisions (1) Basically, 
safeguards against accidents should be kept m the foreground in designing 
not only machines and equipment but also the buildings, staus, elevators, 
etc (2) Much can be done through education, constant warning, and 
publicity Pla<ards and signs cariying slogans such as “Safety First” 
and “The best safety device is a careful man” are very helpful The 
education of foremen who are close to the problem is a No an effective 
measure (3) There should be periodic inspection by competent inspec¬ 
tors In some states accident inspection is conducted by the state, and 
insurance companies have inspection departments that cover certain 
phases of the problem These, however, should not relieve the manager 
from conducting such periodic inspections as may be necessary (4) Data 
should be collected that will show progress and indicate what hazards are 
most dangerous Practically all of the states have passed Workmen’s 
Compensation Acts under which employees are compensated for accidents 
arising from their occupation according to the provision of the law 
These laws also fix the amount to be paid to the dependents in case of a 
fatal accident Industrial companies usually protect themselves against 
such liabilities by taking out insurance with commercial insurance com¬ 
panies This again m no way relieves the employer from using every 
means m his power to prevent accidents 

HEALTH CONSERVATION—FACTORY HYGIFNE 

320. Physical Fitness —Every progressive factory of any magnitude 
is equipped with a resident physician and hospital facilities (see Chap 
VIII) for caring for the accidents and sickness of those employed It is 
even more logical to examine the worker physically at the time of engage¬ 
ment, and many employers are now requiring such an examination 
H L Gardiner, employment manager for Cheyney Brothers, reported 
that in a single month 449 applicants were thus examined and 547 cases 
of accident or disease were treated among those already in the employ 
Of the 499 applicants 41 were rejected because of heart disease, tubercu¬ 
losis, or other physical weaknesses that rendered them unfit for the work 
1 For an extended discussion see “Production Handbook," p 1588 
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in hand Of those selected and employed, 137 were placed on certain 
tasks only, their physical condition not permitting them to assume more 
laborious duties The impoitance of this last item should not be over¬ 
looked Physical examination should not be used as a means of exclud¬ 
ing all but the veiy best but should be used as a basis of classification 
Clearly it is a dangerous pioceedmg to place a man with a bad heart 
in charge of an overhead crane 01 a man wuth bad eyesight in charge of a 
yard engine Physical examination at engagement not only will, no 
doubt, do much to obtain better classification of the force but will serve 
as a valuable basis for keeping the foice in prime physical condition A 
purchaser of horses or cattle would take all of these precautions, yet it is 
difficult to convince some men of the economic value of these common- 
sense proceedings 

321 Medical Service —In no one feature of factory administration 
has there been such a change in point of view as in this field The factory 
manager of a few years ago w r ould take every precaution to protect his 
horses against disease, but the health of the human worker w as his own 
business The progressive employer of today, however, knows that it 
pays to look after the health of Ins employees, and he knows that sick or 
disabled men are not efficient producers Dr Otto P Gier, medical 
director of the Cincinnati Milling Machine Company, said regarding this 
point “The loss in wages to the workers on account of preventable but 
unprevented diseases runs annually into the billion dollar mark The 
accompanying loss to the employer must surely be twice that amount 
when it is remembered what a part bad health plays in efficiency ” 
Many industrial plants, therefore, now have a resident physician and a 
well-equipped dispensary Such an equipment will most commonly 
first justify itself and make a place for itself in the factory as a measure for 
first aid and accident relief But if this activity is in charge of the proper 
kind of physician, who can win the confidence of the employees, it will, 
m a short time, become a center from'which will radiate advice and 
counsel concerning all manner of personal ailments, and the resident doc¬ 
tor Will become a confidant and personal adviser to the entire community 
The value of such a department m selecting employees has already been 
discussed, but its greatest good will be with those already in the employ 
and in following up those who have been examined at engagement Dr 
Gier believed that any plant having 750 men or more can afford a resident 
physician and a dispensary and suggests that smaller concerns may 
accomplish good results by cooperative methods 

The extension of medical service to the families of employees borders 
on paternalism and is perhaps questionable practice It is true that an 
able shop physician with strong social tendencies may do much in a per- 
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sonal way among the families of the workers But the systematic super¬ 
vision of such families by the shop physician with the aid of a visiting 
nurse, as is being done in some places, may result m more harm than good 
In any case, that phase of employees’ service must be appioaelied with 
caution, and it may be better to handle it as a community problem, as is 
being done in many places 

322 Factory Hygiene and Personal Comfort —The recognition of 
the value of conserving the health of the employee carries with it a new 
view concerning his surroundings and equipment The original idea of a 
factory was a place to house machinery, and the fact that human beings 
had to spend a large part of their h\es in these buildings was given little 
or no consideration A very few years ago most machine shops were 
dark, dingy, and cold, With unspeakable toilet arrangements and a general 
lack of elementary sanitation Many such shops still exist, unlortu- 
nately, but they arc rapidly becoming the exception It is a well-recog¬ 
nized principle that it pays to piovide heat, light, and ventilation and 
that a worker produces more w r hen his bodily needs are well cared for 

In all progressive states the law fixes a minimum of excellence for 
sanitary arrangements, and in all such states all factory workers are pro¬ 
tected against gross negligence on the part of factoiy owners Such 
regulations are in large degree the result of the efforts of reformers and 
progressive faetoiy owners who find in the law the only force that will 
compel universal recognition of what is just and right In fact, welfare 
work in general has always been the forerunner of protective legislation, 
and the voluntary reform work of one period often becomes the basis 
for the legal regulations of a later day 

But there is still much that can be done in this field over and above 
fhat tequired by law, and many of these efforts will pay dividends 
Space will permit of only a brief discussion of a few of the items in this 
impoitant field, namely, ventilation and lighting, lavatory and dressing 
facilities, housing and individual equipment 

323 Ventilation and Lighting —All new modern plants are fully 
equipped with adequate devices of some kind for ensuring a plentiful 
supply of pure air, and the principles of ventilation are well understood 
But many old factories still exist, built long before the need of ventilation 
was fully appreciated, where the installation of a good system of ventila¬ 
tion would add much to the comfort of the workers and to the dividends 
of the company This is especially true where dust or obnoxious vapors 
are pievalent, as m grinding and buffing rooms and m plating operations 
Well-developed apparatus foi this puipose is now r to be had m the market, 
and there is no excuse for foul oi dusty atmosphere in the factory Such 
Conditions are conducive to ill health, ill temper, and general inefficiency 
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Good lighting, aside from its value in preventing accidents, is an 
economic measure of great importance In these days of improved 
electric lighting there is no excuse for poor lighting, such as one still sees 
m old-fashioned plants Modern lighting installations aim to reduce all 
eyestrain by avoiding direct exposure of the lamp, particularly if it be 
bright Eyestrain increases accident hazard, and proper lighting and 
shading pay profits 

324 Lavatory and Dressing Facilities —Good, modern lavatory 
equipment costs so little, comparatively, that there is no excuse for not 
providing proper washing and dressing facilities Dr Gier stated that 
the worker who leaves the factory m his woiking clothes often saturated 
with perspiration, is 80 per cent more liable to respiratory diseases than 
the worker who has cashed himself and changed lus clothes There is 
nothing, furthermore, that adds so much to a man’s dignity as to appear 
on the street clean and neatly dressed If it is desncd to encourage 
workmen to wash themselves and change their clothes, adequate provision 
must be made so as to avoid crowding at quitting time Care should be 
taken, however, to keep the equipment as simple as possible and of a 
quality consistent with the workei’s social status The worker will 
place small value on elaborate bathing facilities m the factory if his scanty 
pay roll forbids a bathtub for his family 

The same general arguments apply to toilet facilities There is 
absolutely no excuse on the part of any factory owner for not installing 
modern toilets of fair quality At least one toilet should be provided for 
every 20 persons The facilities, furtheimore, should be housed in 
rooms that are kept clean and aie properly warmed and ventilated The 
practice of installing them in cold outbuildings is neither humane nor 
economical Each toilet should have a screen door The exposed toilet 
is a barbarous cruelty that should be prohibited by law Drinking 
water should be supplied by bubblers, and the common drinking cup 
should be prohibited 


EMPLOYEES’ SERVICE 

326 Scope and Origin of Employees* Service —Under this title is 
included all efforts of employeis and private individuals, in general, 
that are directed toward the betterment of their employees, physically, 
mentally, and morally, beyond that which may be considered at the time 
as standard justifiable factory practice The movement is virtually a 
recognition that the employing or capitalistic class, as a whole, owes a 
duty to the employed class over and above that prescribed by law and 
that the employer’s whole duty is not defined by the agreement regarding 
wages While essentially private and individual in its character the 
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movement has no doubt been a powerful fuitherer of industrial legislation 
which, after all, is simply an expression of the will of the community, and 
the two aie closely connected 

The early cffoits in this held weie known as welfare work 01 better¬ 
ment work These terms, hoivcver, have become identified with ceitam 
efforts along tins line that savor strongly of philanthropy, paternalism, 
or reform work incident to the early stages of the movement Many 
of these efforts were dismal failuics, but they have been useful m showing 
the true content of successful work along this line, which savors less of 
philanthropy and more of real service The name employees’ service 
has, therefore, come into use as indicating more clearly the true scope of 
this work Space forbids more than the listing of the principal fc itures 
of this vvoik A more extended discussion will be found in the third 
edition of this book A classification of the more common forms of 
employees’ sen ice follows 

1 Housing and homemaking assistance. 

2 Provision for rest and recreation 

3 Educational assistance other than vocational training 

4 Financial betterment 

It will be obvious that under each of these divisions there is scope for 
much experimentation In fact, reueh has already been done and not 
always with happy results, some of the most comprehensive offoits having 
been attended with the most discouraging endings Yet it is clear that 
this work opens up tremendous possibilities for good or evil, and the ques¬ 
tions naturally arise whither the movement is tending and what does it 
portend? Is it a collection of unrelated items based upon personal opin¬ 
ion, experimental in their character, short-lived, and of no lasting value? 
Oi is it a part of a greater movement toward the development of a true 
and satisfactory industrial democracy ? Will these experiments in time 
point the way to make an equitable distribution of the proceeds of indus¬ 
try? Obviously they are in their essence an effort to achieve this very 
end Is this work, in brief, to remain a cheap kind of philanthropy or 
missionary effort as it so often is, or is it destined to grow into a real 
service wh^h will be recognized by employer and employee as belonging 
by right in the field of industrial management? As far as the author is 
aware, no real comprehensive attempt has been made as yet to analyze 
this movement with a view of determining its real place in our industrial 
fabric It is more than probable that the recent Federal legislation 
affecting wages, pensions, and collective bargaining will have a marked 
influence upon employees’ service Aside from the natural tendency 
that may arise on the part of the employer to let the employee look out 
for himself, the very heavy taxes that are now levied to suppoit govern- 
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mental expenditures for pensions, etc, may greatly discourage the 
employer from doing any more than the law requires 

It would be easier to predict the future of employees’ service if more 
were known of the real motives that lie back of this movement It must 
be admitted that much of the welfare work, so-called, has had selfish 
motives back of it Advertising, the hope of distracting discontented 
employees by athletics, the desire to pose as a benefactor, and similar 
motives have too often been at the bottom of some of these efforts Per¬ 
haps this is the reason why there have been so many failures up to the 
present time Even some of those who have entered this field with 
highest of motives have met with failure because their work did not rest 
upon solid ground and upon the true foundation of this important work 
It has already been noted that the only solid ground upon which men caii 
meet and settle their differences is that which might be called justice 
And it may be assumed that the time has gone by when men and women 
will accept any industrial relation upon blind faith Any educational, 
religious, recreative, social, or other facility provided by any factory 
manager that cannot be justified before the recipients of such pnvileges 
is preordained to fail m this enlightened age To endure they must be 
m line with the growth of modern industrial democracy whose watchword 
is “justice” and the “square deal” They must rest upon brotherhood 
and not upon paternalism 
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CHAPTER XXVI 


INDUSTRIAL RELATIONS CONTINUED- 
INDUSTRIAL DEMOCRACY 

326 General —The methods of production discussed m the preceding 
sections, while enabling us to produce the comforts of life as no other 
people have been able to do, have also rendered our civdization so com' 
plex as to make equitable distribution of these comforts an exceedingly 
difficult problem With this incieasing power of production has come, 
therefore, an increasing demand that the fruits of industry shall be more 
equitably divided or, rather, divided in a diffeient ratio, since it is difficult 
to say just what an equitable division may be The reasons for indus¬ 
trial discontent are many and deep rooted First there is the ancient 
contrast between the very nch and the very poor, which is so great today 
as to cause even some of those who have great wealth to ponder the 
desirability of such great extremes A great contributing cause is found, 
no doubt, in the utter dependence of those who labor upon organized 
industry and capitalistic control, due to the complete separation of the 
worker from the ownership of the tools of industiy A minor but impor¬ 
tant cause is the lack of opportunity on the part of the worker to take a 
more intelligent part in industry, because division of labor chains him to 
the production of a small part and cuts off visualization of the industry as 
a whole In other words, the worker, to a large degree, can no longer 
“express” himself as in the old handicraft industry 

More potent than these is the rising tide of modern industrial ideals 
that increasingly insist that industry shall be considered less as a personal 
matter and more as a general support of life and that peisonal profit 
and advantage shall be secondary to the general weal, or as it is sometimes 
stated, that industry shall be “democratized ” Our ideas of democracy 
in industry will be governed, therefore, largely by our interpretation of 
this democratic movement, and within the group that is pressing for this 
democratization a wide variation of opinion will be found and many 
panaceas are offered for our industrial ills 

The basic tenet of the most important group m this movement is the 
restoration to the worker of the ownership of the tools of industry This is 
the taproot of all socialistic doctrine, though the advocates of socialism 
differ widely in their ideas as to the degree to which it is necessary or 

607 
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possible to bring about this result In its most violent form this group 
would destroy modern industrialism with no adequate substitute to 
replace it This had been almost accomplished in Russia, where the 
extreme view prevailed that the owneiship of the tools of industiy should 
be vested in those who actually produce The brief but dreadful experi¬ 
ence of that land with this theory has proved beyond doubt what every 
student ot organized government already knew No organized industry 
that is capable of supporting a modern civilization can be successfully oper¬ 
ated by manual labor alone The industrial manager, the functionalized 
worker or specialist, and the financier are as necessary to modern indus¬ 
try as the actual worker no matter how skillful he may be 

327. Representative Government —Recognizing, perhaps, these limi¬ 
tations of socialistic doctrines, some industrial reformers have turned to 
the principle of government by Representation as illustrated by our 
national government In theory, at least, this foim of government is 
rational and fair It recognizes that civilization requires many men of 
many minds, and through the election of those best fitted to represent 
the varied and conflicting interests of the country, it aims to confer the 
greatest good upon the greatest number In spite of its failings and limi¬ 
tations, representative government as existing m this countiy is in many 
ways the best form of government for oui ideas of civilization that has, 
as yet, been devised It was quite natural, theiefore, that an effort 
should be made to apply its essential features to industrial management 
in answei to this demand foi democratization For some time prior to 
the First World War, forwaid-looking employe]s and employees who 
wished to obtain a moie adequate means of presenting their desires had, 
in a number of instances, organized joint committees of various kinds in 
an effort to reach a better mutual undci standing The labor difficulties 
incident to that war gave a considerable impetus to this movement, both 
the National War Labor Board and the Shipbuilding Labor Adjustment 
Board not only encouiaging the formation of joint committees of workers 
and employers for the discussion of mdustnal problems but, in some 
instances, insisting that such agencies be employed 

A report upon this subject by the National Industrial Conference 
Board in 1919 states that 225 such “works councils/’ as the report desig¬ 
nates them, had been organized since January, 1918 A supplementary 
report published m 1920 states that the numbei of works councils which 
were then in force was upward of 700 In the Second World War, no 
effort was made by the Federal government to foster such relations, the 
control of industry by the War Production Board and the War Labor 
Board being quite effective 

It w ill be obvious that from the very diversity of industry itself these 
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works councils .must necessarily vary widely m character and scope 
They have, however, one important common feature, namely, they are 
all based upon representation chosen by and from the employees of an 
individual enterprise Otherwise they vary in size, scope, method of 
formation, and other specific features of organization In small plants 
the works councils are of the simplest and most informal type, in some 
of the larger enterprises they are very formal and complex For con¬ 
venience of discussion all works councils may be divided into two types 

328 Industrial Democracy —The first of these types includes those 
organizations which are modeled after the Fedeial government and 
known, therefore, as industrial democracy One of the first sponsors of 
this method of employee representation was John Leitch, 1 who defines 
this method as 

the organization of any fictory or other business institution into a little 
democratic state with a representative government which sh til have both the 
legislative and executive phases 

In this plan there is first a “cpbmet” consisting of the executive 
officers of the plant This body is not elective but owes its existence to 
the ownership of the enterprise The cabinet holds a veto power over 
legislation, but it may suggest measures to the “senate” and “house of 
representatives ” The senate consists of foremen and department heads 
and may or may not be an elective body, though m one instance this 
body is elected by the employees from the ranks of the foremen and 
departmental heads Lastly there is the house of representatives which 
is elected by secret ballot by the actual workers on such basis as may seem 
desirable, the representatives being chosen from the workers themselves 
These bodies are organized with the same general legislative machinery, 
committees, etc , as the Federal government and are expected to transact 
business in a manner similar to that organization As a basis of action 
and as a bond to hold the work of the several bodies in harmony there is a 
written “Business Policy” corresponding to the constitution of the United 
States and containing a declaration of principles and reasons why the 
organization has been called into being 

The basic intent of this form of organization is to provide an oppor¬ 
tunity for the workmen to express their views on all matters m whu h they 
are competent to do so Bills or measures may originate in the senate 
or house, but they must pass both house and senate and be approved by 
the cabinet before becoming a “law,” or shop regulation Undoubtedly 
such a plan will provide the opportunity for a free exchange of opinions 
on many phases of industrial management, and no doubt shop rules and 

1 Leitch, John, “Man to Man," B C Forbes Company, New York, 1919 
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regulations formulated thus, with the aid and consent of the workers, 
will be more satisfactory than if imposed by the management without 
conference If founded in a libers! spirit the deliberations of the house 
will, no doubt, bring many needed changes and grievances to the atten¬ 
tion of the management and assist materially in obtaining a better under¬ 
standing of the conditions that make for contentment and confidence m 
the management Obviously such a comprehensive plan as outlined in 
the foregoing i^ possible only in plants of some magnitude Leitch suc¬ 
ceeded in introducing these ideas into a number of manufacturing plants 
in the Middle West As far as information can be obtained, no successful 
experiment ot this kind is known 

329 Works Councils —One of the greatest defet ts in industrial 
democracy, so-( ailed, in the opinion ot the authoi, is the fact that the 
representatives of the workers meet by themselves in one body and the 
representatives of management meet by themselves in two other bodies 
Although Midi an arrangement m xy be conducive to greater fieedom 
of speech on the pait ot the workmen, it does not tend to restoie, in any 
great measure, the old personal conlact that has been lost m the great 
growth of modem industry The intercourse between the management 
and the woikers is necessarily quite formal 

For this reason there is probably much more hope of securing better 
industrial relations through the second type of w r orks councils, which is 
based upon the committee system described in Art 105 It will be 
obvious that the committee system ofTets a wide range of joint activity 
Thus the works council may consist of a single joint committee, there 
may be a number of committees arranged in ascending order of impor¬ 
tance and authority, or there ma> be a number of uni elated committees 
each having jurisdiction over some special field Again, these committees 
may consist wholly of employees or of executives, as in the plan of indus¬ 
trial democracy, or they may be joint committees of employees and 
executives 

It is this last form of committee system wdnch probably holds out most 
hope, since this form of council offers more opportunity for personal 
contact between employer and employee than any other Many varia¬ 
tions of the committee method have been tiled Three points bearing on 
their successful operation should be noted In all cases it is necessary to 
have definite plans for securing fair and satisfactory elections, and the 
method of procedure must be clearly defined, as must be also the function 
and authority of all committees A successful application of the com¬ 
mittee system was developed by Charles P McCormick in 1932 and put 
in operation at the plant of McCormick and Company under the name 
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of multiple management It has been used by many other companies 
In this plan there are four boards, namely, senior, junior, factory, and 
sales boards The senior or controlling board controls company policies, 
and recerv es recommendations from the low er boards The 1 ecornmenda- 
tions of the lower boards must be unanimous 1 

330 Limitations of Employee Participation —The most difficult and 
the most important phase of all oiganization of this kind is to fix the 
functions and authority of such committees And it is in this connection 
that the limitations of democratic government appear most stiongly 
It is almost obvious that the deliberations of a body such as the “house” 
in anv plan of industrial democracy oi of a corresponding committee 
under n committee system must necessarily be confined to the field of 
personnel relations Such a body is fully competent to discuss working 
conditions, shop rules, w r ages, hours of woik, and kindred matters, but 
there appear to be definite limitations in otiier directions A report of 
the National Industrial Confeience Boaid states 

It appeals from the foregoing that practicilly ill woiks councils deil with 
such subjects of bargaining as hours of work, wages, nul pits e r ites In iddition 
many such organizations concern themselves with the souil tnd recieative life 
of the workers ind with living and working conditions In some cases the works 
councils deal with shop discipline or with lining, promotion, and dismissxls, but 
usually by way of leview and recommendation only Relatively few works 
councils concern themselves with improvement of production or with geneial 
management 

This last statement is very significant and indicates the direction of 
possible growth and development of such systems It indicates clcaily, 
also, the basic truth that special knowUdgc and intelligence are not an 
elective function Impoitant as are these mattets which come within the 
scope of elected committees, they constitute onl> a poition of the prob¬ 
lems of management They do not touch upon the complicated 
problems of financing the enterpnse, deciding upon what shall be manu¬ 
factured, or any of the difficult problems met with m devising and 
furnishing ways and means, purchasing material, and directing the gen¬ 
eral business activities These functions requite specialized knowledge, 
which, as before stated, is not an elective function If from any industrial 
enterpnse there should be taken away the small body ot specialists 
as the financier, the chemist, the engineer, and those wdio understand 
modern industrial methods, the entire stiucture would collapse i i exactly 
the same manner as did Russian industry when this class of men was 

1 See “Production Handbook/’ Alford, L P, and J R Bangs (Ed), The 
Ronald Press Company New York, 1944, p 27 
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eliminated Mr Sam Lewisohn has very clearly expressed the limita¬ 
tions of democratic industrial government thus 

No self-governing workshop no trade union, no professional society, no 
cooperative society and no local authority—and no office or industrial enterprise 
belonging to any of these—has yet made its administration successful on the lines 
of letting the subordinate employees elect or dismiss the executive officers or 
managers whose directions these particular groups of employees have m their 
n ork, to obey 

There is, nevertheless, an immense amount of industrial knowledge 
in the possession of any group of skilled workers that, under ordinary 
methods of management, is largely lost The joint committee offers a 
means of cooperative effort that will make this practical knowledge of 
use, and many such committees are now at work In a few instances an 
attempt has been made to secure a more democratic control by permit¬ 
ting the workers to elect representatives to sit with the managing directors 
and other executive bodies Although such representation may, if wisely 
directed, tend to a much better mutual understanding by removing any 
mystery surrounding the administrative methods and assure the workers 
that they are getting their share of the profits, the limitations described 
in the foregoing hold true In general, workmen are not prepared to 
assume administrative duties and less prepared to give intelligent deci¬ 
sions on matters requiring special knowledge 

331 Future of Employee Participation —Actual experience with 
employee participation in management has been far too limited to permit 
any very definite conclusions as to the permanent value of the movement 
Many questions as to the best procedure to be followed in operating works 
councils still remain vague and undetermined Clearly much more 
experience with the idea will be necessary before its full possibilities and 
limitations can be evaluated In all probability this will involve the 
investigation of the relations between cooperative effort of this kind and 
financial incentives for increased production And the attitude of 
organized labor, which, on the whole, has not been very friendly to 
employee representation, is another factor that may greatly affect the 
future of the movement It may be that the Wagner Act and similar 
legislation, which tend to separate employers and employees into two 
clearly separate groups, not only may prevent any further growth in this 
direction but may destroy the experiments that now exist 

The most important consideration, however, in connection with this 
movement is not the particular method of forming works councils or 
even their powers and jurisdiction The mam question is whether or not 



INDUSTRIAL DEMOCRACY 


513 


this principle offers a means of securing a better understanding between 
employer and employee If the principle is sound, the best method of 
procedure is sure to be evolved The history of welfare work, so-called, 
is filled with the records of failures and misunderstandings Yet out of it 
have come certain basic principles and practices affecting working con¬ 
ditions that today no thinking man questions Aside from any human¬ 
istic motives it has been demonstrated that plenty of sunlight, air, and 
comfortable and sanitary surroundings for the worker are good business 
investments A similar movement is needed that will assist in evaluating 
these more intangible and more important human relations 

Most industrial troubles have their origin m distrust, and distrust 
usually has its roots in selfishness It would appear that there must be 
some form of joint activity which will enable capital and labor to sit down 
together, and setting both of these darksome human charactei istics aside, 
arrive at a decision on any debatable matter that will be acceptable to 
both sides Perhaps works councils offer this opportunity, at least they 
appear to hold a principle that is well worthy of careful consideration 

332. Democratic Ownership —It should be carefully noted that there 
is nothing in our laws or in public sentiment which prohibits in any way 
the joint ownership of productive tools by any group of men in any num¬ 
ber There is, furthermore, no prohibition of any kind that would 
prevent such a group from operating such tools m the most democratic 
manner that they may choose to elect or devise The history of such 
cooperative efforts, except where those participating have been held 
together by some extraneous bond such as religion, has been, for the most 
part, a story of failure (Art 75) While, therefore, socialistic doctrines, 
looking to the return of the ownership of the tools of industry to those 
who actually produce, have exercised and are exercising a powerful modi¬ 
fying influence upon capitalistic industry, they are not likely to be 
accepted, in the near future m this country at least, as controlling prin¬ 
ciples in industrial management 

The widespread lack of thrift among present-day workers and their 
lack of special knowledge and training in industry and finance will, unless 
our educational processes work a great change, long remain a great 
obstacle to cooperative ownership and control of the most democratic 
kind Yet there is growth in this direction The stocks and bonds of 
all of our great industrial enterprises are very widely scattered through¬ 
out the country, and this tendency is sure in time to affect materially the 
viewpoint of great masses of workers as concerns modern industry 
And the worker is making some experiments in real democratic owner¬ 
ship, though some of these have met with disastrous results, as lllus- 
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trated by the banking venture of the Locomotive Brotherhood The 
outcome of this venture may profoundly affect the formation of other 
enterprises by labor both organized and unorganized Profit-sharing 
and similar methods of employee participation are discussed m Art 268 
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CH A PTER XXVII 


RESUME —SCIENCE IN INDUSTRY 

ECONOMICS OF SCIENTIFIC MANAGEMENT 

333. General —It is quite obvious that the principles of production 
discussed m the several chapters of this book can be combine d into 
many different systems of management The general outlines of Mr 
Taylor's system, which was the first of the modern systems of so-called 
scientific management, have been discussed briefly in Ch’p XII There 
have been several other similar systems put forward since, and much 
has been written on the subject of so-called scientific management 
To such an extent is this true that the many descriptions of the machinery 
of these systems have done much to obscure the principles that lie at the 
bottom It has been shown here that these principles are few and com¬ 
paratively simple Scientific management is really a point of view that is 
applicable to the building, equipping, and operating of all parts of undus- 
trial enterprises and not alone to the w r ork of production in metalworking 
shops, as one would be led to believe by much of the literature of the 
subject It is also applicable to the buying of raw materials and selling 
of finished product 

Two important economic claims have been made for these new 
methods (1) that they will greatly increase production and (2) that 
they will solve the wage or labor problem The truth and limitations of 
the first claim have been fully discussed It remains to consider very 
briefly the second claim 

The ground on which advocates of these new, yet old, methods base 
this second claim is that because of the vastly increased production per 
man, when using these methods, unit cost will go down and wages will 
go up That is to say, increased productive power necessarily means 
increased profits and their resulting comforts to the actual producer, 
for a diligent search through the principles of efficiency engineering fails 
to disclose any new principles regarding the distribution of the fruits of 
labor True, great stress is laid on the “square deal" and cooperation 
of employer and employee in all these systems, but these are not new or 
peculiar to any system of management 

It is true, of course, that decreased cost of production always gives 
the employer an opportunity to pay better w^ages until his competitors 
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obtain the same methods, when the natural law of competition again 
comes into effect and the employer is again confronted with the choice of 
smaller profits, lower wages, or still more refined methods and improved 
tools 

The greatest gain in productive ability that the world has ever 
witnessed came with the introduction of laborsaving machinery All 
the possibilities for the physical and mental betterment of humanity 
offered by the most tremendous gain in productive power that mankind 
has ever witnessed were opened up at that time The immediate effect of 
these new methods was to reduce the workers concerned to a state of 
pauperism and wretchedness which was relieved only by legislation and 
other reactive measures and not by anything inherent in the new methods 
These productive methods have been tremendously improved and added 
to steadily for over 100 years, and what is the net result ? Today the 
skilled mechanic who can save a competence is a rarity Instead of the 
individual independence which every man should be able to acquire, 
governmental and other forms of pensions are in operation on a large scale 
In spite of our much vaunted increased educational facilities only 60 
per cent of the entire population of this the most favored of countries 
get the minimum amount of education that is considered necessary to 
make them intelligent citizens A recent report 1 of a committee of the 
faculty of Harvard University quotes authorities to the effect that there 
are 10 million illiterate people in this country that 2 million youths 
between six and sixteen years of age are not in school, and that 20 million 
of our people have not more than a sixth-grade education True, the 
workman of every calling has benefited very greatly by the improved 
methods, and it is true that he is better clothed, better fed, better housed, 
and particularly better educated than formerly, but the fact remains 
that his progress has not been proportionate to our increased productive 
capacity 

Now laborsaving management, as has been shown, does not differ in 
its action or ultimate effect from that of laborsaving machinery, and 
although it must be conceded that it will increase production, there is no 
reason for thinking that it possesses any inherent power to change the 
problem of distribution It was noted in Chap I that the total wealth 
which any community could possess depended on its natural resources 
and on the efficiency of its tools of production but that the distribution 
of wealth was quite another matter and depended on the method by 
which the fruits of labor were distributed Laborsaving management 
will help to increase the total wealth, but it cannot of itself be expected 
to do more than laborsaving machinery has done in distributing it 

1 See “General Education in a Free Society,” Harvard University, 1946, p 259 
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The great problem that confronts us is not that of production but that 
of economic distribution More manufactured goods can be produced 
than can be used and far more than are needed to make all of us comfort¬ 
able All the new products e processes that may be invented will throw 
little light on the problem of why, in many places, at one time, store¬ 
houses are found filled with raw material, idle factories equipped with the 
finest tools the world has ever seen, and people walking the streets with¬ 
out food or clothing, yet willing to work 

The problem is too complex to be solved by the simple expedient of 
increased production There still remain the questions of competition, 
unfair taxation, wasteful governmental expenditures, tariff and monetary 
problems, immigration, and a dozen other factors that are not as yet 
within the control of the employer, be he ever so fair minded, or of the 
employee, be he ever so strongly organized It may be that a readjust¬ 
ment of some of these would do as much for all workers, both employer 
and employee, as would a large inciease of productr e power What 
is most needed is scientific distribution This is true not only of manu¬ 
factured goods but markedly so of agricultural products where the cost 
of marketing is a disgrace to our intelligence 

During the last few years we have witnessed a number of legislative 
experiments affecting industry, agriculture, and our monetary system 
However well intentioned these efforts may have been, no well-informed 
person would claim that the} have in an} marked degree solved this 
problem of distribution In fact as far as agriculture is concerned, we 
appear to be about where we started, although the land still resounds 
with panaceas No Moses has arisen to lead us out of these economic 
difficulties The problem of production is solved, the problem of equita¬ 
ble and stable distribution awaits solution 

334 Scientific Management and Government—Scientific methods 
have long since spread from the engineering and productive phases of 
industry to all forms of industrial and commercial management The 
existence of schools of business, so-called, is direct evidence of the effi¬ 
ciency of these methods Wherever such methods have been intelligently 
applied, they have not failed to produce the desired results Little 
attempt has been made, however, to apply these methods to the problems 
of government It is true that the strictly engineering problems of city, 
state, and nafion are well handled, and both the Army and Navy ha ye 
developed splendid hne-and-staff organizations, systematic planning of all 
work, and a procedure to ensure its execution that is unsurpassed But 
the broader phases of government that have to do with the problems of 
distribution, taxes, tariffs, and foreign affairs are still administered by 
“ town-meeting” methods by men elected on the basis of expediency and 
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party politics and not because of their scientific knowledge of the matters 
concerning which they are called upon to legislate Apparently no 
science of government has been developed, and the situation is exactly 
that discussed in Art 332 concerning the administration of industrial 
enterprises by worker’s representatives As there stated, special skill 
and knowledge are not elective functions but are confined to those who 
have had the requisite training in the special field considered 

Consideration of these facts has led m recent times to some loose 
thinking and hasty conclusions, notably the proposals made that the 
engineer, because of his intimate knowledge of the industrial basis of oui 
national life, should have a larger part in government Quite recently 
this idea has been put forward seriously under the name of technocracy , 
that is, by inference, government by technicians or in a more popular 
sense by engineers It is true that engineers have the widest knowledge 
of our industrial basis and also that they use scientific methods with 
amazing exactness But it should be remembered that the “patterns” 
of their problems are very definite and long established and rest upon an 
established body of knowledge Their problems and the solutions of 
them are coherent, so to speak, which is far from the case in economic and 
governmental problems Unquestionably where facts or tangible evi¬ 
dence can be obtained, the scientific method is very effective in arriving 
at accurate conclusions, and the engineer is in a peculiarly advantageous 
position for obtaining such tangible evidence as can be gathered from the 
industrial field However, in the case of our more difficult problems in 
general economics and government, exact facts and tangible evidence 
are not easy to obtain and oftentimes the evidence is voluminous and 
conflicting In many cases the well-trained businessman and the lawyer 
are at least as capable of drawing an accurate conclusion as anyone else 
What is needed, apparently, is not government by technicians, but a 
reorganization of our government both Federal and state by functions 
just as has been done in successful industry The greatest problem 
would be the means of finding adequate personnel for these functions and 
yet retaining our democratic form of government At present time, 
attempts are made to secure functional advice by the appointment of 
governmental commissions whose recommendations Congress may or 
may not adopt But until government is conducted by men with 
special training and knowledge such as are to be found in large industrial 
organizations, there would appear to be little hope of an intelligent 
national, state, or city administration 

335 Scientific Management and Human Relations —The foregoing 
discussion of the principles of industrial administration has considered 
them almost entirely as machinery of production and their possibilities 
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and limitations as such But with the advance m productive machinery 
there has come a change in the evaluation of the human interests involved 
that is far more important than these advances themselves The 
principles governing human relations permeate every nook and corner 
of industry, modifying and controlling other factors as never before m 
the history of the world They are ever present and cannot for an 
instant be forgotten or ignored Until very recently these relations 
were looked upon as being entirely personal It was supposed that 
personality, as expressed in leadership, was the one great force in control¬ 
ling the relations of men to each other It is still true and will always 
remain true that leadership is a prime essential in the success of any 
enterprise involving human relations, but even here cold, scientific 
methods have shown that some of these matters can be measured and 
the results recorded, and this has brought new problems into the adminis¬ 
tration of human affairs 

Thus it was shown in Chap XIII that by means of time-study 
methods it is possible not only to measure a man's possible output but 
also to set the most economical rate at which he can work By this 
method the law of human bodily effort is remo\ed from the qualitative 
to the quantitative stage of knowledge and the result of bodily effort 
becomes a definitely known factor that can be measured and recoided 

Again, motion study has shown that inherited methods of doing work 
are in many cases most wasteful and can be greatly improved by analy¬ 
tical study Furthermoie, experimental data can be recorded here also, 
thus making it possible to build up synthetically a predicted sequence of 
operations that is much more efficient than those which come as the result 
of empirical or inherited methods 

The rewarding of labor, so long a strictly empirical matter, has also 
been studied analytically, and data showing the ratio of increased reward 
to increased output are already at hand Investigations of this character 
naturally carry the investigator off into psychological measurements of 
human relations This field has as yet been barely touched, but what the 
future holds in store from this form of investigation is difficult to predict, 
and without doubt the near future will see remarkable developments m 
the art of measuring factors that affect human relations which now seem 
intangible 

Many other principles that probably do not admit of quantitative 
measurement are rapidly becoming a fixed part of all intelligent manage¬ 
ment It is now clearly recognized that if men are to put forth their 
best bodily efforts, they must be well fed, well housed, and well clothed 
Aside from all philanthropic ideas, it is found that the physical care of 
*uen yields dividends This thought, however, is comparatively new to 
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many, and not many years ago the employer gave far greater attention to 
the care of his horses than he did to that of his men If this is true of 
bodily effort, it is even more true of mental effort The cost of production 
does not depend upon the wage rate but upon the unit wage cost which is a 
function of quantity , and quantity of output depends on mental and 
physical strength It is no secret that the well-fed American can easily 
outwork most of his foreign competitors But, as noted in Chap XXVI, 
the canng for the physical welfare of employees is not an act of chanty, 
and if conducted in any spirit of patronage it is fatal to management 
Of equal importance is the principle that it pays to teach men the best 
methods by which work can be done This is in strict accord with all 
human experience, yet the backward state of the educational side of 
factory management is startling Even the much lauded old apprentice¬ 
ship systems were not, as a rule, educational in a true sense The 
apprentice was given an opportunity to learn by observation and absorp¬ 
tion but was rarely taught Is it any wonder that the accumulated errors 
and wasteful methods of the trades have persisted? If time and motion 
studies have done no other service than to call attention to this fact, 
they have rendered a good service It is rapidly becoming recognized 
that increased refinement in methods and higher requirements for the 
worker can be met only when coupled with proper methods of instruction 
It is not sufficient to set standards that only a few men can reach to the 
arbitrary exclusion of all others E\ery man should be educated indus¬ 
trially to his highest capacity in the work for which he is best fitted, and 
every man should be given an opportunity to produce to the best of his 
ability and rewarded accordingly This implies a changed point of view 
not only on the part of our public schools 1 but on the part of factory 
management also The work of H L Gantt 2 m training men not only m 
skill but in habits of industry is worthy of special attention The setting 
of standards of performance means very little, after all, unless these 
standards are high And if they are high, they can be reached by the 
majority of workmen only after careful training and preparation 

Now it would seem that all would be benefited by the adoption of all 
fair means of increasing production The greater the output per man¬ 
hour the greater will be the surplus of production that may be distributed 
to the worker It has been demonstrated that in the long run increased 
production does benefit all men It would, therefore, seem reasonable 
that the employer should use such scientific data as he may have to 
select men properly, matching the requirements of the position with the 

1 See 1 Education for American life,” by the Regents of the State of New Yoik, 
p 46 

2 Gantt H L, “Work, Wages, and Profits,” Engineering Magazine Co, New 
York, 1916 
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characteristics of the man It would seem that he is justified in measur¬ 
ing, if he can, what a fair day’s work should be and paying only a day’s 
wage for a day’s work There is, in fact, no logical argument against the 
full use of the analytical or scientific method in attacking any problem 
in industry If all men could be brought to realize the economic advan¬ 
tages of this method of attack over empirical and rule-of-thumb methods, 
the standard of production would rise tremendously 

But, on the other hand, it must be recognized by the employer that he 
can no longer introduce any or all methods into his shop at will It is a 
far cry to the days of the Industrial Revolution, when the mechanical 
side of factory equipment could be changed at pleasure and the human 
portion of the equipment molded to suit the mechanical part A new 
industrial day has dawned in which 'profits are not the most important 
factor More and more, industry is coming to be looked upon as a means 
of supporting human existence and not as a means of corporate profit 
The ideal factory as far as producing profits is concerned would be one 
equipped with the finest of machinery and manned by well-cared-for 
slaves, whose reward was the best of physical care and the mental 
training sufficient only for the needs of the industry This ideal might 
well have been imagined a few hundred years ago but such ideals belong 
to the past, and as industrial ideals have moved further and further 
away from this standard, employers, workmen, and, more impor¬ 
tant still, public opinion have become increasingly critical regarding 
changes in industrial methods Men have become of more interest 
than machines 

The quickness of the Industrial Revolution and its sudden and 
disastrous effects upon the workman were possible because of his unpre¬ 
pared condition for self-protection Present-day conditions are vastly 
different Laborsaving methods of management differ little m their 
ultimate economic effect from those of laborsavmg machinery They 
differ in their application in that laborsaving or scientific management 
is much more personal in its character and affects the worker much more 
intimately Its principles are also of much more widespread application 
than those of machine production There is no business so small or no 
calling so humble or so high to which this point of view is not applicable 
Yet its adoption must of necessity be slow as compared with that of the 
principle of machine production 

Because of their economic soundness these new methods will continue 
to grow in use, just as applied science in general grows m use in all lines 
of human endeavor As long as our present ideas of civilization prevail 
and society holds that the greatest good to the greatest number comes 
through abundant production of commodities, there can be no reasonable 
objection to the employer’s possessing the most refined knowledge of the 
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laws of production But there is also a constantly increasing objection 
on the part of society to the use of any such refined knowledge as a means 
of oppression Fortunately, progressive employers have no desire so to 
use these new productive methods, and it is not likely that any degrada¬ 
tion of labor, such as followed the introduction of modern machine 
methods, will result from the introduction of these timesaving methods 
Indeed, at times it would appear as though labor and not capital is the 
more oppressive through the excessive use of protective measures 

Why does the worker naturally resist these new methods ?1 Fust, 
because the great majority of men are naturally afraid of all new things 
that they do not understand and the effects of which they cannot clearly 
foresee It is very evident to the worker that time and motion study 
puts into the hands of the employer a much more powerful selective 
agency than he has hitherto possessed, and the worker is justly afraid of 
these scientific methods in the hands of the unscientific, the unscrupulous, 
and the ignorant employer If this selective power is used solely for the 
purpose of sorting men so as to eliminate the indolent and those who are 
clearly unfitted for the work in hand, no objection can be raised against 
it from the humane standpoint If, however, it is used to eliminate all 
but the very best workers , the effect will be disastrous both from the humane 
and from the economic standpoint until an entire readjustment of the 
field has taken place What is needed is a scheme whereby every man 
can be worked up to his full efficiency whether or not his output be as great 
as that of his neighbor 

Secondly, the worker may object to these new methods because of his 
inherent inertia The workman who has once learned and long practiced 
certain methods of doing work is seldom willing to admit that better 
ways may be devised if these ways appear to be radically different from 
those to which he is accustomed 

And lastly, he naturally opposes these new methods because his own 
experience and his inherited point of view naturally lead him to Suspect 
any new methods that promise increased remuneration for increased 
efforts 

* The first two objections may, perhaps, be removed by educational 
methods, but the third is deep rooted and involves principles that even 
the advocates of the new methods have not always fully appreciated 
The basis of this objection is distrust, and the root of distrust is usually 
selfishness , sometimes on the part of the employee but more often on the 
part of the employer and this can be removed only when employer and 

1 For an exhaustive discussion of the viewpoint of both capital and labor as con¬ 
cerns the effect of scientific management, see “Scientific Management and Labor” 
by Robert L Hoxie, D Appleton-Century Company, Inc , New York, 1928 
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employee can agree as to what is a just and equitable division of the 
profits of industry which involves, not the application of scientific 
methods to human relations, but the application of the fair deal on the 
part of all concerned 

Just what changes shall be made in our political and social structure 
to make this fair distribution possible does not at present seem cleai, and 
prophecies are useless It is ail open question as to whether or not com¬ 
pulsory bargaining as determined by legislation such as the Wagner Act 
will accomplish the desired result One thing is clear, however, that is, 
such changes are impending and impending not only because of unrest 
among workers of the lower grades but because of a changed point 
of view among the people at large The situation is perfectly logical 
It would seem incredible that any nation as intelligent as this, with its 
educational standard rising steadily and likely to attain a height hitherto 
unknown, should not arrive at a solution of the division of the profits of 
industry that will be fair and just and then compel all men, willing or 
unwilling, to abide thereby Laborsaving management, without doubt, 
will be much used ultimately because its economic principles are \aluable 
All such principles as lead to multiplied powei of production eventually 
come into use, though the opposition to them may be very great at first 
But laborsaving management will have to justify every one of its features 
much more fully than did its prototype, laborsaving machinery It 
will not be enough that it will increase profits, it must justify its place in 
our social economy Yet the need of improved methods both in our 
productive processes and in our machinery of distribution is urgent, and 
the problem of securing these advantages without violent adjustments 
that cause suffering is not always an easy one Fortunate, indeed, wdl 
it be if some of the reactive influences now at work on social and industrial 
organization point a peaceful way to this much needed readjustment 
Certain it is, however, that no great progress in this direction will be made 
till workmen are willing to learn forbearance and employers, setting 
aside selfishness, will pray as did good old pagan Plato of old, “May my 
store of gold be such as none but the good can bear ” 
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